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The  COMMITTEE,  appointed  to  enquire  into  the 
beft  Mode  of  providing  fuflicicnt  Accommodation  for  the 
increafed  Trade  and  Shipping  of  the  Port  of  London  .;  and 
who  were  empowered  to  report  the  Evidence,  as  it  fhould 
appear  to  them,  together  with  their  Obfervations  there- 
upon, from  Time  to  Time,  to  the  Houfe ; and  to  whom 
the  fevcral  Petitions,  which  have  been  prcfented  to  this 
Houfe  againft  the  Bill  for  making  Wet  Docks,  Bafons-, 
Cuts,  and  other  Work1-,  for  the  greater  Accommodation 
and  Security  of  Shipping,  Commerce,  and  Revenue,  within 
the  Port  of  London,  and  for  making  a navigable  Canal  from 
Blackwall  to  the  faid  Docks  in  Wapping,  and  alfb  the 
fevcral  Petitions  which  have  been  prefented  in  Favour  of 
the  faid  Bill,  were  ieverally  referred  ; 


HAVE  proceeded,  in  the  Firft  Inftance,  to  afeertain  the  Ad- 
dition and  progreflive  Increafe  of  the  Trade  and  Shipping  of 
the  Port  of  London. 

They  obferve,  from  the  Report  of  the  Infpedtor  General  of  the 
Cuftoms,  marked  in  the  Appendix  (D.)  that  the  Value  of  Imports  Appendix 
in  the  Year  1700  was  £ . 4,875,538,  and  of  Exports  £.  5,387,787 ; (00 

that  the  Imports  and  Exports  had  a progreflive  Increafe  to  the  Year 
1770,  the  Imports  then  being  £.  8,889,868,  and  the  Exports 
£.  9,267,709 ; that  they  had  a further  Increafe  to  1790,  when  the 
Imports  were  £.  12,275,456,  and  the  Exports  £.  10,716,548  ; and 
by  the  laft  Returns  in  1794  the  Imports  were  £.'14,863,238,  and 
the  Exports  £.  16,578,802  ; and  in  1795  (the  Imports  not  being 
returned)  the  Expdrts  were  hated  at  £.  16,520,848  in  Value,  exclu- 
sive of  Duties. 

Thus  in  the  Firft  Period  taken  of  Seventy  Years,  the  Trade  of  the 
Port  of  London  had  nearly  doubled,  whilft  in  the  Race  of  Commerce 
the  Exports  and  Imports  kept  nearly  an  equal  Pace.  The  Increafe  of 
Trade  within  the  laft  Twenty -five  Years,  from  1770  to  1795,  appears 
equal  to  the  whole  progreflive  Courfe  of  Commerce  for  Seventy 
Years  before;  and  it  is  particularly  to  be  remarked,  that  in  1794, 
not  diminifhed  in  1795  to  a Degree  worthy  Notice,  the  proportional 

Amount 
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Amount  of  the  Exports  over  the  Imports  is  fucli,  as  much  exceeds 
any  comparative  Reference  in  former  Years. 

The  Number  of  Coafting  VefTcls  entering  the  Port  of  London 
having,  from  9,287  Vefl'els  in  the  Year  1792,  increafcd  to  11,964 
in  1795,  will  fugged:  the  Caufe  of  this  Addition  of  Exports,  pro- 
portional to  the  Accei's  of  Home  Trade,  furnifhing  to  greater  Ex- 
tent the  various  Articles  of  Britifh  Produce  or  Manufacture  for 
Foreign  Coniiamptiotj. 

From  the  oral  Teftimon^  of  the  Infpedor  General  of  the  Cuf- 
toms,  Mr.  Irving,  an  Explanation  of  the  Statement  of  Exports 
and  Imports,  is  colleded,  and  which  is  molt  neceflary  to  a juft 
Appreciation  of  their  Amount : It  appears  from  this  Examina- 
tion, that  an  Eftimate  was  made  of  the  Value  of  Foreign  Goods 
imported  in  the  Year  1696,  an  qntire  Century  paft  ; and  that 
fuch  ancient  Eftimate  is  adhered  to  in  all  official  Reports,  from  the 
Department  of  the  Infpeftor  General  of  the  Cuftoms,  down  to  the 
prefent  Time. 

In  the  Courfe  of  One  hundred  Years,  Prices  muft  have  been 
much  enhanced  j and  Mr..  Irving,  calculating  on  die  beft  Information, 
ftates  the  Value  of  Imports  and  Re-exports  of  Foreign  Articles,  at 
adual  and- .current  Prices,  to  be  double  that  reported  in  the  official 
Document.  Specifically  for  the  Port  of  London,  Mr.  Ir.ving  fays, 
the  Average  of  Exports,  on  ancient  Efti mates  and  on  official  Report, 
were,  for  Three  Years  preceding  the  prefent  War,  about  Four  .Mil- 
lions, taking  a grofs  Sum,  but  on  true  and  current  Value  were  full 
Eight  Millions ; and  for  Three  Years,  from  1792  to  179 5 inclu- 
five,  were  Six  Millions  on  ancient  Eftimate,  and  on  juft  and  prefent 
.Appreciation  of  the  Articles  amounted  to  Twelve  Millions. 

Of  the  Sixteen  Millions  and  upwards  of  Exports  in  1795,  ftated 
in  the  Report,  Mr.  Irving  fays.  Eight  Millions  in  Value  were  of 
Foreign  Goods  .re- (hipped  and  exported,  and  therefore  to  be  taken 
.as  in  Fad  .of  double  Value,  and  the  P.emainder  of  above  Eight 
Millions  to.  be  of  Britifh  Produce  and  Manufacture  ; the  Enhance- 
ment of  which,  in  Value,  from  the  Year  1696  to  the  prefent  /Era, 
in  his  great  Attentiop.'to  Accuracy,  Mr.  Irving  declines  a precife 
Determination  cm,  but  prefumes,  as  all  muft  prefijme,  to  be  very 
• eonflderable. 

The  Sixteen  Millions  of  ancient  Eftimate,  taken  011  the  aggre* 
gate  of  Home  and  Foreign  Trade,  cannot,  for  the  Year  1794*  he 
allowed  to  be  much  Jefs  than  Thirty  Millions  of  Export  of  real 
and. current  Value.  A Reference  to  the  Report,  from  the  Regifter 
of  Shipping,,  ftating  the  Number  of  Ships,  and  diftinguilhing  each 

Trade, 
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Trade,  will  afford  a general  Idea  of  the  Analyfis  of  this  extenfive 
Commerce,  with  View  to  the  Calculations  on  the  Affortdnent,  Def- 
tination,  and  relative  Bulk  of  Commodities,  and  the  Port  Accom- 
modations which  may  be  requifife. 

Under  thefe  Circumftances,  and  with  thefe  Obfervations  of  real 
and  prefent  Value,  Your  Committee  fubmit  to  this  Houfe,  the 
increafed  and  increafing  Trade  of  the  Port  of  London. 

The  increafed  and  increafing  Number  of  Ships,  referring  to  the 
Port  of  London,  appears  from  the  official  Returns  marked  in  the  A dix 
Appendix  (G).  P(G.) 

In  the  Year  1702,  the  Ships  entered  inwards.  Foreign  and  Britifh 
inclufivea 

Shipt.  Ton*. 

WgrtT  ' - - 1,335  their  Tonnage  - 157,035 

in  1751  - .1,682  - 234f$39 

in  T794,  the  N°  of  Ships  were  3,663  and  their  Tonnage  620,845 

The  mere  Increafe  in  the  Number  of  Shipping,  apparent  from 
this  Statement,  cannot  be  the  only  Concern,  whilft  the  rendering 
the  Port  of  London  adapted  to  their  Accommodation,  is  under 
Confederation.  The  increafed  Dimenfions  of  the  Shipping  will 
require  Attention  to  their  greater  Draught  of  Water,  and  to  their 
relative  Space  for  Navigation. 

From  the  Returns  (Appendix  G.)  comparing  the  aggregate  Num-  Appendix 
her  and  Tonnage  of  Britifh  Ships  in  Foreign  Trade  (in  which  all  (G  ) 
Parts  beyond  Seas  are  included)  entering  the  Port  of  London,,  it 
will  appear  that 

Tons.  Sliips. 

In  1702  there  were  80,040  which  allow  to  839  Ships  96  Tons  to  each. 

;in  1751  - - 198,053  •-  J.498  “ *32 

.in  1794  - - 429,7*5  - 2>2*9  - *94 

The  general  Increafe  in  the  Dimenfions  of  Shipping  thus  ap- 
pears doubled  within  the  Century. 

The  Ooafting  Trade  is  not  included  in  the  above  Return.  From  Appendix 
the  official  Report  in  the  Appendix  (H.)  the  Number  of  Ships,  (H.) 
and  their  Tonnage,  in  this  Branch  of  Commerce,  entering  the  Port 
of  London,  appears  to  have  nearly  doubled  fi nee  the  Year  1750, 
and  only  fince  the  Year  1792  to  have  increafed  near  2,700  Veflels, 
being,  in  r792,  9,287  Veflels,  and  in  1795,  no  lefs  than  i 1,964. 

Jn  this  Defcription  of  Veflels  the  Increafe  of  Dimenfions  appears 
[ B J likewife 
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like  wife  to  he  very  confiderable,  though  fomewhat  of  the  Differ- 
ence may  be  attributed  to  Operations  of  the  late  Regifter  Adis. 

In  1750  the  Tonnage  was  51 1, 680,  which  allows  to  6,396  Coafters  - 86  Tons  to  each. 

•in  1795  - - - 1,176,400,  - - - - h>96+  - - I01' 

This  Increafe  in  Dimenfions,  and  efpecially  in  regard  to  Brithh 
Ships  in  Foreign  Trade,  cannot  befuppofed  uniform  dnd  proportion^! 
throughout  the  general  Mafs  of  that  Defcription  of  Shipping: 
Vefiels  in  certain  Trades,  and  ufing  particular  Ports,  muff:  .have  re- 
tained DimenfiOns  fuited  to  their  Afiortment  of  Cargo,  to  the  Nature 
and  Length  of  their  Voyage,  and  to  the  Accommodation  of  the 
' . Harbours  whence  they  proceed  and  to  which  they  refort ; and- 
it  is  obvious,  that  other  Ships  not  controlled  by  the  fame  Gir- 
•cumftances,  and  engaged  in  diftant  Navigation,  muff  have  inereafed 
greatly  beyond  the  proportional  Average  in  their  Size. 

Appendix  From  the  Table  of  Mooring^  marked  in  the  (Appendix  E.V 
(K,)  and  from  the  general  Courfe  of  Evidence,  jt  appears  that;  many 
Ships  in  the  Well  Indian  and  'Other  Trades  have  reached 'to  400, 
and  even  500  Tons ; requiring  an  adequate  Space  for  Navigation, 
and  relative  Depth  of  Watef  for  their  Draft.  The  Ships  in  the. 
Bail  Indian  Trade  have  inereafed  to  a yet  greater  Degree  in  their 
Dimenfions  and  Tonnage. 

That  there  is  an  adtual  and  progreffive  Increafe  of  die  Number 
.and  Size  of  Ships  reforting  to  the  Port  of  London,  is  thus  clearly 
nfeertained. 

The  Aocefs  to  the  Port  of  London,  and  die  prefent  State  of 
the  River  Thames,  relative  to  the  Paflage  and  to  the  Sta- 
tions of  the  inereafed  Shipping  and  larger  Ships,  is  the  Sub- 
je<5t  next  in  order  for  Confideration. 

The  State  of  die  Quays,  and  Accommodation  for  Delivery  or 
Reception  of-Cargoes,  and  for  Trade,  when  fuch  Pafiage  is  made 
and  Station  taken,  is  next  to  be  examined. 

In  adverting  to  the  adtual  Circumftances  of  the  Thames,  it  is 
■obvious  that  the  Stations  or  Moorings  of  Ships  are  implicated  in 
a Confideration  of  the  Accefs  to  the  Port  j and  that  in  die  Channel 
of  a River.  ihc  Facility  of  Navigation  mult  depend  on  its  Width, 
Depth,  and  Courfe,  wkufng  or  diredl,  with  Reference  in  each. 
Cafe  to  Obftrudtions  in  th  t Channel  from  the  Number  of  Ships  - 
which  may  anchor  or  may  fail  in  it,  to  mutual  Convenience^  Im- 
pediment, or  Danger- 

The 
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The  whole  Number  of  Ships  entering  the  Port  of  London  in 
One  Year,  1794,  were  Appendix 

Foreign  - - 1,444  (GandH.) 

Britifh  - - 2,219 

-Coafters  - - 10,286 

Total  - - 13,949 


"By  the  Table  of  Moorings  (marked  in  the  Appendix  E.)  in  the  Appendix 
River,  as  adtually  occupied  by  Shipping,  from  Radcliffe  and  Horfe-  ^ 
ferry  Tier  up  to  Frefh  Wharf  by  the  legal  Quays,  it  appears, 
that  frequently  775  Ships  are  ftationed  in  that  Part  of  the  River 
termed  The  Pool;  but  in  the  fame  Table,  Mr.  Nicholls,  a Pilot  of 
the  Trinity  Houfe,  ftates  the  Tiers  to  be  too  clofe,  and  the  Ships  to 
be  too>  dofe  to  each  other  in  the  Tiers,  and  propofes  that  only 
24 i fmall  Ships, 

1 1 9 middling,  and 
184  large, 

in  that  Space : And  the  Propriety  of  this  Redu&iGn  appears  from 
the  Evidence,  that  Ships  frequently  are  crowded  into  very  (hallow  Page  41. 
Water,  and  after  Ebb  Tide  have  fat  down  upon  their  Anchors, 
whereby  they  have  been  much  damaged,  and  often  loft.  The 
adtual  Survey  of  the  Thames  by  the  Trinity  Houfe  in  1758  and 
1794,  and  Mr.  Foulds,  the  Engineer’s,  Table  of  Depths,  on  gene-  Appen-iix 
ral  Survey  of  the  Thames,  and  marked  in  the  Appendix  (C  c.)  with 
Reference  to  Captain  King’s  Statement,  that  Ships  of  different  Ton- 
nage draw  from  12  to  1 jk  Feet  Water,  will  afford  a further  Infe- 
rence. 

Mr.  Browne,  Surveyor  for  the  Cuftoms  of  Sloops,  &c.  ftates,  in  Page  33. 
his  Evidence,  that  from  Limehoufe  upwards,  taking  in  the  circuitous 
Courfe  of  the  Thames  round  the  Ifle  of  Dogs,  only  from  17  to 
1,800  Veflels  can,  in  any  Way,  be  accommodated  at  Moorings,  if 
■properly  ftationed,  including  the  Coafting  Trade  3 and  of  this 
.Number  he  has  feen  near  400.  Colliers  at  One  Time  in  the  River. 

By  the  Table  (E.)  only  775  do  (and  fo  many  ihould  not)  lay  in  the  Appendix 
Upper  Pool  from  Radcliffe  and  the  Remainder  muft  be  ftationed  (£.) 

.in  the  Middle  and  Lower  Pools. 

Obferving  the  circuitous  Paflage  and  Courfe  of  the  River  round 
the  Ifle  of  Dogs,  it  is  obvious  that  Veflels  laying  in  the  Middle  and 
Lower  Pools  muft  be  ftationed  with  Difadvantage,  from  their 
Diftance  from  the  Quays  and  Warehouses  j from  Danger  to  the 
■Craft  neceflary  to  Conveyance  of  their  Cargoes ; from  the  Length 


|in  Total  545  Veflels,  fhouldmoor  and  anchor 
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ajid  Difficulty  of  intermediate  Navigation ; from  being  liable  to 
Plunderage  ,•  and  with  Hazard  to  the  Merchant  and  to  the  Re- 
venue, whether  adverting  to  the-  Station  of  the  Shipping,  or  to 
Tranfit  of  the  Cargoes. 

Page  42.  Mr.  Nicholls,  Pilot,  -fays,  all  Ships, -of  whatever  Burthen,  would 
come  up  to  the  Pool,  and  above  it,  if  there  was  Room  and  Depth  of 
Water.  Indeed  this  is  obvious  ; and'  that  Want  of  Accommodation 
alone  prevents  them. 

Appendix  Stating  13,949  Ships,  Britifh,  Foreign,  and  Coafting  Veflels,  to 
(G-)  have  entered  the  Port  of  London  in  One  Year,  the  great  Objedtis 
to  alcertain  the  Number  which,  at  any  One  given  Time,  occupy  and 
navigate  the  Area  of  the  Thames  within  a Diftance  from  the  Quays, 
fui table  to  the  Convenience  and  Purpofes  of  Commerce. 

The  general  Number,  and  the  particular  Demurrage  of  to  great 
a Bpdy,  ever  fbifting  and  in  Circulation,  mull  be  more  a Matter  0/ 
Obfervation  and  Opinion,  than  of  accurate  Return. 

Some  general  Idea  of  the  Whole  may  be  gathered  from  fuch 
Branches  of  Shipping  in  Detail  as  admit  of  a more  precife  Eftimate, 
and  are  of  more  ipecial  Importance,  from  their  greater  Tonnage,  and 
the  Neceffities  attending  their  Aflortment  of  Cargo. 

Appendix  From  the  Returns  of  the  Regifter  of  Shipping,  the  Timber  Ships 
•tQ.q.)and  an(j  thofe  laden  with  Deals,  entering  the  Port  of  London  from  Fo- 
' ' m'  reignPorts,  were,  in  a Year  of  Peace,  1791, 424  Ships ; andin  1792 
428,  and  which  Number  may  therefore  be  taken  as  the  Average  to  be 
provided  for.  All  of  which  Ships,  from  the  very  Nature  of  the  Coun- 
tries from  which 'they  outfit,  can  only  arrive  in  the  Summer  Months, 
and  from  the  Circumftances  of  their  Cargoes  muft  be  fubjedt  to 
coniiderable  Detention  in  Port  'for  their  full  Difcharge. 

tfcje  192.  But  this  is  not  all.  By  the  Evidence  of  Mr.  Mills,  Raft  Mer- 
chant, it  appears,  that  of  the  424  Ships  above  deferibed,  250  are 
laden  with  Timbers,  and  which  when  difeharged  and  afloat  cover  a 
Surface  of  Water  1 1 or  12  Times  greater  than  what  is  taken  up  . by 
the  Ship  itfelf,  and  in  this  Situation  often  remain  for  Admeasure- 
ment by  the  proper  Revenue  Officers  from  Three  Days  to  an  entire 
Week,  and  when  meafured  remain  a further  Time  for  Convenience 
of  Sale  by  the  Merchant,  who  prefers  felling  them  while  alongfide 
the  Ship. 

60  The  Weft  India  Ships  from  200  to  500  Tons,  which  entered  the 

Port  of  London  in  1794,  were  in  Number  433. — Mr.  Inglis,  a'Mer- 
•chant,  ftates  the  Whole  of  this  Trade  to  arrive  in  the  Months  from 
May  to  Odtober  in  the  Years  of  Peace;  and  the  double  Infurance 

on 
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on  Veflels  failing  from  the  Weft  Indies  after  the  ift  of  Auguft,  leaves 
Prefumption  that  this  Statement  is  juft.  Mr.  Lucas,  a Mafter 
Lighterman,  corroborates  this  Evidence;  and  on  the  Subjeft  (to 
which  his  Situation  renders  him  fully  competent)  adds  fpecifically, 
that  in  1794, 122,000  Hogfheads  of  Sugar,  forming  the  whole  Im-  Pa2e  '4** 
port  nearly,  arrived  within  Five  Months.  The  Jerquer’s  Report  Appendix 
from  the  Cuftom  Houfe,  of  Dates  of  Weft  Indian  Arrivals,  will  af-  w,) 
ford  a precife  and  accurate  Decifion  on  this  Point.  In  Reference  to 
this  Detail  of  the  Subjcft,  the  Evidence  of  Mr.  Inglis  rauft  be  taken  Page  60. 
in  Obfervation,  that  it  is  unufual  for  Weft  India  Ships  to  make  more 
than  One  Voyage  in  the  Year,  and  of  courfe  they  mail  remain  a 
very  confiderable  Time  in  Port ; and  this  muft  be  eftimated  in 
Views  of  general  Impediment  to  be  met  and  provided  for. 

The  Colliers  ufing  the  Port  of  London  appear,  from  the  official  ApP^'* 
Return,  to  be  in  Number  431  ; their  Tonnage  79,680  Tons,  allow- 
ing on  the  Average  185  Tons  to  each  Ship,  fomeof  which  muft  be 
fmall,  as  many  are  ftated  to  be  of  300  Tons  and  upwards.  The  fame 
Document  ftates  each  Collier  on  the  Average  to  make  Nine  Voyages 
in  the  Year  (the  Whole  making  3,897  Entries)  and  it  is  obvious 
that  thefe  Voyages  muft  be  more  frequent  in  the  Summer  Months 
than  in  Winter.  Mr.  Ward,  Coal  Fadtor,  fays,  that  London  cannoc  page  >64. 
difpenfe  with  the  Supply  each  Month  of  300  Cargoes,  of  220  Chal- 
drons each,  and  which  ordinarily  will  require  300  Colliers.  Mr. 

.Browne,  Surveyor  for  Sloops  from  the  River,  fays,  he  has  often  noted  « , 

from  300  to  400  Colliers  laying  at  One  Time  in  the  River.  3J* 

The  Returns  from  the  Office  of  the  Regifter  of  Shipping,  and 
from  the  Coaft  Office,  giving  the  Number  of  Veifeis  entering  the  v 
Port  of  London,  and  dillinguiftiing  the  Trades  in  which  they  are 
engaged,  will,  in  the  Details  of  Commerce,  fuggeft  further  Premifes 
on  which  to  found  a general  Opinion  of  the  Competency  of  the 
Port  of  London  in  its  prefent  State. 


In  Apprehenfton  of  extending  their  Report,  neceflarily  of  great 
Length,  Your  Committee,  referring  to  the  above  Documents,  only 
further  cbferve,  the  general  Declaration  of  Fad  by  Mr.  Tilftone,  Png'- 81. 
Landing  Waiter  of  the  Cuftotns,  that  the  Bufinefs  of  Commerce- 
is'  periodical,  and  flack  at  fome  Times,  and  proportionally  greater  at 
other  Seatons  of  the  Year. 

In  order  to  throw  out  a Lure  to  Commerce,  and  allow  the  Port 
of  London  a fair  Competition  for  Foreign  Trade,  it  is  obvious  that 
the  River  thould  be  rendered  equal  to  the  Accommodation  of  Shipping 
[C]  « 
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at  Times  of  its  greateft  Concourfe  : Inafmuch  as  fuch  Concourfe 
refults  from  Caufes  of  natural  Operation,  and  invariable  in  their 
Effect ; and  the  Gonveniencies  of  a Port  can  only  be  eftimated  on 
its  Relation  to  Trade  and  Navigation,  at  Seafons  the  moll  favourable 
to  it. 

It  is  to  be  confidered,  then,  whether,  under  all  Circumftances,  and 
at  luch  periodical  Seafons  of  the  Influx  of  Trade,  the  Ships  mud 
not  be  crowded  at  their  Stations,  and  the  Port,  in  its  prefent  State,  be 
deemed  inadequate  to  the  Accommodation  of  the  encreafed  Shipping 
reforting  to  it. 

The  Navigation  of  fuch  Shipping  is  implicated  with  the  Queftion 
of  Stations  or  Moorings,  as  obflruding  fuch  Navigation:  It  is  alfo 
further  referable  to  the  Number  and  Service  of  the  Lighters,  Hoys, 

• • " ■ ' and  other  Craft,  which  may  carry  on  the  Intereourfe  between  thofe 

Stations  for  Shipping,  and  Quays  for  .Reception  of  the  Cargo. 
Thefe  Veflels  muft  ot  thertifelves  occafionally  occupy  Stations,  and 
at  all  Times  require  Space  for  Navigation;  a Navigation  frequent, 

. continued,  and  without  Remifiion,  in  Proportion  to  the  Commerce 
requiring  their  Service. 

Appendix  By  official  Returns  the  Total  Number  of  larger  Craft  appear  to  be 
; s-)  3,4 19,  and  their  Tonnage  1 10,1 56  Tons  of  different  Defcnptions  of 

Veflels.  The  Admiralty  Office,  from  which  the  Report  is  made,  date 
that  they  have  not  the  Means  of  diftinguilhing  the  Trades  in  which 
4r  they  are  feverally  employed.  Mr.  Lucas  fays,  that  near  3,000  Craft 

are  employed  in  the  Coal  Trade.  The  Number  he  appears  to  have 
-j»age  ,39.  over-rated;  but  the  Return  of  2,596  Barges,  ftated  by  the  Office,  may 
then  be  taken,  as  2,196  appropriate  to  the  Colliers,  and  the  Re- 

iSj.  mainder  in  the  Trade  of  Deals,  which  Mr.  Bradfhaw's  Evidence 

flates  to  employ  400  Craft. 

139.  Mr.  Lucas  Rates  this  gre'at  Number  of  Craft  in  the  Coal  Trade, 

to  proceed  from  the  Pradice  of  the  Coal  Merchants  in  converting 
their  Craft  into  Receptacles  (as  Warehoui.es)  for  Coals,  until,  there 
is  a : Demand  for  Sale ; and  he  eftimates  the  adive  Craft  on  conftant . 
Paflagf  to  and  from  the  Colliers  at.  only  800.  In  this  Eftimate 
— 6;.  too  Mr. 'Lucas  is  inaccurate.  Mr.  Ward,  Coal  Fador,  and  fpecially 

83.  converfant  in  the  Bufinefs,  flates- 90  Colliers  to  be  often  unlading 

at  a Time,  with  from  12  to  1 6 Lighters  to  each.  Taking  the  leaft 
Number,  there  would  be  1,180  Craft  employed  and  navigating  at  the 
fame  Time.  The  aggregate  Number  of  Craft  in  adive  Service  and 
Navigation  on  the  River  may  thus  be  taken  : 5 

Barges 
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Barges  for  Timber  500  1 

Barges  for  Coal  -i,i8oj  “ at 
Lighters  - - - 402 

Punts  - 338 

Lugger  Boats  - - 57  - 

Sloops  - 6 

Cutters  - - 10 

Hoys  - - - 10  - 

Total  Veflels  3,503 


33  Tons  each. 
39- 


This  great  Mafs  of  fmall  Veflels,  taking  Station  or  Mooring  in 
the  Tides  as  they  ferve,  at  Seafons  of  their  full  Employ,  which  ever 
znuft  be  at  Times  of  numerous  Arrivals,  and  crowded  Moorings, 
is  to  be  taken  into  the  Eftimate  of  Impediments  on  the  Surface  of 
the  River,  from  Limehoufe  to  the  legal  Quays,  and  enter  into  the 
Coniideration,  whether  the  Port  of  London  is  adequate  to  the 
Reception  and  Paflage  of  the  Shipping  which  does  or  might  re- 
fort to  it. 

All  thefe  Circumftances  being  duly  weighed,  it  may  be  proper  to 
recur  from  Eftimate  to  Experience,  and  advert  to  the  Evidence 
of  Mr.  Nicholls,  Thirteen  Years  a Pilot  of  the  Trinity  Houfe. 

He  ftates,  that  at  Times  the  River  is  fo  filled  up  with  Shipping, 
that  a Boat  cannot  pafs : That  Ships  often  run  foul  of  each  other : 

That  himfelf  has  been  delayed  for  Seven  Days  together,  by  the  Page  +}. 
crowded  State  of  die  River,  from  moving  up  from  Deptford  : That, 
outward  bound,  he  has  been,  from  like  Caufes,  flopped  at  Shad- 
well  Dock,  and  for  Five  Days  been  prevented  from  proceed- 
ing on  his  Voyage.  A Reference  to  the  Teftimony'of  Mr.  Inglis,  J2. 

Merchant,  mentioning,  that  die  Opportunities  of  Winds  at  all 
Times,  and  of  Convoys  in  Time  of  War,  have  been  loft  from  Ob- 
ftruflions  in  the  Pool  to  outward-bound  Ships  proceeding  on  their 
Voyage,  corroborates  the  Evidence  of  Mr.  Nicholls.  The  Alle- 
gations of  Captain  King,  aB.  Elder  Brother  of  the  Trinity  Houfe  5 

of  Mr.  Spence,  Maritime  Surveyor  for  the  Admiralty  ; of  Mr.  +7i  &c. 

Browne,  Surveyor  of.  Sloops  for  the  Cuftoms ; and  generally,  of  all  Appendix 
who  have  fpoken  to  the  Subjeft,  aflert  the  River,  in  its  prefent  ^ 
State,  to  be  unequal  to  accommodating  the  encreafed  Shipping  re- 
porting to  the  Port  of  London. 

Many  of  thefe  and-  other'  Perfons  examined,  enumerate  In- 
ftances  of  Neglcd,  Miicondud,  and  of  bad  P radices,  as  fuper- 

adding 
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adding  to  the  Inconvenience  and  Grievances,  which  refult  from  the 
Infufticiency  of  the  Port  itfelf. 

A great  and  general  Cpmplaint  is  made  of  Inattention  to  a pro- 
per Confervation  of  the  Depth  of  the  River. 


Page  86.  It  is  flated  by  Mr.  Pickering,  Pilot,  that  the  Part  of  the  Thames 
called  The  Pool,  has  filled  up,  in  many  Stations  for  Tiers  of  Ship- 
ping, by  Ships.  ballaRing  whilft  at  their  Moorings,  and  fhedding 
the  BallaR  in  the  AS: -of  lading  it. 


Appendix 

(N.) 


It  is  Rated  by  Mr.  Spence,  Maritime  Surveyor  for  the  Admiralty, 
that  Tiers  of  Ships  laying  athwart  the  River  in  too  great  Numbers, 
the  In  fide  Ships  ground  at  Low  Water,  gather  the  Silt,  and  form 
Shoals. 


P«ge  89,  It  is  Rated  by  Mr.  Pickering,  Pilot,  that  the  Offal  and  cleanfing 
of  the  dry  Docks,  for  repairing  of  Shipping,  contributes  much  to 
the  choaking  up  of  the  River. 

— »«•  It  is  Rated  by  Mr.  Lucas,  MaRer  Lighterman,  that  Mud-banks 
are  as  frequently  colledted  in  the  River,  as  Shoals  of  Sand  or  Gra- 
vel j and  that  the  BallaR  Lighters,  with  Views  to  Profit,  refort 
only  to  the  Shoals  which  furnifh  BallaR  for  Shipping;  and  thus 
negledt  to  deepen  the  River  equally,  and  in  Points  moR  eflen- 
tial. 


— *44-  It  is  Rated,  that  the  Trinity  Lighters  (from  Views  to  Accom- 

modation of  the  King’s  Ships  navigating  to  Woolwich  and  Deptford) 
work  mofily  below,  and  not  to  the  Relief  of  the  Upper  Pool. 

It  is  further  Rated  by  Mr.  Lucas,  that  the  high  Price  charged 
by  the  Trinity  Houfe  for  BallaR,  induces  many  Vefiels  to  fall  down 
below,  where  they  can  get  BallaR  at  a cheaper  Rate,  and  which 
fubfira&s  a proportional  Quantity  from  Clearance  of  the  River 
above. 


It  is  obferved  by  the  fame  Witnefs,  that  whilR  the  Sewers  of 
the  Metropolis  difeharge,  after  hard  Showers,  into  the  Thames,  fome 
Thoufand  Tons  of  Soil,  the  BallaR  Lighters  take  up  but  a very 
fmall  Proportion. 

To  thefe  and  other  Caufes  may  be  attributed  the  Fadt,  vouched 
by  Witneffes  the  mofi  competent  and  intelligent  (Mr.  Nicholls, 
Pilot,  and  Mr.  Lucas,  MaRer  Lighterman)  that  “ in  their  Time 
the  River  hasloR  from  4 to  5 Feet  Depth  of  Water,  at  many  of 
the  Stations  or  Tiers  of  Shipping;  and  that  fhortly  the  Channel 
of  the  River  mufi  be  choaked,  and  rendered  Rill  lefs  fuitable  to 
Navigation,  if  Meafures  of  Prevention  are  not  adopted.” 
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In  Addition  to  Complaints  of  the  Bed  of  the  Thames  choaking 
up,  your  Committee  have  heard  much  of  the  Difadvantages  from 
the  circuitous  Courfe  of  the  River  round  the  Ifle  of  Dogs ; of  its 
confequent  Eddies  and  Shoals;  of  Changes  of  Wind  required;  of 
Ships  detained  below;  and  of  Ships  loft  in  the  Navigation.  A 
fingle  Witnefs,  Mr.  Mellifli,  dates  himfelf  to  have  had  Two  Page  174. 
Ships,  one  of  300  totally  loft,  the  other  of  400  Tons,  fo  da- 
maged as  to  amount  to  a Lofs,  in  making  this  Pafi'age.  The  Com- 
plaint is  not  irrevelant,  for  it  admits  of  Remedy.  Many  of  the 
Plans  of  Improvement  fuggeft  a diredt  Communication  between 
the  Reaches  of  the  River  acrofs  the  Ifthmus  of  the  Ifle  of  Dogs. 

Another  leading  Complaint,  and  fuicepttble  of  more  immediate 
Remedy,  is,  the  Diforder  proceeding  from  Ships  navigating,  or  tak- 
ing their  Mooring,  as  each  fliall  prefer;  without  Regard  to  a free 
Paflage  for  others,  or  to  the  Depth  of  Water  where  they  moor;  _ gg. 
and  by  which  fmaller  V.eflels  leaving  unoccupied  Stations  where 
the  Depth  of  Water  is  fui table  to  them,  take  others  proper  for 
Ships  of  greater  Tonnage  and  Draft  of  Water,  and  which  are  thus 
precluded : — This  is  ftrongly  urged  by  Mr.  Pickering,  Pilot,  and 
others. 

A further  Complaint,  dated  by  Mr.  Spence,  is,  the  total  Want  of  Appendix 
Arrangement  of  Ships  in  their  leveral  Moorings,  either  with  re- 
fpedt  to  their  Dimenfions,  the  Nature  of  their  Cargoes,  or  relative 
Intercourfe  with  the  Cuftom  Houfe. 

Mr.  Nicholls,  a Pilot  of  the  Tiinity  Houfe,  fays,  200  more  Vef-  Page  45. 
fels  might  be  accommodated  than  arc  at  prefent  between  Limehoufe 
Hole  and  London  Bridge,  by  deepening  the  River,  and  regulating 
the  Mooring  Chains. 

Mr.  Ludlam,  Mafter  of  a Ship  in  the  Weft  India  Trade,  and  — 94. 
others  who  have  fpoken  on  the  Subject,  fuggeft  the  neceflary  Ap- 
pointment of  Harbour  Mafters. 

A further  Complaint  made,  is,  of  Negledt  and  bad  Practices  re- 
fpedting  the  Ships  when  at  their  Stations;  and  which  occafion  Delay 
in  the  Delivery  of  their  Cargoes,  and  give  opening  to  Plunder  and  to 
Frauds  on  the  Revenue.  The  Caufes  attributed  by  Mr.  Forfter,  a 
Landing  Surveyor  of  the  Cuftoms,  are,  the  Beginning  to  unload  Ships  — 69. 
when  the  Cargo  is  but  partially  entered.  The  Allowance  of  30  Days 
from  the  Ship’sReport, fertile  landing  Rums;  the  permitting  Samples 
to  be  drawn  of  Rums  before  unladen;  to  the  allowing  12  lbs.  or  more 
.of  Sugar  to  be  taken  from  each  Hogftiead,’  under  Name  and  Pretehce 
of  Sample,  when  the  actual  Samples  exhibited  for  Sale  are  but  a 
few  Ounces ; to  the  Inattention  of  Mafters  aiid  Mates  quitting;  their 
[ D ] Ships 
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Ships  before  Difcharge  of  their  Cargoes,  and  leaving  the  Care  of 
them  to  a Defcription  of  Perfons  called  Lumpers;  to  permitting 
thefe  and  other  Perfons  on  board  the  Ships  to  wear  loofe  Trowfers 
and  Dreffes,  fuited  to  the  fecreting  Goods,  and  which  is  forbidden 
on  board  ofEaft  India  Ships.  Mr.  Walker,  many  Years  command- 
ing a Ship  in  the  Weft  Indian  Trade,  adds  to  the  Teftimony  of 
Melfrs.  Forfter  and  Tilftone — that  the  Plunderage  and  Smuggling  is 
generally  carried  on  with  the  Connivance  of  the  Revenue  Officers 
Rationed  in  the  Ship,  and  who  come  on  Board  perfedly  prepared 
with  Inftruments,  and  Bladders,  to  draw  oft’  and  lecure  their  Share 
of  Plunder  j and  that  he  has  generally  underftood  from  thefe  Of- 
ficers, that  their  Pay  was  inadequate,  and  that  they  could  not  fubfift 
without  (what  they  were  pleafed  to  Term)  Perquifites. 

YourCommittee  have  thought  proper  toNotice  thefe,  among  other 
Subjeds  of  Complaint ; and  which,  whatever  Plan  for  Improvement 
of  the  Port  of  London  fhall  be  finally  adopted,  may  be  deemed  in 
every  Cafe  to  require  Attention  from  thofe  who  are  competent  to 
apply  the  Remedy. 

The  State  of  the  legal  Quays,  and  Accommodation  for 
delivery  and  Reception  of  Cargoes,  is  the  next  Subjed  for 
Confideration. 

The  legal  Quays,  of  only  1,464  Feet  in  Front,  appear  to  have 
been  preferred  lor  the  exclusive  landing  of  Goods  paying  Duty,  with 
Views  to  the  Security  of  the  Revenue  j and  were  affigned  and  ap- 
pointed by  the  Crown,  under  an  Ad,  palled  the  Firft  of  Eliza- 
beth. Cap.  1 1 . They  have  had  no  Extenfion  fince  that  early  Pe- 
riod of  the  Commerce  of  Great  Britain,  down  to  the  prefent  Asra. 
Sufferance  Wharfs  have  from  Time  to  Time  been  eftabliffied ; but 
even  with  their  Aid,  the  legal  Quays  in  Vicinity  of  the  Cuftom 
Iioufe,  and  therefore  with  high  Duty  Goods,  more  fpecially  appro- 
priate to  the  Landing  and  Examination  there,  have  not  been  found 
adequate  to  the  increafed  Commerce  of  the  Port  of  London. 

Complaints  from  Time  to  Time  have  been  made  by  the  Mer- 
chants, of  the  Difficulties  and  Loffes  they  have  been  fubjeded 
to,  and  the  general  Check  on  their  increafed  and  progreffive  Trade, 
from  the  narrow  and  confined  Limits  of  a necefi'ary  Place  of  Des- 
tination, for  afeertaining  the  Imports  and  fecuring  the  Revenue. 

From  Returns  made  by  the  Court  of  Exchequer  in  1762 — 1765, 
and  entered  in  the  Appendix ; it  appears  that  a Commiffion  was 
iffued,  under  the  Authority  of  the  Court,  recognifing  the  Grievances 
•complained  of,  and  direding  an  Enquiry.  The  Decifion  of  the 

Commiffioners, 
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Commiffioners,  named  under  that  Authority,  determined  “ that  the 
“ Quays  are  not  of  fufficient  Extent,  from  which  Delays  and  many 
■“  extraordinary  Expences  occur,  and  Obftru&ions  to  the  due  Col- 
“ ledlion  of  the  Revenue.” 


From  the  Evidence  of  Mr.  Jeffop,  Engineer,  employed  on  the  Page  109. 
prefent  Occafion  by  the  City  of  London,  this  Complaint  appears  to 
have  been  the  very  Groundwork  of  the  prefent  Plan  and  Proportions 
of  that  great  and  refpedable  Corporate  Body.  Mr.  Jeffop  alio  ffates, 
that  his  Inffrudions  for  Improvement  of  the  Port  of  London,  were 
fuggefted  on  Admiffion — •“  of  the  crowded  State  of  the  River,  the 
“ Want  of  Room  for  mooring  Ships,  and  for  the  conftant  Accefs  fo 
**  them  by  Craft.”  All  thele  Inconveniencies  to  Trade,  and  more, 
are  further  ftated  in  the  Reports  from  the  Cuftoms  and  Trinity  A ena;< 
Houfe.  (B.) 

No  Remedy  feems  to  have  been  applied  to  this  Evil,  though  fo 
repeatedly  urged,  and  fo  fully  admitted. 


Mr.  Forfter,  Landing  Surveyor  of  the  Cuiloms,  ffates  the  legal 
Quays  at  this  Time  to  have  the  fame  Front  of  only  j ,464  Feet,  of 
which  300  Feet  are  taken  up  by  the  Ccafting  Trade  and  Stairs, 
leaving  for  the  Foreign  Trade  only  1,164  Feet.  That  this  Extent  of 
Quay,  in  its  prefent  State,  and  even  with  the  Aid  of  Sufferance 
Wharfs,  is  wholly  incompetent  to  the  Bufinefs  of  the  Port,  is  alfo 
ftated  by  Captain  King,  Mr.  Inglis,  Mr.  Forfter,  Mr.  Ogle,  and  all 
who  have  fpoken  on  the  Subjed;  though  the  latter  Perfons  ex- 
amined, admitting  the  Fadt,  fuggeft  and  propofeExtenfion,  Improve- 
ment, and  Regulation,  as  fully  adequate  to  remove  all  the  Difficul- 
ties and  Embarraffments  to  Commerce,  and  which  will  be  Subject 
of  future  Conftderation. 


Appendix 
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It  may  be  proper  to  obferve  fome  Grievances  refulting  from 
Caufes  ftated  in  the  Evidence,  and  which  more  particularly  affedt 
the  Expedition  and  Security  of  Trade,  in  confequence  of  the  prefent 
Quays  being  too  limited  for  its  Accommodation.  It  is  dated  by 
Mr.  Lucas,  Mafter  Lighterman,  by  Mr.  Browne,  and  others,  that 
loaded  Lighters  are  frequently  detained  at  the  legal  Quays,  from 
want  of  Room  to  difeharge  their  Cargoes. — That  there  is  at  Times 
a Deficiency  of  Lighters  for  Service  in  the  River,  refulting  from  the 
crowded  State  of  the  Quays,  as  no  more  Cralt  will  be  kept  than  can 
be  generally  accommodated  for  Delivery  of  Cargo.  That  Craft 
coming  up  arc  frequently  detained  by  others  remaining  as  Ware- 
houfes  for  Goods,  which  they  have  not  Opportunity  to  difeharge, 
and  often  by  others  aground,  for  Want  of  a proper  Depth  of  Water, 
andwaiting  the  Return  of  the  Tide  before  they  can  remove.  That 
1 only 


P*ge  30. 

— 141. 

— 56. 


— 79- 
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•Page  i; i.  only  One-Third  of  the  Bufinefs  is  carried  oh  at  the  legal  Quays 

s6  which  ought  to  be  carried  on  there ; and  that  Goods  there,  palling 

the  ICing.’s  Beam,  often  remain  a confiderahle  Time,  from  Obftruc- 
tions  to  Cartage,  and  Removal,  occasioned  by  the  Avenues  being  lb 
narrow  which  lead  to  the  Quay;  whilft,  from  the  Number  of  thole 
Avenues,  they  are  the  more  expoied  to  pilfering  and  Frauds  on  the 
Revenue.  That  from  the  limited  Space  of  the  Quays,  Merchants 
have  been  frequently  obliged  to  refort  to  the  Sufferance  Wharfs, 
fome  of  them  remote  from  the  Seat  of  Bull  net's — and  that  thefe  Ob- 
ftru&ions  to  Trade,  require  an  efficient  Plan  of  Improvement  and 
Extenfion. 

But  in  this  Cafe  too,  as  in  that  of  the  River,  Mifconduft  and 
bad  Regulation  are  fuggellcd  in  the  Evidence,  as  giving  Birth  to 
other  Grievances,  of  both  public  and  private  Effect. 

•36, 70, 76-  Mr.  Forfter,  Mr.  Tilftone,  Mr.  Ogle,  and  others,  Rate,  that  much 
Appendix  Confufion  and  Embarraifment  to  Commerce,  and  to  Revenue,  arifes 
(&•)  from  the  legal  Quays  being  made  a Market  for  Spirits,  Oils,  Fruit, 
Page  70.  and  other  Articles.  That  the  Export  and  Import  Trades  are 
blended  in  Place  and  Times,  to  Difadvantage  of  both. 

That  Quantities  of  Goods  crowd  the  Quays,  whilft  in  Charge  of 
Revenue  Officers,  under  Delay  in  paying  Poll  Entries:  That  Poll 
Entries  are  not  paid  in  any  given  Time  ; and  that  Foreign  Ships, 
particularly  Weft  Indian  Ships,  are  delayed  often  in  their  unlading 

— 14-2.  from  Negledt  of  the  prime  Entries  after  reporting : That  Liquors 

— S3-  are  gauged  at  one  Wharf  and  landed  at  another;  and,  as  cauiing 

— >39-  great  Delay,  that  the  Holidays  of  the  Revenue  Boards  arc  much 

— ,+°‘  too  numerous:  That  even  in  Times  of  Bufinefs  the  Officers  are 

not  punctual  in  Attendance:  That  there  is  an  I nfufficiency  of  their 
■APP™d;x  Number  to  anfwerthe  Calls  of  Commerce,  and  that  the  Number 
employed  are  badly  regulated ; and  that,  in  the  Department  of  the 
Page  340.  Cuftoms,  often  whilft  one  Set  of  Officers,  to  fuperintend  the  Deli- 
very of  Cargoes,  are  fcarcely  engaged,  others  have  a Prefs  of  Bu fi- 
nds which  they  can  noways  accomplish  with  Accuracy  and  Difpatch. 

Your  Committee,  recurring  from  incidental  Grievances  to  the 
natural,  fundamental,  and  actual  Rcfources  of  the  Port  of  London, 
obferve  them  to  be  incompetent  to  the  great  Purpofes  of  its  ex- 
tended Commerce.;  and  proceed  to  enquire  into  the  beft  Mode  for 
— 1.  “ providing  fufficient  Accommodation  for  its  increaied  Trade  and 
“ Shipping.” 

Your  Committee,  adverting  to  Means  of  Relief  fuggefted  in 
-Courfe  of  this  Enquiry,  cannot  narrow  their  Confideration  to  the 

adtual 
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a£tual  State  of  British  Commerce.  They  have  felt  it  incumbent 
on  them  to  obferve  on  the  Merits  of  each  Plan  for  Improvement 
or  Extenfion,  with  a further  and  anxious  View  to  the  profpe&ive 
and  incalculable  Intercourfe  with  the  trading  World,  which  may 
open  to  it  from  the  aftive  Temper,  Purfuits,  and  Refources  of  the 
Britifh  Merchants,  concurrent  with  the  prefent  Crilis,  the  Depreflure 
of  great  commercial  States,  and  the  Tendency  of  their  loft  Trade  to 
prcfs  towards  the  Port  of  London,  if  that  Port  is  rendered  fuitable 
to  invite  and  to  receive  it. 

In  examining  the  various  Plans  to  this  Effed,  their  Value  and 
Propriety  is  referable  to  the  following  general  Confiderations  of 
Mercantile  Accommodation  and  Public  Advantage  ------- 

to  Practicability  and  to  Expence  : 

•  to  the  Time  neceflary  for  Completion,  and  progrcflive 

Utility  until  completed: 

to  the  Accommodation  and  Arrangement  of  Ships  and 

Trades  at  their  Moorings  and  Stations : 

= to  the  facilitating  Navigation  into  Port  and  Out- 
wards : 

•  to  the  fpeedy  Lading  and  Delivery  of  Cargoes : 

to  the  Security  of  Cargoes  from  Plunderage  and  from 

Smuggling : 

to  the  expediting  both  Imports  and  Exports  with 

Safety  to  the  Revenue  : 

to  the  obviating  Circumftances  of  new  Dangers  to 

Shipping  from  Fire,  Stranding,  or  other  Acci- 
dents : 

to  juft  Regard  in  avoiding  unnecefl'ary  Trefpafs  on 

local  Concerns,  or  private  Interefts. 

With  due  Attention  to  thefe  References,  your  Committee  pro- 
ceed to  obferve  on  the  Competition  of  the  feveral  Schemes  which 
have  been  fubmitted  to  their  Confederation. 

Of  Eight  Plans  for  rendering  the  Port  of  London  competent  to 
the  Accommodation  of  its  increafed  Trade  and  Shipping,  which  have 
been  laid  before  your  Committee,  One  only  (termed  Mr.  Ogle’s 
Plan)  proceeds  on  the  Suppofition  that  the  Thames  may  be  fo 
deepened  and  improved,  as,  with  the  Aid  of  Regulations,  to  anfwer 
all  the  Purpofes  of  Trade  and  Navigation.  The  other  Plans  are 
founded  on  One  general  Principle  of  the  Neceffity  of  Recedes  or 
Docks  being  made,  as  Receptacles  for  Shipping,  out  of  and  clear  frfim 
the  Channel  of  the  River.  It  may  be  convenient,  therefore,  for 
better  Elucidation  of  the  Subject,  to  take  Firft  in  Order  for  Ob- 
[ K ] fervation, 
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•fervation,  that  Plan  which  is  Second  in  the  Courfc  of  Evidence,  and 
arrange  them  in  the  following  Manner. 

Time  propnf-  Statement  of 

■Eltirnate  of  cd  for  Com*  prngrclHve 

Kxpenee.  pletiun.  utility 


X.  Mr.  Ogle’s  Plan  for  deepening  the')  **'  ^ 

River,  and  improving  and  extending  > S^SjCOO  3 Years - 

the  legal  Quays,  &c.  - - - - - 3 

2.  The  Merchants  Plan  forJDocks  and  Canal  993,132  5 

.3.  The  City  of  London’s  Plan  for  Docks,  7 

Canal,  and  improving  and  extending  1,109,352  3 — — 

the  legal  Quays  - - - - - - j 

.4.  Mr.  Wyatt’s  Plan  for  Docks  - - - 840,252  3 

5.  The  Southwark  Plan  for  Docks  - - 300,000  2 

6.  Mr.  Gr.  Spence’s  Plan  for  Docks  - 510,000  1 

7.  Mr.  Walker’s  Plan  for  Docks  - - 880,000  2 ■ 


■ 3 Years ift  Six  Months. 


r 6 Years  the  Canal. 
4 and  ift  Three 
L Years  ufeful. 


8.  Mr.  Reveley’s  Plan  for  Docks,  and  car-  T 

rying  the  Main  Channel  of  the  River  > No  Eftimate  prepared, 
acrois  die  Neck  of  die  Ule  of  Dogs  - j 


Previous  to  the  Confideration  of  Mr.  Ogle's  Plan,  and  the  Evi- 
-dence  more  immediately  applicable  to  it,  your  Committee  cannot 
pafs,  without  Notice,  the  Suggeflions  implied  in  various  Parts  of  the 
Examinations,  that  the  Foreign  Trade  might  be  accommodated  by 
Removal  from  the  Pool  of  Colliers  and  Timber  Ships,  either  into 
Docks,  or  by  Rationing  them  lower  down  the  River  j and  which 
Propofition  is  fo  far  connected  with  that  Plan,  as  undoubtedly  it 
-might  facilitate  its  Operation,  in  retaining  the  Trade  of  the  Port  of 
London  in  its  ancient  Courle  towards  the  prefent  Quays  and  Wharfs, 
aided  by  their  Extenfion,  and  Improvements  as  projected. 


Pzge  13. 23.  Captain  King  and  Captain  Huddart,  Elder  Brethren  of  the 
Trinity  Houfe,  and  others,  admit  the  great  Convenience  which 
would  refult  to  the  Ships  in  Foreign  Trade,  it  the  Timber  Ships 
and  Colliers  were  removed  into  Docks,  or  lower  down  the  River. 

.. — 13.  But  Captain  King  ftates,  that  Colliers,  from  the  frequency  and 
Shortness  of  their  Voyages,  and  from  the  Necefllty  oi  Economy 
.in  that  Trade,  could  not  bear  Dock  Dues ; and  that  the  Coal 
Trade  is  more  especially  fluted  to  Delivery  of  Cargo  in  the  Stream, 
from  the  Confumption  being  of  a Sort  which  demands  Communi- 
cation with  the  River  in  all  Dire&ions,  and  from  the  Coais  being 
immediately  (hot  over  into  Lighters,  which  convey  them  at  once  to 
.the  Places  of  Dellination.  It  is  further  urged,  that  if  the  Colliers*1'" 
.were  removed  lower  down,  they  would  nearly  obitrud  the  Naviga- 
tion 
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lion  as  much  as  at  prefent. — Captain  Huddart  Rates  further  Incon- 
veniences to  the  Coal  Trade,  if  transferred  to  Docks,  from  the 
Lighters  being  able  to  enter  the  Dock  at  one  Tide,  and  not  being 
able  to  return  until  the  next  Tide  ; whereas,  according  to  the  Evi- 
dence of  Mr.  Ward,  they  now  go  with  the  Ebb  and  return  laden 
with  the  Flood.  Captain  Huddart  further  Rates,  that  if  removed 
below  the  Pool,  the  Danger  to  their  heavy  laden  Craft  would  be 
great,  from  the  Water  being  occafionally  more  rough  in  the  lower 
Reach.  Mr.  Ward,  Coal  Fadtor,  corroborates  the  Teftimcny  of 

Captains  King  and  Huddart;  and  is  of  Opinion  that  Colliers  fhould  ifij. 

remain  in  the  Pool;  that  if  taken  into  Docks,  the  Delay  in  De- 
livery of  Cargo  would  be  greater  and  more  expenfive,  and  if  Ra- 
tioned below,  the  Charges  would  be  yet  heavier,  it  being  the  ac- 
tual Practice  to  charge  Extra  Lighterage  for  Collier1!  laying  at 
Limehoufe  Hole.  Mr.  Ward  Rates,  that  90  Colliers  may  unlade 
at  the  fame  Time,  requiring  each  from  12  to  16  Barges. 

Your  Committee  recur  to  the  juR  Inference  of  Captain  King* 
thatfo  numerous  a Craft  proceeding  to  greater  Diftances,  they  muR, 

in  a proportional  Degree  for  a longer  Period  and  Courfc,  obRrudt  18. 

the  general  Navigation  of  the  River ; and  this  the  Witness  fays 
would  be  the  Cafe  more  efpecially  at  Pitcher’s  and  Cuckold's  Points, 
where  Danger  to  Ships  is  greatcR. 

In  regard  to  the  QueRion  as  it  affedts  Timber  Ships ; Captain  jo. 

Huddart  Rates  the  Inconvenience  which  might  arife  from  the 
Rafts  not  getting  out  of  Dock  till  the  Tide  of  Flood  is  nearly  fpciit, 
and  the  River  not  cleared  for  their  Paflage. 

Mr.  Bradflaaw,  Lighterman  to  the  Eaft  Country  Ships,  Rates  183. 

further  Inconvenience  to  Timber  Ships  unlading  in  Docks,  from 
the  very  great  Space  their  Cargo  takes  when  afloat,  and  from  the 
Number  of  Lighters  attendant  on  them  from  the  various  Aflort- 
mentof  Cargo,  carried  to  different  Trades,  and  delivered  diftinctively 
on  Difcharge  from  the  Ship  : Docks,  he  thinks,  might  yet  fuit 
the  Peterfburgh  and  other  Ships  laden  with  Deals. — Captain  King,  — >83- 

Mr.  Nicholls,  Pilot,  and  Mr.  Bradflaaw,  with  others,  Rate  the  42. 

Rafts  of  Timber  floating  in  the  Tide  to  occafion  great  Dangers  and 
Impediments  to  Shipping  ; and  your  Committee  obferve,  that  re- 
moving the  Timber  Ships  lower  down  the  River,  muft  extend  and 

prolong  the  Evil  complained  of.— Mr.  Mills  fays,  a Load  of  1 im-  ijz. 

her  afloat  will  take  up  Eleven  or  Twelve  Times  the  Space  of 
Water  which  the  Ship  does ; that  for  the  Timber  alone  there  are 
already  fufficient  Decks ; and  that  better  Regulations  may  be  made 
for  floating  it  from  the  Ships  to  thofe  Docks,  -as  it  Will  not  bear 
additional  Charges.  ^ 
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Tage  165.  It  is  to  be  remarked,  that  Mr.  Ward,  a Coal  Factor,  and  others, 
rebutt  the  Proportion  of  Advantage  to  the  Foreign  Trade  from 
removing  the  Colliers,  by  that  for  removing  the  Foreign  Trade  to 
accommodate  the  latter. 

This  is  the  general  Propofal  of  thofe  who  have  projected  wet 
Docks ; and  will  be  Matter  of  Obfervation  in  its  proper  Place. 


Appendix,  Mr.  Ogle’s  .Plan  propofes  an  Extention  and  Improvement  of  the 
( Accommodation  for  Trade  on  the  legal  Quays,  by  taking  down 
the  Dwelling  Houfes  South  of  Thames  Street,  ereCting  new  Ware- 
houfes,  widening  the  Avenues  from  Thames  Street  to  the  City, 
and  gaining  the  Space  of  Thirty  Feet  on  the  Quays,  by  projecting 
them  fo  far  into  the  River  cn  Piles,  not  to  obftrnCt  the  Courfe  of 
the  Tides;  and  he  further  fuggefts  various  Regulations  in  the  Con- 
duct of  Bufinefs  and  Revenue,  in  Aid  of  this  Part  of  his  Plan. 


Mr.  Ogle  then  propofes,  for  the  better  Accommodation  of  Ship- 
ping and  Navigation,  to  excavate  the  River  from  the  Tower  to  the 
P?ge  s+.  King's  Moorings  at  Deptford,  to  a uniform  Depth,  (helving  from 
the  Shores,  of  from  Sixteen  to  Twenty  Feet  at  Low  Water.  Mr. 
Hodg^rinfon,  Engineer  for  executing  the  Plan,  Hates  the  Length 
Appendix.  0f  Water  to  be  fo  deepened,  at  6,000  Yards,  the  Average  of  the 
v ^ Bed  of  the  River  to  be  excavated  to  Six  Feet  deep  throughout : The 
Soil  to  be  taken  out,,  he  eflimates  at  3,600,000  Cubic  Yards,  or 
Page  84.  Cart  Loads ; and  he  pledges  himlelf,  as  a profdlional  Man,  for  the 
Practicability  of  the  Scheme,  and  that  it  may  b“  effected  in  Three 
Years.  Mr.  Ogle  then  propofes  (having  purchafed  the  ancient 
Right  of  Mooring  Chains,  which  your  Committee  obferve,  whilft 
as  at  prefent,  belonging  to  Individuals  over  whom  the  Public  has 
no  Controul,  oppoie  an  infurmountable  Bar  to  general  Improve- 
ment in  Rationing  Ships  m the  River)  to  place  140  others,  of  from 
Five  to  Eight  Tons  Weight,  and  of  300  to  450  Feet  in  Length,  at 
proper  Intervals  and  Places,  dretching  on  each  Side  from  the 
Shore  to  within  125  Feet  of  the  Centre  of  the  Stream,  thus  leav- 
ing 250  Feet  in  the  Midway  for  Navigation.  He  propofes  Har- 
bour Maders  to  be  appointed,  who  fhould  fuperintend  and  direCt 
the  Rationing  VefTels  at  the  new  Mooring  Chains,  l'pecially  ar- 
ranging them  according  to  Affortments  of  Cargo  and  Trade;  and 
Arrerdi*.  the  total  Number  which  he  fo  provides  Station  for,  he  ellimates 
^ ^ at  1,199  Ships.  He  further  projects  a Ballall  Wharf  oppofite  the 
King’s  Yard  at  Deptford,  to  extend  1,140  Yards,  to  receive  the 
Soil  excavated  from  the  Bed  of  the  River,  and  at  all  Times  to  fup- 
ply  Ballad  for  Shipping. 


Under 


Printed  image  digitised  by  the  University  ol'  Southampton  Library  Digitisation  Unit- 


[ xxi  ] 

Under  Circumftances  of  Eight  feveral  Plans,  after  much  previous 
Labour  and  Expence,  being  propofed,  in  Competition  with  each 
other,  it  is  obvious  that  the  Teftimony  cannot  in  every  Cafe  be  en- 
titled to  equal  Authority.  Witnefles  may  in  fome  Inftances  be 
over  zealous  from  Partialities,  in  others  too  prejudiced  from  Rival- 
flaip.  Your  Committee  having  made  this  previous  Remark,  pro- 
ceed more  efpecially  to  note  the  Evidence  of  Perfons  little  concerned 
in  the  In  ter  cits  of  any  Propofal,  or  of  thofe  moll  competent,  from 
profeffional  Habits  and  bituation,  to  decide  refpedively  on  the 
Merits. 

In  favour  of  Mr.  Ogle’s  Plan,  Captain  King,  an  Elder  Brother  page  17. 
of  the  Trinity  Houfe,  lays,  that  if  proper  Perfons  were  appointed 
to  regulate  the  Stations  of  Shipping,  a better  and  more  convenient 
Diflribution  might  be  made:  And  Captain  Huddart  Hates  fuch  Re- 
gulation to  be  in  View  of  the  Trinity  Houfe,  when  they  made  47- 

their  Report. 

Mr.  Nicholls,  an  ancient  Pilot,  fays,  200  more  Ships  might  be  +>' 
fuitably  ftationed,  if  the  River  was  properly  deepened  and  the 
Mooring  Chains  altered. — Mr.  Batfon,  a Ship  Builder,  and  Mr. 

Ludlnm,  a Merchant,  approve  generally  of  Mr.  Ogle’s  Plan. — Mr. 

Ludlam,  Mailer  of  a Weft  Indian  Ship,  and  Mr.  Pickering,  Five  s6‘ 
Years  a Pilot  on  the  River,  think  the  Plan  is  practicable  and  • — Vi- 
adequate  to  the  general  Accommodation  of  Shipping  and  Com- 
merce, and  that  250  Feet  in  the  Centre  of  the  Stream  is  fufficient 
for  all  the  Purpofes  of  Navigation. — Mr.  Ludlam  prefers  the  Plan 

to  all  Schemes  of  wet  Docks,  as  being  more  ceconomical,  both  in  15 j. 

Accomplifhment,  and  Maintenance  afterwards. — Mr.  Fofter,  Land-  ,?2. 

ing  Surveyor  of  the  Cuftcms,  thinks  Mr.  Ogle’s  Plan  advantageous 
to  the  Revenue,  but  cannot  fay  how  far  it  is  pradticable.  In  refped 
to  Improvement  of  the  Quays,  Mr.  Fofter  thinks  it  would  give 

ample  Accommodation  to  Trade  and  Revenue,  with  Aid  of  the  Suf-  73- 

ferance  Wharfs.  But  Mr.  Inglis  objedts  to  the  exclufive  Right  of 
the  prefent  legal  Quays,  as  a Monopoly  injurious  to  Trade,  and 

heightening  the  Port  Charges  j and  Hates,  that  fometimes  Whar- S*- 

fingers,  having  a joint  Right  in  Quays  and  Wharfs,  will  not  permit 
Goods  to  be  landed  on  their  Quays  unlefs  they  are  likewife  ware- 
houfed. 

The  Objedtions  to  Mr.  Ogle’s  Plan  refpedling  the  River,  are 
founded  on  Points  of  its  Impradlicability,  and  of  its  Incompetency 
for  Relief,  and  even  of  the  further  Inconveniences  and  Dangers  to 
be  apprehended  from  it,  fuppofing  it  poflible  to  be  accomplilhed. 

[F  j Mr. 
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Page  4j.  ]vir.  Nicholls,  many  Years  a Pilot  of  the  Trinity  Houfe,  deems  it 
impoffible  to  deepen  the- .River  on  the  South  Side  as  far  as  Dept- 
ford, fo  as  to  accommodate  Shipping. — Captain  King,  fpeaking  to 
8.  taking  away  the  Mud  Bank  oppofite  Cuckold’s  Point,  as  a Station  for 
Colliers,  and  (with  no  Purview  to  this  Plan)  obferves,  that  it  may 
be  fo  reduced  as  to  admit  of  fome  Ships  mooring,  but  that  Water 
could  not  be  kept  there  without  a great  Expence,  becaufe  the  Silt 

— 178.  that  forms  the  Bank  is  owing  to  the  Ebb  Tide  fetting  on  the  op- 

pofite Shore. — Mr.  Jelfop  fuppofes  the  deepening  the  River,  as  pro- 
pofed,  may  be  practicable,  but  that  it  could  not  be  maintained 
except  at  an  enormous  Annual  Expence,'  unlefs  the  River  was 
contracted  in  its  Width;  all  Rivers  having  a Tendency  to  reftore 
themfelves  to  their  natural  Dimenfions  proportional  to  the  Volume 
df  Water  they  may  have  to  difeharge ; and  afterwards,  this  able 

> 79-  Engineer  direCtly  aflerts,  that  if  the  River  is  deepened  partially,  it 

*77-  mu  ft  neceffarily  decreafe  in  Width. — Mr.  Pickernell,  Engineer  for 

Whitby  Harbour,  thinks  the  propofed  Excavation  may  both  be 
made,  and  maintained  ’ when  accomplifhed,  by  proper  Machines. 

j79.  Mr.  Jeftop,  having  made  an  aCtual  Survey  of  the  River,  finds, 

that  from  London  Bridge  to  Poplar  Gut  it  will,  at  High  Water,  re- 
ceive 1,4.00.  Ships  at  4 i to  an  Acre,  being  i-4th  more  than  is  al- 
lowed to  an  Acre  in  Mr.  Wyatt’s  and  Mr.  Jeffop’s  Plans  for  Docks : 
At  Low  Water  it  mull  accommodate  a confiderably  lefs  Number. 
Your  Committee  cannot  but  obferve,  that  the  River,  thus  mea- 
fured  as  a Dock,  is  of  inconvenient  Shape  and  Proportion,  of  dan- 
gerous Courfe,  and  with  Strength  of  Tides  to  obviate,  and  difficult 
Navigation  to  provide  for,  in  ContradiftinCtion  to  Docks  of  ftill 
Water. 

Mr.  Graeme  Spence  objeCts  to  Tiers  laying  athwart  the  River,  as 
taking -off  from  the  Velocity  and  fcouring  EffeCt  of  the  Stream,  which 

84.  tends,  though  imperceptibly,  to  the  forming  of  Shoals.  Mr.  Hodg- 

kinfon  admits  that  Silt  may  gather  between  the  Sweeps  of  the  feveral 
mooring  Chains,  and  that  in  Parts  where  the  Eddies  let  round  Points, 
that  Scurf  may  gather : So  likewife  Mr.  Pickering  ftates ; But  both 

88.  thefe  WitnelTes  fuggeft  .that  the  Silt  may  be  again  cleared  by  Ballaft 

Lighters. 

— *43*  Your  Committee  obferve,  that  under  all  Circumftances,  and  at  all 

Times,  and  in  Superaddition  to  the  Works  propofed,  very  many 
Ballaft  Lighters  mu  ft  neceffarily  and  conftantly  be  employed,  even 
to  keep  the  River  to  its  prefect  Depth,  from  the  great  Quantities  of 
Offal  and  Soil  which  fall  from  the  Shores,  and  fpecially  from  the 
Metropolis.  When  Mr.  Lucas  fuppofes,  that  from  a fingle  Shower  of 

Rain 
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Rain  2 or  3,000  Tons  of  Soil  may  be  paffed  into  the  River,  he  Page  143. 
corroborates  the  Suppolition  by  Statement  of  a Fad,  that  after  a hard 
Rain  20  Tons  of  Soil  were  palfed  from  a Angle  common  Sewer  into 
One  of  his  Lighters  which  lay  aground. — On  Subjed  of  mooring 
Ships,  in  Arrangement  according  to  Trades,  Mr.  Vaughan  juftly  ob- 
ferves,  that  fuch  Propofition  can  have  no  Reference  to  Dimeniions  of 

Shipping,  as  the  Size  and  Tonnage,  and  of  courfe  Draft  of  Water,  205. 

is  very  different  in  Ships  ufing  the  fame  Trade. — Captain  King  re-  8. 

marks,  that  between  Radcliffe  and  Limehoufe  the  Tide  fets  in  fuch 
Diredions  round  the  Point  out  of  Limehoufe  Reach,  that  Ships 
there  Rationed  would  interrupt  the  Navigation  of  Ships  coming  up, 
to  mutual  Impediment  and  Danger. — In  refped  to  the  Propofal,  that 
Ships  fliould  refort  for  Ballad  to  the  Wharfs  intended  to  be  ereded. 

Captain  Huddart  fays,  that  Ships  are  very  unmanageable  going  down 

the  River  without  Ballad : And  Mr.  Pickering,  Pilot,  lays, that  though 24- 

mod  Colliers  might  move  down  before  taking  in  Ballad,  that  the S°* 

red  could  not.  It  is  further  objected,  that  Ballad  Wharfs  below 
would  delay  the  Colliers,  and  not  accommodate  other  Ships. Fi- 

nally, your  Committee  refer  to  the  Report  of  the  Trinity  Houfe, 
dating,  “ That  the  Brethren  are  of  Opinion,  that  this  Plan  would  APP?lld')t 
**  be  impra&icable  to  a great  Extent,  particularly  in  what  refpedts  P P 
“ the  River  and  mooring  of  Ships  $ and  having  this  fundamental 
*l  Defed,  the  Brethren  think  it  needlefs  to  make  any  further  Ob- 
“ fervation  on  it,  than  that  it  does  not  go  to  remedy  the  Evils  com- 
“ plained  of,  having  no  Docks  to  leffen  the  Number  of  Ships 
“ crowding  the  River.’* 

The  Alternative  to  Mr.  Ogle's  Plan,  or  any  other  of  the  like 
Purview,  for  the  mere  Deepening  and  Improvement  of  the  River,  is 
fuggeded  and  recommended  by  many  intelligent  and  profeffional 
Men,  to  be  the  forming  Recedes  or  wet  Docks  out  of  and  from  the 
Courfe  of  the  River,  wherein  to  Ration  Ships  for  Delivery  of  Cargo, 
and  thus  clear  the  Stream  for  the  better  mooring  of  Coafting  Vef- 
fels,  and  fuch  other  Traders  as  mud  of  Neceffity  difeharge  in  the 
Pool;  and  for  the  general  Navigation  of  Ships  paffing  and  re-paf- 
ling. 

Captain  King,  an  Elder  Brother  of  the  Trinity  Houfe,  is  of  Opi-  page  IU 
nion,  that  no  Enlargement,  Deepening,  or  Improvement  of  the  River, 
which  it  is  capable  of,  could  give  the  neceffary  Accommodation  to 
the  Shipping,  the  Trade  of  the  Port  is  fo  much  encreafed ; and 
that  no  polfible  Convenience  in  a Tide  River  can  he  equal  to  that  of 
taking  Ships  into  dill  Water. — Mr.  Spence,  Maritime  Surveyor  Appendix 
for  the  Admiralty,  is  “ decidedly  of  Opinion  that  it  is  impofiible  to  (N-) 

accommodate 
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accommodate  the  iricreafing  Trade  of  London  without  wet  Docks:” 
And  your  Committee  are  to  obferve,  that  this  Evidence  cannot  be  pre- 
fumed to  be  under  any  undue  Influence  from  the  being  Party  to  a 
fpecific  Propofition  for  wet  Docks. — Mr.  Spence’s  Plan  being  fub- 
mitted  to  the  Committee,  as  the  Tender  of  a Man  in  public  Employ 
for  the  public  Service,  without  Support  of  Evidence  but  from  its 
own  intrinfic  Merits,  and  without  private  Intereft  apparent  in  its 
Adoption. — Mr.  Browne,  Surveyor  of  Sloops  for  the  Cuftoms,  de- 
clares that  wet  Docks  would  be  a great  Relief  to  the  River. 

?s£eiz9.  Mr.  St.  Barbe,  Ship  Broker,  fays,  the  bell  Mode  of  accommo- 
dating the  increafed  Trade  and  Shipping  of  the  Port  of  London, 
would  be  to  make  wet  Docks  in  a convenient  Situation.— Mr. 

5 »•  Inglis,  a Merchant,  thinks,  that  wet  Docks  would  remedy  all  the 

Inconveniences  complained  of  refpeCting  the  prefent  State  of  Quays 
and  River. — Mr.  Vaughan,  a Merchant,  is  of  Opinion,  that  nothing 
fhort  of  wet  Docks  will  give  Accommodation  and  Security,  lefien 
the  Riiks  and  Expcnces  to  the  Merchant,  and  give  Increafe  and 

169.  Security  to  the  Revenue. — Mr.  Millingan,  a Merchant,  is  likewife 

of  Opinion,  that  no  Plan,  but  that  for  wet  Docks,  can  accommo- 
date in  particular  the  Weft  Indian  Trade:  And  Mr.  St.  Barbe 

I72.  thinks,  that  all  Shipping  in  Foreign  Trade  fhould  enter  wet 

Docks. 

Appendix  In  reporting  on  the  Merchants  Plan,  the  Corporation  of  the 
(B-)  Trinity  Houfe  have  given  a decided  Opinion  in  Favour  of  wet 
Docks. — It  is  obferved  by  the  Commiflioners  of  the  Cuftoms,  that 
the  Canal  propofed  in  the  Merchants  Plan  will  obviate  the  Dan- 
gers of  a circuitous  Navigation  round  the  Ifle  of  Dogs;  and  your 
Committee  obferve,  that  like  Advantages  occur  from  the  Situation 
of  the  Docks  propofed  by  the  City  of  London,  by  Mr.  Wyatt, 
by  Mr.  Walker,  and  by  Mr.  Reveley.  Various  Objections  to  fpe- 
cific Plans  are  fuggefted  in  the  Courfe  of  Evidence,  refpeCting  the 
mechanical  Details  of  each  ProjeCt,  or  touching  the  lnterefts  of 
Parties  offended  thereby  j but  on  public  Grounds,  and  adverting 
Page  135.  t0  £he  general  Syftem,  the  folitary  Objection  appears  of  Mr.  Lud- 
lam,  an  American  Merchant,  who  thinks  that  no  wet  Docks  are 
capable  of  paying  their  Prime  Coft  and  Maintenance.  Mr.  Forfter’s 
Objection,  -as  being  adverfe  to  Ships  difeharging  their  Cargoes 
alongfide  Quays,  is  not  relevant;  for  wet  Docks  do  not  necef- 
farily  imply  Quays,  and  ftill  lefs  the  Delivery  of  Cargo  on  Quays. 

lS7‘  Mr.  Wyatt  propofes  not  to  deliver. on  Quays  in  the  Docks  which 

he  hath  projected. 

The 
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The  {Rationing  in  Docks  the  Weft  Indian  Ships,  or  others  in 
Foreign  Trade,  and  freighted  with  Goods  of  Value,  and  liable  to 
high  Duty,  muft,  according  to  the  Number  fo  taken  from  the 
River,  give  proportional  Accommodation  for  other  Veffels,  more 
neceffanly  mooring  in  the  Pool,,  and  afford  a more  open,  free,  and 
fafe  Navigation  to  all.  But  further  Advantages  are  promifed  to 
Commerce,  from  the  Adoption  of  a proper  Plan  of  wet  Docks: — 
In  (Economy  of  Port  Charges;  in  the  Security  of  Goods;  in  their 
quick,  certain,  and  full  Payment  of  Duty;  in  the  Difpatch  of 
Delivery  of  Cargo ; and  in  the  intermediate  Safety  from  Fire  and 
other  Accidents.  Your  Committee,  obferving  on  the  Evidence 
applicable  to  thefe  Five  diftindt  Heads,  will  afterwards  proceed  to 
ftate  the  Propcfals  and  Plans  for  wet  Docks,  and  refer  them  to  the 
Criterion  of  general  Teftimony  fo  brought  forward,  noting  merely 
luch  Circumftances  as  are  peculiar  to  each  Projedl,  and  bear  a 
Diftindtion  of  Merit,  or  of  Diladvantage. 

Your  Committee  have  examined  into  the  Matter  of  Port 
Charges,  under  full  Impreffion  of  the  Importance  of  the  SubjecSt ; 
and  that  in  the  Competition  for  Trade,  the  (Economy  of  thofc 
Charges  throws  out  a Lure  to  the  Foreign  Merchants  irreliftible, 
if  aided  by  luperior  Accommodations,  and  conciliatory  Pradtice ; 
a Lure  often  over-ruling  the  Senfe  of  Inconveniency,  or  even  of 
Rifle. 


Your  Committee  premife,  that  the  Nature  of  the  River,  and  Si- 
tuation of  the  legal  Quays,  do  not  admit  of  larger  Veffels  in  Fo- 
reign Trade  to  unlade  diredt  from  the  Ship  to  the  Quay,  but  require  p 
that  the  Cargo  fhould  be  paffed  to  the  Quay  by  Lighters. — Mr. 
Fofter,  Landing  Surveyor  of  the  Cuftoms,  whofe  Opinions  are  ge- 
nerally favourable  to ‘Ships  laying  in  the  River,  yet  admits  that  Light- 
erage is  an  Increafe  of  Charge,  as  well  as  that  of  Re- delivery.  On  - 
the  Proportion  for  clofe  Lighters,  Mr.  Lucas,  Lighterman,  fays,  the 
Charge  muft  be  fomewhat  increafed ; and  that  on  Sugar  it  has  al- 
ready been.doublea  lince  J792.  Mr.  Inglis  complains  of  the  Mo- 
nopoly and  occalional  Exadtion  of  the  Wharfingers  of  the  legal 
Quays.  Companions  of  the  Charge  of  the  legal  Quays,  and  of  the 
Sufferance  Wharfs,  are  brought  forward,  (hewing  the  Charges  of 
the  latter  to  be  the  higheft ; at  the  fame  Time  there  is  a Burthen  of  1 
extra  Fees  to  the  Officers  of  Revenue  for  Goods  landed  there:  And 


it  is  obvious,  that  if  the  Commerce,  in  Defpite  of  Cbftaclcs  from 
the  prefent  State  of  the  Port  of  London,  (houid  fuftain  itfelf  and 
increafe,  that  it  muft  prefs  towards  the  Sufferance  Wharfs,  having  a — 180. 
Frontage  to  the  River  of  3,676  Feet,  vvhilft  the  legal  Quays  have  only 
1,4.64  Feet  towards  the  Water  for  the  Accommodation  of  the  Cralt. 

[ G ] The 
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The' Effedt  .of  wet  Docks,  in  diminifhing  the  Port  Charges,  has 
been  eftimated  in  various  Ways.  Mr.  Inglis,  Merchant,  calculates 
a Saving  of  no  lefs  than  £.  60  to  a Ship  of  260  Tons,  from  de- 
livering in  wet  Docks.  Mr.  Ogle,  Wharfinger,  per  Contra, 
calculates  a Lofs  in  Docks  of  £.  1 3 s.  9 d.  on  Delivery  of 
Cargo,  over  and  above  the  Expenccs  of  delivering  in  the 
River,  according  to  his  own  Plan.  Your  Committee  recur  from 
Eftimate  to  Experience,  and  refer  to  a Table  of  actual  Pay- 
ments, for  Delivery  of  Cargo  at  the  wet  Docks  at  Liverpool, 
and  in  the  Thames  at  London ; by  which  it  will  appear,  that  moll 
Articles  are  charged  in  the  wet  Docks  above  Two-Thirds  cheaper 
than  .in  the  River. 

Excluding  thofe  Details,  which  are  not  common  to  the  Two 
Cafes,  and  which  .are  unfavourable  to  the  Saving  in  the  Metropolis, 
from  diftant  Cartage,  and  other  Circumftanccs ; the  mere  Port 
Charges  of  a Hogfhead  of  Sugar  delivered  in  the  London  River,  are 
3J-.  yd.  and  in  the  Liverpool  wet  Docks,  ij.  6 d.  making  a Dif- 
ference of  2 s.  1 d. ; and  on  Difcharge  of  500  Hogfheads  (the  pro- 
per Cargo  of  a Ship  of  260  Tons)  the  Saving  in  Docks  would  thus 
be  above  £.  52. 

Your  Committee  clofe  this  Part  of  the  Subjedt  with  Obfervation, 
that  if  Dock  Dues  are  to  be  levied  on  the  Shipping  generally,  or 
on  thofe  only  referring  to  the  Docks,  fuch  is  to  be  deemed  a Port 
Charge,  according  to  its  Amount,  and  be  fubjedt  of  comparative 
Eftimate  in  fuch  Refpedt,  of  relative  Advantage  of  Docks  and  River. 

The  comparative  Security  of  the  Property  on  Board  the 
Ships,  and  of  Revenue  thereon,  is  the  next  Subjedt 
for  Confideration. 

Much  Evidence  has  been  given  in  Proof,  that,  to  a great  Amount, 
there  is  Pilferage  and  Smuggling  from  Ships  in  the  River.  Some 
Caufes,  mentioned  by  Mr.  Walker,  may  be  obviated;  but  as  long  as 
great  Opportunities  of  fecreting  and  removing  Articles  from  the 
Ships  in  the  open  River  exift,  no  Remedy  can  have  full  Effedt. 
The  only  Queftion  in  Difpute  with  the  Witneffes  is,  in  what  Stage 
the  Plunder  on  the  Merchant  and  Revenue  is  greateft. — Mr. 
Browne,  of  the  Cuftoms,  thinks  it  is  from  on  Board  the  Ships. — 
Mr.  Lucas,  Lighterman,  fpeaks  of  great  Plunderage  from  the 
Lighters:  And  Mr.  Tilftone,  Landing  Waiter,  is  of  Opinion,  that 
the  Robbery  and  Fraud  is  carried  to  the  greateft  Extent  at  Time 
of  Delivery,  and  between  the  Lighter  and  Ship. 
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The  Commiffioners  of  the  Cuftoms,  in  their  Report,  intimate  an  APf 
Opinion,  that  much  of  the  Plunderage  is  from  Lighters.  To  prevent  ( 
thefeevil  Practices,  Mr.  Ogle  and  Mr.  Fofterfuggeft  Remedies,  as 
to  the  plundering  of  Ships,  by  obliging  the  Captain  and  Mates,  with 
Part  of  the  Crew,  to  remain  conftantly  on  Board  till  the  Ship  is  Pa£c 
delivered;  and  as  to  the  Lighters,  by  having  them  conftruded  — 
with  Decks,  to  be.  locked  down  when  laden. — But  Mr.  Inglis 
•Rates,  that  at  no  Time  is  it  practicable,  after  a long  Voyage,  to 
keep  the  Officers  and  Crew  conftantly  on  Board,  in  a River,  and 
flowing  within  a Town:  And  that  in  Time  of  War  the  Crew  muft 

withdraw  from  the  Ship,  at  the  firft  Opportunity  and  Place,  to  

fcvoid  being  preffed ; as  ftated  by  Mr.  Ward,  a Ship  Owner,  Mr.  • 
Milligan,  a Merchant,  and  Mr.  St.  Barbe,  Ship  Broker : And  as  . 
to  the  Prevention,  if  the  Officers  and  Crew  could  be  conftantly 
kept  on  Board,  the  curious  Fads  ftated  in  Evidence  by  Mr.  R.  • 
Walker,  will  not  allow  of  much  Confidence  in  the  probable  good 
Effeds  of  fuch  Detention,  as  long  as  Goods  are  valuable,  or 
portable,  and  lay  in  a Situation  fo  acceffible,  as  that  of  a Ship 
moored  in  the  River. — In  regard  to  clofe  Lighters,  there  is  no 
Doubt,  but  as  propofed  by  Meffrs.  Fofter  and  Ogle,  the  Conftruc- 
tion  and  Pradice  would  operate  to  Prevention  of  Robbery,  from 
the  Moment  the  Hatches  were  locked  down.  Mr.  Lucas,  Matter 
Lighterman,  fpecially  remarks,  the  Security  of  clofe  Lighters  in 
the  Night  Time ; but  he  further  remarks,  that  during  the  Period 
of  Delivery  from  the  Ships,  fuch  Lighters  afford  a better  Oppor- 
tunity of  fecreting  Articles,  by  thofe  who  are  working  under  the 
Hatches  of  the  Lighters ; whereas  in  open  Craft,  thofe  walking  on 
the  Decks  of  the  Ship  have  a full  and  complete  View  of  what  pafles 
below.  Captain  Huddart  moreover  gives  Proof,  that  clofe  Lighters 
are  not  always  fafe  from  Robbery;  and  Meffrs.  Inglis  and  Milli- 
gan, Merchants,  fpeak  to  the  fame  Effed.  Such  Craft,  when  lock- 
ed up,  muft  however  be  certainly  more  fafe : But  then,  as  your 
Committee  before  obferved,  the  extra  Port  Charges  muft  be  taken 
into  Confideration. — But  Mr.  Lucas  ftates  the  Cafe  of  a great 
Proportion  of  Commerce  of  the  Port  of  London,  noways  applica- 
ble to  the  Confideration  of  Lighters,  or  their  Conftrudion.  He 
ftates,  Ships  in  the  Hambro’,  Italian,  and  other  Trades,  to  be 
freighted  with  various  Affortments  of  Cargoes,  addrefl'ed  to  various 
Confignees ; each  Merchant  fends  for  his  Confignment  by  fmaller 
Craft,  called  Luggage  Boats : Such  valuable  Articles,  delivered  in 
the  open  River,  muft  be  liable  to  Loffes,  as  at  prefent,  unlefs,  by  the 
Ships  unlading  in  wet  Docks,  a full  Security  to  all  Foreign  Trade 
could  be  given. 
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The  Idea  cf  pcftible  or  probable  Plunderage  to  the  Lofs  of  Mer- 
chant and  of.  Revenue,  if  Ships  were  to  pafs  into  wet  Docks  before 
breaking  Bulk,  is  founded  on  the  Suppofiticn,  that  Articles  may 
be  conveyed  over  the  Dock  Barriers ; that  the  Gates  are  infufficient 
Security ; and  the  Concourfe  be  great  within  the  Dock  Limits, 
and  the  Pilferage  and  Smuggling  proportional. — The  Anfwer  to  be 
made  is,  That  the  Walls  may  be  built  too  high  to  convey  Articles 
over ; the  Gates  be  kept  by  the  Revenue  Officers ; and  no  extra- 
oidinary  Concourfe  be  permitted. 

Your  Committee  will  not  dwell  on  the  Evidence  touching  the 
■Detail  of  Plans  for  Docks,  and  to  be  rebutted  by  the  Architedt,  the 
Engineer,  the  Revenue  Officer,  or  Dock  Directory.  They  have 
heard  no  diredt  Allegation  cf  the  Difadvantage  of  wet  Docks,  re- 
fpedting  the  Safety  of  Cargo  and  Revenue,  with  Exception  to  a 
pa.e  7,.  Remark  of  Mr.  Fofler's,  “ That  there  would  be  a Facility  of  Smug- 
gling, by  paffing  Goods  into  the  empty  Ships.” — This  Pradtice 
muft  be  under  much  lefs  Controul  in  an  open  River  j and  this  Mr. 
— 78.  Tilftone  Rates  in  the  River  to  be  the  prefent  Pradtice.  On  this  Head, 
it  may  be  only  neceflary  to  obferve  further,  the  Declaration  of  the 
Appendix  Commiffioners  of  the  Cuftoms,  in  their  Report,  dated  January  1 6th 
(B.)  1796 — “ That  with  .refpedt  to  the  Revenue  under  their  Manage- 

ment, the  fame  may  be  as  eftedtually  guarded  by  their  Officers 
•within  Docks  as  in  tire  open  River and  that  they  efteem  it  no 
light  Advantage  to  be  expedfed  from  the  wet  Docks,  that  the 
Payment  of  Duties  into  the  Exchequer,  now  kept  back  from  De- 
tention in  Delivery  of  Cargoes,  will  be  accelerated." 

Your  Committee, .obferve  the  public  Convenience  from  fuch 
greater  Facility  in  colkdting  the  Revenue,  under  ftrong  Impreffion, 
that  fuch  Advantage  is  implicated  with  another  of  much  greater 
Moment,  as  being  the  Life  and  Soul  of  Commerce,  and  therewith 
of  Revenue  it  [elf.  Your  Committee  advert  to  Expedition  in  Tranf- 
adtions  of  Trade,  on  which  its  (Economy,  its  Credit,  nay,  its  very 
Exigence,  in  relative  Preference  between  Nations.,  muft  ultimately 
reft. 

Page  62.  Mr.  Dominions,  Ship  Hufband  to  the  India  Company,  fays, 
that  no  Regulations  in  the  River  could  procure  the  fame  Difpatch, 
as  by  Delivery  of  Cargo  on  Quays,  and  in  ftill  Water.  He  gives  as 
a Reafon,  “ that  Ships  at  all  Times  may  be  fhifted  to  and  from  the 

7,.  Cranes  in  ftill  Water,  whilft  in  the  River  they  can  only  be  moved 

as  the  Tide  ferves.” — Mr.  Forfter  fays,  that  more  Lighters  could 
at  one  Time  unlade  at  Quays  than  Ships : But  this  Opinion  feems' to 

refer 
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refer  to  Quays  in  their  prefent  State,  or  to  have  a Porvifew  to 
others  not.co-extenfive  with  the  Exigencies  of  the  Shipping;  but 
the  leaft  Extenfion  of  the  Wharfs  propofed  will,  at  One  Time,  un-  Page  16. 

lade  80  Ships,  and  others  many  more. — Mr.  ForHer  Hates,  that  it  72. 

would  take  the  fame  Time  to.  deliver  a Cargo  into  Lighters  as  on 

Quays;  and  the  Time  of  Lighterage  and  Re-delivery  mull  be  eRi-  ’73- 

mated  as  Delay. — Suppofing  every  poffible  Improvement  and  Re- 
gulation adopted  on  the  River,  Captain  King,  Mr.  Browne,  and 
other  profeffional  Men,  affert  that  Ships  could  not  unlade  with  the 
fame  Difpatch  as  in  Docks. — Under  every  Advantage  to  be  gained 

in  the  River,  Mr.  Browne  calculates  Eight  Days  for  Delivery  of ^ 

a Veffel  of  350  Tons  in  the  Summer,  and  a Fortnight  in  the  Winter. 

The  like  Delivery  in  Docks  he  fays  may  be  effected  in  Four  Days, 
and  Six,  according  to  Seafon,  being  precifely  Half  the  Time  required 

in  the  Tide-Way  : And  Captain  King  Hates,  that  even  in  Times  of 17- 

Peace,  it  takes  a Month  on  the  Average  to  unlade  Wt'H  India 
Ships  in  the  River. — But  this  is  not  all ; the  Commiflioners  of  the 
Cuftoms  not  only  report  the  unloading  into  Lighters  as  a Grievance  ■ Appendix 
to  Commerce,  but  fpecially  note  the  Detention  of  Lighters  at 
the  legal  .Quays,  which  do  not  admit  of  a greater  Frontage  towards 
the  Water  than  from  London  Bridge  to  the  Tower ; and  to  re- 
medy which,  the  Alternative  remains,  of  truHing  to  a Colledtion  of 
Revenue,  in  difperfed  Situations  of  Sufferance  Wharfs,  or  to  the 
Concentration  of  Cargoes  paying  high  Duties  within  Receffes  or 
wet  Docks,  properly  fecured  from  the  Intrufion  of  Thieves  and 
Smugglers. 

But  the  clearing  the  River  for  Navigation  is  a yet  more  confe- 
quential  Means  of  expediting  Commerce,  urged  in  the  Report  of 
the  Trinity  Houfe,  and  by  Perfons  examined  of  every  Defcrip- 
tion. 

The  Delays,  Hated  by  Mr.  Inglis,  and  by  Mr.  Nicholls,  from  page  j2. 

Crowds  of  Ships  being  in  the  Pool ; the  Delays  and  Peril  to  Shipping,  +3 

Hated  by  Mr.  St.  Barbe  and  Mr.  Millingan,  from  the  circuitous  PaH-  ,7Z. 

fage  round  the  Me  of  Dogs,  requiring  different  Winds  in  the  diffe-  ,74. 

rent  Reaches,  and  in  this  latter  Refpedt,  not  pretended  to  have  any 
Remedy  from  Mr.  Ogle’s,  or  other  Plan  for  mere  Improvement  of 
the  River  ; all  thefe  Caufes  of  Difficulty,  Delay,  and  Danger,  are  Arpendi* 
propofed  to  be  done  away,  by  taking  the  Foreign  Trade  from  the  (BL0 

River  into  Docks,  with  a Connexion  either  by  Canals,  or  from  (Dd  > 

Docks  lying  near  the  Ilihmus  of  the  Iflc  of  Dogs,  and  communi-  . (Oo.) 

eating  at  each  Extremity  with  the  oppoiite  Reaches  of  the  Thames.  (A  an.) 
One  lurther  Subjedt  of  Comparifon,  in  Rationing  Ships  in  Docks,  (F  t f.) 

L H]  or 
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or  in  the  Tide- way,  remains  for  Obfervation  ; namely,  the  relative 
Safety  from  Accidents  in  general,  and  fpecially  from  Fire. 

If  a wet  Dock  is  fo  conftrudted  fcientifically,  and  anfwerable 
to  its  Purpofes,  that  Ships  may  enter  and  lay  afloat,  with  fufficient 
Depths  of  Water,  and  which  muft  wholly  depend  on  the  previous 
Caution  and  profeffional  Ability  of  the  Engineer,  or  of  thofe  who 
are  to  carry  his  Plans  into  Execution,  and  are  to  have  the  Manage- 
ment of  them  afterwards ; it  is  obvious  that  Ships,  being  arrived 
andftationed  in  a Bafon  of  ftill  Water,  will  be  lefs  liable  to  general 
Accidents,  than  when  anchored  or  moored  in  a Tide-way,  forming 
, at  once  a Station  for  fome  Ships,  and  a Courfe  of  Navigation  for 
Page  39.  others.  In  particular,  Mr.  Browne  and  Mr.  Gneme  Spence  infill  on 
Appendix  the  Danger  to  Shipping  during  Frolt,  from  Drifts  of  Ice  floating 
in  the  Stream  ofa  River,  and  which  Mifchief  can  have  no  Reference 
to  Docks. 

But  what  requires  more  fpecial  Examination,  is  the  relative  Cafe 
of  Fire.  In  oblerving  upon  the  Evidence,  the  obvious  Diftindtion 
arifes  between  the  Danger  of  Fire  taking  place,  and  of  its  lpreading 
afterwards  to  various  Degrees  of  Conflagration.  The  Prevention 
of  Fire  in  the  Firft  Inflance,  muft  depend  on  Regulations  which 
can  certainly  be  beft  enforced  in  Situations  of  Confinement ; for 
Confinement  in  itfelf  implies  the  greater  Power  of  Controul. 

page  i2. 17.  The  Witnefles,  King,  Rennie,  Dominicus,  Fcnning,  and  Nicholls, 

-IS-  48-  fuggeft  Rules  proper  for  Docks  in  Provifion  againft  Fire,  rendering 

the  Danger  thereof  trifling ; and  which  are  no  Refources  of  mere 

. 4Ji  Conjecture,  but  have  been  afted  upon  in  all  fimilar  Situations.  Mr. 

Nicholls,  Pilot,  fays,  That  in  the  Bafons  of  Oftcnd  and  Havre  de 
Grace,  the  Men  are  not  even  permitted  to  have  Fire  for  drefiing 
their  Victuals  on  Board,  but  are  obliged  to  cook  on  Shore. 

But  as  the  Beginning  of  a Fire  can  only  have  Effedt  on  a Angle 
Ship,  and  the  ccnlequent  Spreading  of  the  Flames  may  reach  to 
more  general  Lofs,  and  become  a public  Calamity.;  the  latter  Danger, 
comparatively  between  Docks  and  River,  requires  a more  clofc 
Examination. 

Your  Committee,  in  implicating  the  Amount  of  what  is  at  Hazard, 
in  Confideration  of  the  Hazard  itfelf,  adopt  the  Principle  of  the 

90.  great  Officesof  Infurance  in  the  Metropolis. — Mr.  Watts,  Secretary 

of  the  Sun  Fire  Office,  fays,  the  Premium  is  ever  guided  by  the 
— 135-  Quantum  of  Suminfured. — Mr.  Stoneftreet,  Diredlor  of  the  Phcenix 
Fire  Office,  fays,  that  in  all  Cafes  the  Rate  of  Infurance  increafes  with 
■the  Quantum  of  Rifle.  Thefe  Declarations  are  confirmed  by  the 

printed 
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printed  Propofals  of  a Third  great  Office,  that-  of  the  Royal  Ex-  Appendix 
change  ; by  which  it  appears,  that  according  to  Amount  of  the  Sum  (L.) 

infured,  the  Infurance  rifes  from  3^.  to  $s.  per  Cent,  and  at  the  (T.) 

Phcenix  Infurance  from  5J.  to  ys.  td.  (V.) 

Mr.  Watts  does  not  confider  Ships  in  the  Docks  of  Liverpool  or  page  go 
Hull  as  a defirable  Rilk,  though  tome  are  infured  at  his  Office:  Yet 
Mr.  Stoneftreet  acknowleges  the  Docks  at  Liverpool  and  Hull  to  - — 124. 
be  hitherto  very  fortunate ; and  that  the  Merchants  are  thence  in- 
different about  Infurances. 

) 

Your  Committee  obferve,  that  in  fuch  Cafe  to  be  very  fortunate 
for  die  paft,  implies  a Degree  of  Safety  for  the  future;  and  draw  a 
Conclufion,  that  the  Merchants  do  not  infure,  becaufe  Fires  fcldom 
occur;  and  that  the  Infurers  are  cautious  only,  becaufe  ffiould  Fires 
ever  occur,  the  Confequences  are  more  fatal.  To  avoid  the  playing 
at  fmall  apparent  Odds  for  a Stake,  ruinous  if  loft,  is  the  Prudence  of 
a Corporation  of  Infurance ; and  is  noticed  by  your  Committee,  as  it 
may  to  a certain  Degree  in  this  Cafe  be  a Policy  of  State;  and  on 

this  important  Head,  your  Committee  fpecially  refer  to  Mr.  Watts’s 91. 

Evidence. 

How  far  the  general  Danger,  from  the  fpreading  of  Fire,  is  to  be 
apprehended  in  Docks,  muft  depend  on  their  Spacioufnefs  in  admit-  lis- 

ting Ships  to  be  fpeedily  moved ; or  in  Cafes  of  Froft,  to  lay  diftindt; 
and  on  many  other  Circumftances. — Mr.  Wyatt  and  Mr.  Jeffop,  as 
a Security  againft  Fire  fpreading,  propofe  that  the  Docks  ffiould  be 

fo  capacious  in  proportion  to  the  Shipping  admitted,  as  to  allow  but  , I0s, 

Four  to  an  Acre  ; and  advert  to  the  Danger  of  Eight  or  Ten  to  an 
Acre,  as  propofed  by  the  Merchants  Plan. 

Captain  King  and  Mr.  Nicholls,  both  Seamen  of  Experience,  . i7. 

fay,  Ships  may  more  readily  be  fluffed  from  Danger  of  Fire  in  ftill 
Water,  than  in  the  Tide-way. — Mr.  Watts  and  Mr.  Stoneftreet  — 91. 

think  differently;  and  that  the  Tide  would  aflift  in  the  Removal,  ,2J. 

in  fuch  Cafes  of  hard  Froft  as  would  affedt  the  Docks,  without 
Power  of  breaking  the  Ice,  yet  not  1b  confine  the  River. — It  is  not 
neceffary  to  recapitulate  much  of  the  Evidence  ; it  is  obvious,  that  as 
in  Docks  Ships  are  more  liable  to  be  fixed  by  the  Ice,  precautionary 
Meafures  muft  be  the  Refource,  and  which  Docks  may  admit  of  to 

greater  Advantage.  Mr.  Rennie,  Engineer,  fuggclls  floating  En-  29- 

gines,  and  the  converting  the  Cranes,  to  be  worked  by  Steam,  on  the 
Quays,  into  Fire  Engines  to  play  on  the  Shipping ; and  it  muft  be 
in  Allufion  to  fuch  or  other  proper  Expedients,  that  Mr.  Penning,  — *9- 
of  the  Royal  Exchange  Infurance  Office,  declares,  that  there  would 
not  be  greater  Danger  of  Fire  fpreading  in  Docks,  than  in  the  Ri- 
ver; 
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ver;  and  this  Opinion  (if  juft)  decides  the  Queftion  in  Favour  of 
Docks,  where  certainly  the  Danger  of  Fire  taking  place,  in  the  firft 
Page  oi.  Inftance,  is  allowed  by  every  Witnefs  to  be  lefs.  Mr.  Watts  ftates, 
the  Expedient  on  a Ship  taking  Fire  in  the  River,  is,  to  cut  her 
adrift ; but  the  relative  Danger  muft  then  depend  on  the  crowded 
State  of  the  River;  and  if  the  Tiers  are  clofe  or  numerous,  it  is  not 
eafy  to  conceive  how  the  Ships  could  be  extricated,  or  to  what  ex- 
tent the  Conflagration  might  extend.  By  Arrangement,  and  fta- 
tioningof  Ships,  the  River  is  converted  into  a Dock : The  Diftinc- 
tion  between  Contiguity  of  Vefiels  in  one  Calc,  or  in  the  other,  is 
not  obvious. — In  Docks,  if  the  Danger  of  Fire,  in  the  firft  Inftance, 
is  lefs;  the  Queftion  is,  if  in  the  Second  Inftance  from  Fite  it  is 
greater. 


Your  Committee  having  reported  their  Obfervations  on  the 
Evidence  refpedting  thefeveral  Heads  of,  CEconomy  of  Trade  ; 
Security  of  Revenue  andiof  Property;  Expedition  of  Com- 
merce ; and  Cafes  of  relative  Danger,  as  aftedling  the  Syftem 
of  wet  Docks ; proceed  to  ftate  each  fpecific  Plan,  in  Reference 
to- the  above  general  Confiderations  ; noticing  merely  fuch  Pe- 
culiarities in  any  as  may  conftitute  a diftindt  Cafe,  and  have 
been  Subject  of  feparate  Examination. 

Appendix  The  Merchants  Plan  propofes — “ to  purchafe  Eighty  Acres  in 
(Fff.)  Wapping,  fituate  and  laying  between  Nightingale  Lane  to  the  Eaft, 
(GggO  Radcliffe  Highway  to  the  North,  New  Gravel  Lane  to  the  Weft, 
(Hhh.)  and  Wapping  Street  to  the  South;  and  there  to  excavate  and  form 
Docks  of  Thirty-nine  Acres  Area  of  Water,  capable  of  containing 
Page  to.  Three  hundred  and  Fifty  Ships;  and  One  other  for  the  Accommo- 

2Si  dation  of  Lighters,  of  about  Two  Acres,  with  a Courfe  for  the  main 

Docks  into  the  River  at  Hermitage  Dock : Two  Entrances  are  in- 
tended for  Shipping,  each  ftated  to  be  capable  of  admitting  about 

- Thirty  Ships  at  every  Flood  Tide,  the.  one  communicating  diredtly 

with  the  Thames  at  Bell  Dock,  the  other  by  a Canal  (navigable  for 
Ships  of  Three  hundred  and  Fifty  Tons)  running  Eaftward  Two 
Miles  and  Three  Quarters,  reaching  .and  communicating  with  the 
River  at  Blackwall,  between  Perry’s  Dock  and  the  River  Lea. 
This  Canal  is  intended  to  be  One  hundred  and  Seventy  Feet  wide 
at  the  Surface,  Seventy  Feet  at  Bottom,  and  both  Docks  and 
Canal  to  have  Twenty-two  Feet  Depth  of  Water,  fuch  Depth  to  be 
conferved  at  all  Times  by  Means  of  Floodgates  to  the  feveral  Ap-' 
proaches  from  the  River.  The  Canal,  exclufive  of  the  Docks,-  will 
m its  Courfe  cover  Forty  Acres  of  Ground.  The  remaining  Area 
of  the  Eighty  Acres  not  excavated,  is  intended  to  be  appropriated 

for 
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for  Quays,  Wharfs,  and  Warehoufes,  the  Whole  to  be  furrounded 
and  fecured  by  a high  Wall : On  which  Mr.  Browne  obferves,  that  if  page  3J, 
fuch  Quays  were  made  legal,  it  would  be  a great  Security  to  the  Re- 
venue.— The  Commiffioners  of  the  Ouftoms,  in  their  Report  of  Ja-  Appendix 
nuary  1-6, 1 796,  approve  of  the  Scheme  of  Docks,  and  fpecially  of  the  W 
Scheme  here  propofed  j and  a Committee  of  the  Corporation  of  the 
Trinity  Houfe  coincide  in  Opinion. 

Your  Committee  will  in  no  Cafe  trefpafs  idly  on  the  Time  of  the 
Houfe,  by  adverting  to  the  Cavils  and  Objections  of  rival  Schemers, 
and  adverfe  Parties,  as  to  any  mechanical  Details  of  the  feveral 
Plans,  and  which  it  is  for  the  Sagacity  of  the  Projector,  or  Art  of 
the  Engineer,  to  anfwer,  or  to  obviate.  The  Interefts  of  Parties 
affeCted  by  this  or  other  Plans,  will  be  noticed  at  Clofe  of  the  Re- 
port. The  fpecial  Objections  refpeCting  the  Merchants  Plan,  ap- 
ply chiefly  to  the  Canal. — Mr.  Fofter,  Landing  Waiter,  thinks  that  Page  68. 
the  Revenue  will  be  endangered,  as,  whilft  Ships  are  pafling  the 
Canal,  it  will  be  eafy  to  convey  Articles  on  Shore,  and  efpecially 
in  the  Dark. — Captain  King  fay6.  It  is  not  propofed  to  tow  Ships  . — 16. 

along  the  Canal  in  the  Dark : But  Mr.  Browne  ftates,  that  in  fuch  36. 

Cafe  there  will  be  but  little  Time  for  Ships  to  pafs  at  all  in  the 
Winter  Seafon,  the  Spring  Tide  flowing  at  Three  o'Clock;  and 
that  if  Ships  are  ftationary  in  the  Night,  the  Danger  would  be  the 

fame. — Captain  King  fays,  Ships  might  be  towed  the  Length  of 15. 

the  Canal  in  T wo  Hours  and  a Half ; and  that  he  has  feen  a Ship 
of  1,000  Tons  towed  on  the  Canal  from  Middleburg  to  the  Rame- 
kins in  a relative  Proportion  of  Time.  But  Mr.  St.  Barbe,  a Lieu-  119. 

.tenant  in  the  avy,  thinks  there  is  Difficulty  ofAccefs:  And  Mr. 

Spence,  Maritime  Surveyor  for  the  Admiralty  fays,  That  if  he  were 
•to  conduCt  a Ship  for  the  Docks,  he  fliould  make  for  the  Entrance 
.by  Bell  Dock,  and  prefer  even  the  circuitous  Paffage  by  the  River, 

-round  the  Ifle  of  Dogs,  to  that  by  the  Canal. 

The  greater  Difficulties  of  navigating  the  Canal  in  Seafons  of  Apoendix 
Froft,  arejuftly  Rated.  In  regard  to  the  Dock,  Mr.  Spence  ob- 
jeCts  to  the  NegleCt  ofProvifions  for  arranging  Ships  in  different 
Trades,  which  may  be  obviated  by  Regulations  j as  the  Dangers 
from  Fire,  objected  by  Meffrs.  Wyatt  and  Jcflop,  on  Ten  Ships  be- 
ing crowded  into  One  Acre,  may  be  removed  by  extending  the  Area 
of  the  Docks,  and  which  the  Space  of  Eighty  Acres,  feems  to  a 
certain  Degree,  to  admit  of. 

Finally,  on  this  Head,  your  Committee  likewife  refer  to  the  Re-  Appendix 
port  of  the  Corporation  of  the  Trinity  Houfe ; in  which  the  Brethren  ^ ppi 

[ I ] Rate 
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Rate  their  Opinion,  that  this  Plan  is  practicable,  and  that  it  would 
mir.ifter  to  the  Security  of  Revenue  and  Commerce,  and  not  being 
■cpmpulfory,  whilft  a Moiety  of  the  Shipping  might  refort  to  the 
Docks,  others  might  continue  to  moor  and  unlade  in  the  River,  as 
heft  fuited  to  their  particular  Trade  and  Convenience,  with  Stations 
lefs  crowded,  and  a free  Courfe  for  Navigation.  And  the  Brethren 
Specially  obferve,  that  the  Canal  would  afford  no  more  opening  to 
Plunder  or  Smuggling,  than  the  River,  if  Ships  were  not  permitted 
to  break  Bulk  until  after  clearing  the  Paffage. 

The  Report  of  the  Trinity  Houfe  Rates,  as  a Criterion  by  which 
to  examine  every  Project  for  wet  Docks,  and  as  a general  Principle, 
that  fuch  Receptacles  of  Trade  and  Shipping  fhould  be  in  Conti- 
guity to  the  Metropolis,  the  general  Mart  and  Refidence  of  the 
Merchant;  that  fuch  Situation  is  neceffary  to  the  Economy  and 
Difpatch  of  Trade ; and  efpecially  as  avoiding  long  and  frequent 
Lighterage,  in  itfelf chargeable,  tedious,  and  an  Impedimeht  to  Na- 
vigation, and  favourable  to  Practices  of  Plunder,  and  of  Fraud  on 
the  Revenue. 

The  Corporation  of  the  City  of  London,  in  their  Plan,  propofe 
to  excavate  a Dock  of  102  Acres  in  the  Ifthmus  of  the  Ille  of  Dogs, 
at  Four  Ships  to  an  Acre,  capable  of  containing  above  400  Ships  ; 
and  to  liretch  from  the  Reach  at  Limehoufe  to  that  near  Perry’s 
Page  109.  Dock,  with  a Communication  at  each  Termination  with  the  River: 
(Dd.)X  This  Dock  to  be  appropriate  to  unladen  Veffels  of  all  Defcriptions, 
(E  e.j  Ships  for  Sale,  and  to  Timber  Ship9  and  their  Rafts.  The  Plan 
(F  Q further  propofes  a Dock  at  Rotherhithe,  of  equal  Dimenfions,  of 
-1 02  Acres,  and  capable  of  accommodating  a proportional  N umber, 
of  above  400  Veffels ; the  Communications  with  die  Thames  to.  be 
One  below  and  near  to  Greenland.  Dock,  and  the  other  above,  op- 
pofite  to  Lower  Shad  well ; and  further,  a Canal  communicating 
with  that  of  Vauxhall : This  Dock  to  be  fpecially  appropriate  to 
Colliers*  and  with  Advantage  to  that  Trade  from  the  Craft  having 
Means,  as  Occafion  may  require,  of  navigating  the  Canal  at  Times 
when  the  Tide  would  not  ferve.  The  City  Plan,  not  otherwife 
providing  in  Docks  for  the  Foreign  Trade,  further  propofes  to  ac- 
commodate fuch  Trade  remaining  in  the  River,  by  extending  the 
Frontage  of  the  prelent  legal  Quays  towards  the  Water  for  Lighters 
to  lay  alongfide,  making  Five  indented  Quays  in  the  prefent  Area, 
extended  by  the  Acceffion  of  Billingfgate ; capable  each  of  receiving 
(Ee  ) Twenty-nine  Lighters,  and  embanking  the  Whole  on  Average  Pro- 
* jedtion  of  Ninety-feven  Feet,  the  greated:  Projection  into  the  River 
being  150  Feet,  and  affording  a Space  of  Quay  Room,  relative  to 
the  prefent,  as  of  4,150  Feet  in  Length,  and  60  Feet  in  Depth,  to 
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the  prefent  Space  of  1,550  in  Length,  by  50  Feet  in  Depth.  The 
Plan  propofes  further,  to  arch  over  Quays,  ingenioufly  contrived  for 
Safety  of  Revenue,  and  to  conftrudt  thereon  fpacious  Warehoufes, 
and  to  open  Avenues  to  facilitate  Conveyance  to.  every  Part  of  the 
Metropolis.  The  Plan  appears  worthy  of  the  magnificent  and 
commercial  Spirit  of  the  City  Corporation  j but  meets  with  Objec-  Appendix 
tion  on  Part  of  the  Corporation  of  the  Trinity  Houfe  in  their  Report,  ^l>  p p 
becaule.it  is  deficient  in  providing  for  the  fundamental  Convenience 
to  Trade  by  Contiguity  to  the  Metropolis,  and  ready  Intercourfe 
of  thofe  concerned,  and  from  the  Extent  of  Lighterage  endangering 
Property  and  Revenue.  The  Danger  to  both,  whilft  valuable  Ar- 
ticles of  high  Duty  are  detained  in  Lighters,  has  already  been  ob- 
ferved  by  the  Report  of  the  Commiffioners  of  Cuftoms:  How  far  Appendix 
elofe  or  decked  Lighters  are  an  adequate  or  defirable  Remedy,  has,  1 ' 
from  the  Evidence  on  Safety  and  on  Port  Charges,  been  before  ob- 
ferved  upon  by  your  Committee.  The  Brethren  of  the  Trinity  Houfe  (pPP') 
further  objedt  to  the  Encroachments  on  the  Thames,  by  Projection 
of  the  Quays,  as  highly  detrimental  to  the  Confervation  and  Navi- 
gation ol;  the  River. 

Mr.  Wyatt’s  Plan  propofes  to  excavate  Three  Docks  in  the  Iflc  (Oo.) 
of  Dogs,  between  Limehoufe  Hole  and  Black  wall,  with  a Bafon 
common  to  all  at  Blackball  capable  of  receiving  1 60  Ships,  and 
which  may  lay  in  the  Bafon  out  of  the  Tide-way,  till  the  Tide 
may  ferve  to  enter  the  Docks.  Thefe  Docks  to  the  Weftward  to 
have  another  Bafon  towards  Limehoufe  Reach,  and  each  Bafon  at 
Limehoufe  and  at  Blackwall,  to  have  Three  Entrances  communi- 
cating with  the  Thames,  correfponding  with  nearly  oppofite  En- 
trances to  the  feveral  Docks.  The  Docks  to  be  oblong,  and  run 
parallel  from  Eaft  to. Weft;  the  Northern  to  contain  200  Ships, 

•empty  or  for  Sale,  at  8 to  an  Acre. 

The  Middle  Dock  to  contain  the  valuable  Ships,  laden  with  Fo- 
reign Trade,  250,  at  4 to  an  Acre. 

The  Southern  Dock,  appropriate  to  Colliers,  to  contain  300,  at 
6 to  an  Acre.  The  Bafon  fronting  the  River  at  Right  Angle  to 
the  Docks,  by  Blackwall,  to  receive  160  Ships:  And  the  Balbn  at 
Right  Angle,  and  communicating  with  the  Thames  at  Limehoufe,  f(Oo.) 
to  accommodate  800  Lighters.  It  is  intended  that  the  Docks 
fhould  be  furrounded  by  a Wall  of  16  Feet  in  Height;  and  no 
Wharfs  or  Warehoufes  form  any  Part  of  the  Plan.  It  ispropofed, 
that  the  Ships  ihould  difeharge  on  a floating  Wharf,  to  be  Rationed 
between  the  Ship  and  Lighter,  where  each  Article  (hall  be  weighed 
or  gauged,. and  the  Duties  immediately  afeertained,  and  Rcfponiibi.- 
Jity  engaged ; -after- which,  the  Security  of  the  Property  is  to  be 
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confided  to  the  Zeal  and  Caution  of  the  Merchants’  Intereft,  and 
'Page  176.  0f  thofe  whom  he  may  employ. — Mr  Pickernell,  Engineer  for 
Whitby  Harbour,  prefers  this  Plan,  as  affording  more  Safety  to  Col- 
lection of  Revenue.  But  Safety  is  not  all  to  Revenue  : — the  Exten- 
fion  of  Commerce,  ever  produced  by  Allurements  of  private  In- 
terefl: concentrating  in  public  Advantage,  i6  the  Bafis  of  Ex- 
tenfion  of  .Revenue,  and  cannot  be  omitted  in  the  Eftimate. 
(Ppp.)  — The  Brethren  of  the  Trinity  Houfe  objeCt  ; — That  whilft  this 
Plan  gives  ample  Security  to  the  Revenue  to  be  collected  from  the 
Ships  in  the  Dock,  it  expofes  the  Merchant  to  Plunder  of  Pro- 
perty, with  Revenue  fuperadded,  whilft  under  the  Neceffity  of  .con- 
ftant  and  diftant  Lighterage.  They  mention  too,  the  Firft  Prin- 
ciples of  Commerce  as  violated,  Difpatch  and  Economy  ; for  they 
ftate  Objections  of  Delay  from  craning  each  Article  firft  into  the 
Scale  on  the  Floating  Wharf,  and  then  the  re-craning  it  into  the 
Lighter;  and  they  fubmit,  that  no  Lighter  Mafter  would  guarantee 
the  Weights  on  re-landing,  but  on  additional  Price  of  Freightage, 
amounting  to  an  extra  Port  .Charge.  They  moreover  generally 
objeCt,  the  Impediment  to  Navigation  from  fo  many  additional 
Lighters  palling  and  repafling  in  the  Tide- way ; and  the  Diftance 
from  the  Mart  of  Trade,  is  referable  to  the  general  Principle  of 
neceffary  Contiguity,  for  Purpofes  of  Economy  .and  Difpatch  be- 
fore infilled  on. 

The  Southwark: Plan  propofcs — Docks  at  Rotherhithe,  commu- 
nicating with  the  Thames  near  Greenland  Dock,  and  to  the  Weft- 
Page  187.  ward,  having  an  Outlet  by  a Canal  opening  to  the  Thames  above 
-London  Bridge,  nearly  oppofite  to  St.  Paul’s.  Thefe  Docks  are 
ftated as  appropriate  to  Colliers,;to  Timber  Ships,  and  to  Veffels  for 
.Sale,  clearing  the. River  for  the  Foreign  Trade.;  .and  on  which  your 
Committee  refer  to  previous  Statement  of  Evidence,  and  their  Ob- 
-fervations  thereon. 

No  oral  Teftimony  has  appeared  applicable  diftin&ively  to  this 
(Ppp.)  'Plan.  The  Corporation  of  .the  Trinity  Houfe  objeCt  to  the  local 
Situation,  and  as.  not  affording  that  extenfive  Benefit  to  the  Trade 
of  the  Port  of  Lopdon  which  it  requires.  In  this,  probably,  allud- 
ing to  the  Diftance  from  the  Seat  of  mercantile  Bufinefs,  and  to 
that  Trade,  which  is  the  fpecial  Refource  of'Rcvenue,  being  left  in 
.the  River. 

/Mr.  Spence’s  Plan  propofes  an  Arrangement  and  Divifion  of 
Tirades  and  Shipping  into  Twelve  feveral  dalles,  and  each  Clafs  to 
.have  a feparate  Dock,  proportionate  to  its  Frequency,  and  Number 
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of  Arrivals  and  Demurrage  in  the  Port  of  London;  the  larged 
Docks  of  600  Feet  fquare  to  be  Six  in  Number,  and  fituate  to  the 
North  of  the  River  between  the  Tower  and  Limehoufe;  the  other 
Six  Docks  to  be  of  400  Feet  fquare  on  the  oppofite  Shore.  Mr. 

Spence  has  fuggefted  an  Alternative  of  Choice,  for  the  Twelve 
Docks  to  be  fituate  on  the  Shore  of  the  Ifle  of  Dogs,  oppofite  to 
Deptford  and  Greenwich.  This  Plan  too  is  referable  to  the  gene- 
ral Evidence  on  the  Sydem  of  Docks.  No  Witnefles  have  appeared 
in  Favour  of  or  againft  it.  The  Brethren  of  the  Trinity  Houfe,  to 
whom  it  was  referred,  declare  its  immediate. Practicability,  and  give  Appendix. 
Praife  to  its  Ingenuity;  but  date  a Preference  to  One  - capacious  (pPP’) 
Dock,  as  lefs  expenfive  and  more  generally  convenient. 

Mr.  Walker’s  Plan  propofes  Docks  in  Wapping  nearly  on  the  page  199. 
Site  of  thofe  intended  by  the  Merchants,  to  have  an  Area  of  Fifty-  Appendix, 
five  Acres  of  Water,  and  Thirty-five  Acres  furrounding  for  Quays,  (B  b.) 
Wharfs,  and  Warehoufes,  to  be  fccured  by  a high  Wall.  It  pro- 
pofes Three  Entrances  to  the  Thames ; One  at  Hermitage  Dock ; 
a Second  at  Pelican  Stairs;  and  the  Third  by  a Canal  fimilar  to  that 
of  the  Merchants,  but  taking  lower  Ground  near  the  River,  and 
communicating  with  it  near  Perry's  Dock,  to  avoid  the  circuitous 
Paflage  of  the  Ifle  of  Dogs.  Another  Dock  is  propofed,  fpecntlly 
appropriate  to  Timber  Ships  and  their  Rafts,  reaching  acrofs  the  Ifth- 
mus  of  the  Ifle  of  Dogs  by  Poplar  Gut.  This  Plan  too  is  fubmitted 
on  its  intrinfic  Merits  to  recommend  it,  widiout  Patronage,  and 
with  no  Evidence  in  its  Favour  or  Difapprobation,  Caving  the  Trinity 
Houfe,  to  whom  it^was  referred;  and  the  Brethren  of  that  Corporation  (p  p p.) 
give  it  the  mod  unqualified  Approbation,  on  every  Requifite  to  the 
Accommodation  of  Trade  and  Navigation  of  the  Port  of  London, 
which  they  have  before  dated  in  Application  to  other  Plans. 

Mr.  Reveley  delivered  in  Three  Plans  projected  on  the  fame  p2ge  20I. 
Principle,  but  differing  in  Magnitude  and  Extent.  The  Fird  Plan 
propofed  a new  Channel  for  the  Thames  draight  from  Limehoufe  . 
to  Blackwall,  leaving  the  long  Reach  round  the  Illc  of  Dogs,  as  a Aor-eniM*, 
Dock,  with  Floodgates  at  each  Entrance  to  the  new  Courfe  of  the  . ('’-**•) 
River.  The  Second  Plan  conducts  the  new  Channel  inclining  to- 
wards Woolwich  Reach  below  Blackwall,  fo  as  to  convert  the  up- 
per Bend  of  the  River  by  Perry’s  into  a Second  Dock,  doled  from 
the  new  Courle  of  the  Thames  in  like  Manner  as  that  of  the  Ifle 
of  Dogs.  The  Third  and  mod  extenfive  Plan,  is  to  condudb  the 
new  Channel  of  the.  Thames  draight  from  Wapping,  interlcfting 
the  River,  fo  as  to  convert  the  Three  Bends  between  Wapping  and  • 
Woolwich  into  Three  Docks,  to  be  called  Radcliffe  Dock,  Black- 
wall Dock,  and  Greenwich  Dock. 

[ K ] This 
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This  is  like  Wife  One  of  thofe  Plans  entitled  to  Refpedt,  from, 
the  Talents  and  Ingenuity  of  the  Projector  ; who  fubmits  it  to  Con- 
fideration,  unfupported  and  uncontroverted  by  Examination  of 
WitnefTes,  and  only  refting  on  its  own  intrinfic  Merits,  and  fuch 
Appendix  Explanation  and  Reafons  as  its  Author  has  fupplied,  and  which 
(A  a a.)  are  jnfertcd  in  ti  e Appendix. — The  Principle  of  thefe  Plans  is 
novel,  grand,  and  captivating.  But  the  Brethren  of  the  Trinity 
(Ppp.)  Houfe  report,  “That  it  would  be  impracticable  without  effmtial 
Injury  to  the  River  and  its  Navigation,  and  efpccially  to  the  King’s 
Yard  at  Deptford.” — To  obviate  the  latter  Objection,  Mr.  Revelcy 
has  fubmitted  a Fourth  improved  Plan,  by  which  the  new  Channel  of 
the  River  is  made  to  take  its  Courfe  from  near  Wimping  to  the 
old  Channel  of  the  Thames,  between  Greenland  Dock  and  Dept- 
ford, thende  inclining  gently  to  the  Northward,  till  it  fells  into  Wool- 
wich Reach  ; leaving  Two  fpacious  Docks  to  the  Southward,  by 
{hutting  cut  the  RadclilTe  and  Blackwall  Bends  of  the  River.  The 
Appendix  B.eport  of  the  Trinity  Houfe  upon  this  laft  Plan  is  in  the  Ap- 
(Q-qqO  pendix. 


Your  Committee  having  Rated  and  obferved  upon  the  fe- 
veral  Plans  devifed  for  the  better  Accommodation  of  the  Trade 
and  Shipping  of  the  Port  of  London,  proceed,  laRly,  on  the 
feveral  Petitions  referred  to  them  by  the  Houfe,  to  remark, 
how  far  each  or  any  of  the  above  Plans  are  complained  of, 
as  affedting  and  detrimental  to  private,  local,  or  corporate  In- 
tereRs. 

Mr.  Dykes,  Steward  to  the  Honourable  George  Bowes,  Rates, 
That  the  Canal  propofedby  the  Merchants,  will  injure  his  Eftates 
in  Shadwell  very  confiderably,  and  that  the  Trades  and  Manufac- 
tures carried  on  in  that  Quarter,  and  on  the  South  Side  of  the 
projected  Canal,  being  thus  infulated,  will  decline  and  ihift  to  the 
Northward,  to  avoid  the  ObRrudtion  it  mud  give  to  the  Commu- 
Pag e66.  nication  and  Convenience  of  Trade;  and  that  the  Canal  will  in- 
terfedt  public  High  Roads,  and  generally  prejudice  the  Tnhabi- 

64*  tants. — Mr.  Staples,  a Juftice  of  Peace,  refiding  in  Shadwell, 

complains  to  the  like  Effedt ; and  Rates,  as  a particular  Interrup- 
tion to  Bufinefs,  the  Interfedtion  and  Drawbridges  on  the  High- 
way, from  the  Minories,  through  Radcliffe,  to  Limehoufe. — Mr. 
Frazer,  Condudtor  of  the  Shadwell  Water  Works,  at  prefent 
netting  an  Income  of  £.  4,000  per  Annum , fays,  the  Plan  muR  be 
the  Ruin  of  the  Company;  that  for  Docks  and  Canal,  it  will,  re? 

26.  quire  to  take  down  1,800  Houfes  (the  adtual  Survey  fays  1,430 

Houfes J and  the  Supply  of  thefe  Houfes  willbeloR:  But  further,  the 

Works 
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Works  themfelves  will  be  detrimental  and  rendered  ufelefs,  by  the  P*se  63. 
Mains  and  Service  Pipes  being  cut  through  by  the  Line  of  the  Canal, 
and  the  whole  Neighbourhood  be  fubjedt  to  Fire  without  Relource. 

Mr.  Staples  Hates,  that  the  Sewers  of  the  Tower  Hamlets,  — 201. 
Wapping,  and  Eaft  Smithfield;  will  be  interfered  by  the  Canal, 
and  i'uhjedt  the  Neighbourhood  to  great  Inconvenience ; but  the 
Witnefs  himfelf  fuggefts  a Remedy  in  this  Report,  by  a new  Conrle 
to  be  made  to  Southward  of  tile  Canal.  - 

Mr.  March,  Clerk  to  the  Tackle  Houfe  and  City  Porters,  ftates  <2?- 

the  City  of  London  to  have  immemorially  had  the  Government  ApPsj?d'x* 
and  Regulation  of  Perfons  concerned  in  the  Unlading  and  Deliver)'  ’ 
of  Merchandize  imported  into  the  City  of  London : That  the  Porters  (G  g) 
employed  under  this  Authority,  are  materially  ufeful  to  promote  the 
Security  of  Bulinefs  on  the  • legal  Quays,  and  that  Inch  Porters 
would  be  much  injured  by  the  Export  and  Import  Bulinefs  being 
removed  out  of  the  Limits  of  the  City. 

Mr.  Day,  Carman,  fays,  the  Carts  being  privileged  by  the  City,  Page  i»6. 
none  others  can  work  for  Hire  within  its  Limits ; and  that  the  wet 
Docks  at  Wapping  would  be  mod  injurious  tothofe  holding  Licen- 
ces, which  ever  have  been  transferable  as  a fecure  Property : And 
that  from  fuchlicenfed  Carts  an  Annual  Income  is  derived  to  Chrift's 
Kofpital  of  about  £ . 400,  and  that  this  Income  would  be  propor- 
tionally affected.  Mr.  Edward  Boxley,  of  the  Town  Clerk’s  Office  l2s. 

in  the  City  of  London,  ftates,  the  Conl'ervation,  Rule,  and  Govern- 
ment of  the  Thames,  to  be  veiled  by  Prefcription,  confirmed  by 
Charters  and  Adis  of  Parliament,  in  the  Laid  Mayor  for  the  Time 
being  j and  that  to  imbank  or  inclofe  the  Bed  of  the  River,  or  make 
any  Cuts  into  it,  without  previous  Licence  under  the  City  Seal,  is  an 
Infringement  of  fuch  Rights  and  Charters. — Mr.  Crage,  Clerk  to  the  — zog. 
Watermen’s  Company,  ftates  it  to  have  been  conftitutcd  in  the  Year 
1556:  That  1 2,000  Men  are  rated  at  this  Time  on  the  Company's 
Books,  of  whom  4,000  are  actually  ferving  on  Board  Men  of  War ; 
and  that  fhould  Docks  take  Eftedt,  not  Half  thofe  now  employed  — zoo. 
on  the  Thames  would  have  Subfillence,  as  their  principal  Bufinefs 
lays  amongft  the  Shipping  below  Bridge,  and  great  Part  of  which 
in  fuch  Cafe  would  be  withdrawn  into  the  Docks. 

Mr.  Lucas,  Lighterman,  ftates  £.120,000  to  be  veiled  in  the  — 1+6- 
Craft  and  Tackle  employed  in  the  Foreign  Trade;  and  that  much  • 
of  the  Lighter  Bufinefs  would  be  loft,  if  Docks  were  to  take . 
place  where  the  Shipping  could  deliver  by  Cranes  diredtly  on  the 
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Page  Th^  Proprietors  of  the  legal  Quays,  ftate,  That  by  the  eflablifh- 

' ‘ ment  of  the  Docks  propofed,  they  would  lofe  Two-Thirds  in  Va- 

lue of  their  Property,  fuppofing  the  Weft  Indian  Trade  alone  to  be 
fubftradtedj  and  that,  with  the  whole  ForeignT rade  withdrawn,  their 
P«ge  189.  Property  would  be  annihilated. — Mr.  Sutton  ftates.  That  if  the  wet 
Docks  at  Wapping  were  carried  into  Effedt,  it  would  materially  in- 
jure the  Proprietors  of  the  Sufferance  Wharfs. 

Mr.  Mafhitcr  fays,  That  if  the  Projedt  for  Docks  was  to  fucceed, 
the  Sufferance  Wharfs  would  be  much  reduced  in  Value;  and  that 
the  Poor,  and  other  Rates  of  the  whole  Diftridl  would  thus  fall  hea- 
vier on  the  general  Inhabitants,  whilft  fo  many  thrown  out  of  Em- 
ploy would  enhance  the  Amount  required  of  Parochial  Affiftance. 
‘ I?7,  — Mr.  Speck,  Veftry  Clerk  of  the  Parifli  of  St.  John’s,  Southwark, 

corroborates  the  above  Remarks ; and  fpecially  ftates  the  Parilh  to 
have  raifed  Monies  on  the  Affeflments,  which  Securities  would  be 
much  affedited,  as  the  whole  Parifti  depends  on  the  Waterfidc 
Trade. 

YOUR  Committee  now  clofe  their  Arrangement  and  Digeft  of 
the  various  Matter,  fubjedt  for  Obfervation  j and  fubjoin  and  report 
the  Evidence  at  Length  and  in  Manner  as  taken  before  them,  together 
with  the  Appendix,  in  order  that  the  Houfe  may  be  better  and 
more  fully  enabled  to  decide  on  the  Premifes. 
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IV- 

Days.. 

I. 

Capt.  King  - - - - 

- - - E.B.T.  Houfe. 

i ft  Day, 

Fri.  March  18th. 

I. 

Capr.  King  - - - 

- - - E.B.T.  Houfe. 

ad  Day, 
Sat.  March  19. 

21. 
25. 
2 7 • 

Capt.  Huddart  - - - 
Mr.  Alexander  - - 

Mr.  Rennie  - - 

- - - E.  B.  T.  Houfe. 

3d  Day, 
Mo.  March  2r. 

27. 

32- 

Mr.  Rennie  - - - 

Mr.  Browne  - - - 

-----  Engineer. 
- - Infpeftor  of  Cuftoms. 

4th  Day, 
Fu.  March  22. 

32- 

41. 

46. 

Mr.  Browne  - - - 

Mr.  Nicholls  - - - 
Mr.  Spence  - - - 

- - Infpe&or  of  Cuftoms. 

- - - Pilot  of  the  T.H. 
- Maritime  Surv^  to  the 

Admiralty. 

5th  Day, 
Wed.  March  23. 

48. 

5°. 

Mr.  Fenning  - - 

Mr.  lnglis  - - - 

- R.  Exchange  Fire  Office. 

6 th  Day, 
Th.  March  24. 

[L] 

50.  | Mr.  lnglis 
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50. 

6l. 

Mr.  Inglis  - - 
Mr.  Dominicus  - 

- - Hufband  to  E.  I.  Comp* 
Shipping. 

7 th  Day, 
Tu.  March  29. 

63- 

64. 

66. 

■68. 

Mr.  Frazer  - - 
Mr.  Staples 
Mr.  Dykes  - - 
Mr.  Fofter  - - 

- - - - Shadwell  W.'Wks. 

- - - L.  S.  of  Cuftoms. 

8th  Day, 
Th.  March  31. 

68. 

74. 

IS- 

IS- 

Mr.  Fofter  - - 
Mr.  Peacock 
Mr.  Hodgkinfon 
Mr.  Tilftone 

-----  City  Surveyor. 
- - --  - L.  S.  of  Cuftoms. 

9th  Day, 
Fr.  April  1. 

IS- 

81. 

Mr.  Tilftone 
Mr.  Hodgkinfon 

------  Ditto. 

Engineer. 

ioth-Day, 
Mo.  April  4. 

' 86. 
9°. 
92. 
• 94. 

Mr.  Pickering  - 
Mr.  Watts  - - 
Mr.  Batfon 
Mr.  Ludlam 

- ' - - - - Sun  Fire  Office. 
- - - Capt.  in  W.  I.  Trade. 

nth  Day, 
Tu.  April  5. 

96. 

Mr.  Ogle  - - 

1 2th  Day, 
Wed.  April  6. 

107. 

107. 

108. 

11 3- 

Mr.  Walker 
Mr.  Foulds 
Mr.  Jeflop 
Mr.  Dance 

- - Capt.  in  W.  I.  Trade. 

- - - - - - Ditto.  . 

- Clk.  of  Wlcs.  to  City  of  L. 

13th  Day, 
Th.  April  7. 

1 14. 
116. 
122. 

Mr.  Peacock 
Mr.  Coles 
Mr.  Stoneftreet. 

- - - - - City  Surveyor. : 

Phcenix  Firg  Office. 

14th  Day, 
Fr.  April  8. 

125.  | Mr.  March 
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125.  t 
125.  r 

127.  1 

128.  1 

Mr.  March  - - - - - Clk._of  City  Porters. 

VI r.  Day,  ------  Ditto  — Carters. 

Mr.  Boxley  - - - - Town  Clk.  to.  City  of ,L.  ^ 

Mr.  St.  Barbe  -------  Ship  Broker. 

15  th  Day, 
Ho.  April  1 1 . 

133-  ' 
137* 
139-  1 

Mr.  Lndlam  - - -----  Merchant. 

Mr.  Pearfon.  - 

Mr.  Lucas  - --  --  --  - - Lighterman. 

1 6th  Day, 
tu.  April  12. 

'•39-  | 
152.  1 

TS3- 

*55- 

156. 

158. 

163. 

164. 

167 

170 

'171 

174 

175 

176 

178. 

182, 

184, 

185, 

185 

186 

187 

188 

192 

193 

Mr.  Lucas  - Lighterman. 

Mr.  Peacock  - -----  City  Surveyor,  ’ 

17  th  Day, 
Wed.  April  13.. 

Mr.  Walker  Capt.  in  W.  T.  Trade. 

Mr.  Wyatt  - - - - - - --  Architeft. 

Mr.  Bolton  - - --  --  --  Engineer.  1 

1 8 th  Day, 
Th.  April  14. 

! 

Mr.  Wyatt  - - - - - - Architeft.  1 

Mr.  Irving  - - Infpr  Gen1  of  Cuftoms. 

Mr.  Ward  - - -----  Coal  Faftor. 

j 19th  Day, 
^Fri.  April  15. 

Mr.  Milligan  - - -----  Merchant. 

Mr.  Allen. 

Mr.  St.  Barbe  - - - - - Ship  Broker. 

Mr.  Mellifli  - - - - - Ship  Owner. 

Mr.  Rufiell  - -----  Soap  Merchant. 

Mr.  Pickernt  ll  - - - Engineer  of  Whitby  Harbour. 

20th  Day, 
Mo.  April  18. 

, Mr.  Jefiop  - - --  --  --  Engineer. 

, Mr.  Bradfhaw  - - - - - - Lighterman. 

, Mr.  Cracklow  - - -----  Surveyor. 

, Mr.  W.  Burn. 

21  ft  Day, 
Tu.  April  19. 

. Mr.  Cornilh  - - - - Coffee  Warehoufeman. 

. Mr.  Cracklow  -------  Surveyor. 

. Mr.  Fellows  - ------  Wharfinger. 

. Mr.  Sutton  - - -----  late  Ditto. 

. Mr.  Mills  - - --  --  -Raft  Merchant. 

;.  |Mr.  Mafhiter Wharfinger. 

2 2d  Day, 
Wed.  April  20. 

196.  | Mr.  Malhitcr 
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196. 

197. 

198. 

199. 
199. 

201. 
20 1-. 
202. 

209. 

210. 

Mr.  Mafhiter  - --  --  --  --  Ditto. 
Mr.  Speck  - ------  Vcftry  Clerk. 

Mr.  Hobbes  - ------  Lighterman. 

Mr.  Cracklow  - - -----  Surveyor. 

Mr.  Walker  - - - - Produces  Expl"  of  PI  m. 

23d  Day, 
Th.  April  2i. 

Mr.  Staples  - - --  --  -as  to  Sewers. 

Mr.  Reveley  - - - Arch'  and  Eng'— his  Plan. 

Mr.  Vaughan  -----  on  Commerce  of  L. 

24th  Day, 
Fri.  April  22. 

Mr.  Crage  - - - - Clk.  to  Waterman’s  Co. 

Mr.  Ogle  - - --  --  --  Wharfinger. 

25  th  Day, 
Mo.  April  25. 

N.  B.— Referred  Queftions  to  Trinity  Houle. 

28th  Day, 
Th.  5 May. 

I 


Index 


Printed  image  digitised  by  the  University  of  S oil  liiamp ton  Library  Digitisation  Unit 


INDEX  to  Appendix; 


Letter,  with 
Pagi.  page  «f  Refer 


I 1. 

(A.) 

II. 

(B.) 

•a  6. 

0=0 

29. 

(D.) 

41. 

CEO 

41. 

(F.) 

•51. 

(G.) 

(H.) 

54- 

(10 

55- 

(K.) 

55- 

(L0 

55- 

(M.) 

55- 

(NO 

74. 

c°o 

67. 

(P-0 

67. 

(Q0 

(R.) 

74- 

(SO 

90. 

(TO 

90. 

(VO 

94. 

(W.) 

97- 

(xo 

97- 

- (Y0 

98. 

(Z.) 

99- 

(A  a.) 

107. 

(D  b.) 

107. 

(C  c.) 

108.  (D-d.) 

Jt3‘ 

(Ec.) 

Memorial  of  a Committee  of  Merchants  on  the  State  of 
legal  Quays  and  wet  Docks. 

Report  thereon  of  Commiflioncrs  of  Cuft'oms  and  of  Excife, 
and  of  the  Trinity  Houfe. 

Ab draft  of  Condition  of  Premises  to  be  taken  down  to 
form  wet  Docks. 

Return  of  Exports  and  Imports,  from  1700  to  1795. 

Return  of  aflual  Stations  and  Mooring  Tiers  of  Shipping 
in  the  Pool  and  in  the  River. 

Abftraft  of  the  above  Mooring  Tiers. 

Account  of  all  Britifh  and  Foreign  Ships  entering  the  Pore 
of  London,  or  clearing  Outwards,  from  1702  to  1795. 

The  like  Return  of  Coafting  Veflels. 

Comparative  Statement  of  Expences  of  a Ship  of  260  Toni 
delivering  at  Ducks,  and  in  the  River. 

Rates  of  Affurance  from  Fire  of  the  Royal  Exchange  Fire 
Office. 

Propofals  of  Infurance  from  the  fame. 

Relative  Defcription  and  Meafurement  of  Shipping. 

Report  of  Mr  Graeme  Spence  on  Subjcft  of  wet  Docks. 
Comparative  Ellimate  of  Expences  on  delivering  Cargoes  in 
the  Thames  and  in  Liverpool  Docks. 

General  Explanation  of  Mr.  Ogle’s  Plan. 

Explanation  of  the  River  Part  of  the  faid  Plan,  with  Efti- 
mate. 

Copy  of  Mr.  Ogle’s  Letter  to  the  Surveyor  General  of  the 
Pott  of  London. 

Explanation  of  Mr.  Ogle’s  Plan  for  improving  the  legal 
Quays,  and  Eftimate. 

Rate  of  infurance  from  Fire  of  the  Sun  Fire  Office. 

The  fame,  fpecific  to  Shipping. 

Addrefs  to  the  Lord  Mayor,  with  Propofals  for  Regulation 
on  the  River,  by  Mr.  Batfoti. 

Agreement  of  Mariners,  &c. 

Mr.Ogle’scomparauve  Eftimate  of  Expences  oflandingGoods. 
Refolutions  of  Weft  India  Merchants  for  regulating  their 
Trade  and  Shipping- 
Checks  propofed  on  Delivery  of  Sugars. 

Explanation  of  Mr.  Walker’s  Plan. 

Soundings  of  the  River  Thames. 

Eftimate  of  a Floating  Dock — City  Plan. 

Eftimate  of  Quays,  &c.— City  Plan. 

[M]— A MJ.  (F  O 
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125- 

125. 


15a. 

»«■ 


1 39- 


184. 


■201. 

193* 


25- 

29. 

25. 


121. 


'Letter,  with  . . 

Page  of  Refer* 

(F  f.)  Tackle  Porters  Regulations. 

(G  g.)  Ticket  Porters  Regulations. 

(H  h.)  Exports  and  Imports  of  Sugar  and  Rum. 

(I  i.)  Eftimate  of  Delivery  of  Ships  in  Docks,  &c. 

(IC  k.)  1 Returns  from  rhe  Exchequer,  on  Complaint  of  Infuf- 
(L  1.)  5 fieiency  of  legal  Quays. 

(M  m.)  Account  of  Ships,  diftinguilhing  Trades. 

(N  n.)  Eftimate  of  Part  of  the  Ci  y Plan  (Bridge  Yard.) 

(O  0.)  Special  Advantage  of  Docks  in  the  Iflc  of  Dags. 

(P  p.)  Account  of  Sugar  and  Rum  imported,  for  fpecial 
Periods. 

(QjlO  Return  of  Coafters,  diftinguifliing  Ports,  and  Number 
of  Voyages 

(R  r.)  Report  of  the  Weft  India  Merchants,  refpedbing  Land- 
ing and  Delivery  of  Sugars 

(S  s.)  Return  of  Lighters,  &c.  Porrof  London. 

(T  t.)  Letter  from  Mr.  Graeme  Spence. 

(U  u.)  Obfervations  on  Southwark  Plan. 

(W  w.)  Account  of  Arrivals  from  the  Weft  Indies. 

(X  x ) D°  - D°,  having  Wines  on  Board. 

(Y  y.)  Cuftom  Houfe  Relblution  on  Coffee  Lockers  Petition. 
(A  a a.)  Explanation  of  Mr.  Reveley's  Plan. 

(B  b b.)  Goods  appropriate  to  legal  Quays  and  Sufferance 
Wharfs. 

(C  c c.)  Imports  and  Exports  of  Out  Ports. 

(D  d d.)  Charges  of  Sufferance  Wharfs. 

(E  e e.)  Rates  of  Wharfage  at  legal  Quays. 

(F  f f ) | Eftimate  and  Explanation  of  the  Merchants  Plan. 

(G  g g.)  D°  - Canal  from  Blackwall. 

(H  h h^  D°  - Value  of  Lands. 

(I  i i.)  D°  - of  Lands  for  Docks. 

(K  k k.)  7 Minute  of  Commiffioners  of  Cuftoms,  relative  to  Suffer- 
(L  1 1.)  5 ance  Wharfs. 

(M  m m.)  Proportion  of  Trade  difeharged  at  the  legal  Quays  and 
Sufferance  Wharfs. 

(N  n n.)  Cole’s  Importation  of  Sugar. 

(O  o o.)  . Return  of  Shipping  Inwards  and  Outwards,  from  Out 
Ports,  for  various  Years,  1751,  17 90  to  1795. 

(P  p p.)  Report  from  the  Corporation  of  the  Trinity  Houfe  on 
the  different  Plans. 

(Q^q  q.)  - D°  - D°  - on  Mr.  Reveley’s  laft  Plan. 
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Veneris , i8°  die  Martii , 1796. 


[A  Plan  of  the  River  Thames,  with  the  propofed  Docks  at  Wap- 
ping,  and  Canal  from  thence  to  Blackwall,  was  delivered  in  to  the 
Committee;  which  Plan,  together  wirh  the  Efti mates  of  the  fame, 
are  annexed  in  the  Appendix  (F  f f.)  (G  gg.)  (H  h h.)  and  (1  i i.)] 

Captain  THOMAS  KING,  an  Elder  Brother  of  the  Trinity  Houfe, 
called  in,  and  examined. 

WITHIN  what  Limits  of  the  Thames  do  Homeward-bound 
Ships  lay  previous  to  their  unlading? 

The  Generality  of  Homeward-bound  Ships  lay  from  Limehoufe  to 
London  Bridge;  but  a certain  Proportion  of  the  larger  Ships  lay  at 
Deptford — the  Indiamen  lay  at  Blackwall  and  Deptford,  they  never 
come  higher — the  larger  Merchant  Ships  (ntclufive  of  Indiamen)  would 
come  into  the  Pool  was  it  not  for  the  Difficulty  and  Danger  of  the 
Navigation. 

What  is  the  Tonnage  of  thofe  larger  Shipi  not 'Indiamen  ? 

The  Average  is  from  Three  hundred  and  Fifty  to  1 our  hundred  Tons. 
What  is  the  Tonnage  of  thofe  Ships  that  do  come  higher? 

About  Three  hundred  Tons — but.  fometimes  larger  Ve-lfels  when  the 
River  is  clear. 

In  what  Way  are  the  Ships  clafled  and  didributed  at  their  Moorings 
between  Limehoufe  and  London  Bridge  ? 

There  is  no  general  Rule  for  laying  or  mooring  the  Ships,  and  there- 
fore generally  done  at  the  Difcretion  of  the  Pilots  and  the  Commanders 
of  the  Veffels — they  place  them  in  the  mod  convenient  Places  that  are 
vacant,  the  larger  Ships  always  endeavouring  to  get  thofe  Births  where 
the  deepeft  Wacer  is;  but  the  Coafting  Ships,  and  thole  in  the  Shore 
Trade,  generally  come  as  near  London  Bridge  as  pofliblc — the  Ham- 
burgh Ships  generally  come  up  ro  Saint  Catherine’s  or  Iron  Gate — this 
is  with  the  Exception  of  the  Ships  loaded  with  Tobacco,  which  are 
confined  to  particular  Situations  by  A&  of  Parliament. 

How  much  Water  do  each  of  thofe  Clafies  of  Ships  draw  ? 

I fliould  imagine,  upon  a Medium,  that  the  Coafting  and  Short  Trade 
Ships,  when  loaded,  draw  aboucTwclve'Feet  Water — the-Hamburgh  Ships 
will  draw  but  a very  little  more — about  Twelve  or  Thirteen  Free — the  To- 
bacco Ships  about  Fourteen  Feet — the  larged  of  the-Colliers  between 
Seventeen  and  Eighteen  Feet;  and  the  fmallcd  about  Twelve  Feet — the 
larged  Clafs  of  Merchant  Ships  (Foreign  Traders)  from  Sixieen  to  Se- 
venteen and  a Half  Feet — of  thele  the  Wed  India  Ships  diaw  the  mod 
Wacer. 

What  is  the  Draft  of  Water  of  thofe  Ships  that  remain  b.elow  Lime- 
houfe? 

From  Seventeen  and  a Half  Feet  to  Twenty -two  or  Twenty-three  Feet, 
which  is  the  Draft  of  the  larged  Indiamen. 

Should 
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Should  you  think  it  fufefor  Weil:  India  Ships,  drawing  Seventeen  and 
.a  Half  Feet,  to  come  above  Limehoufe  ? 

If  the  River  was  perfectly  clear,  they  might  come  up  to  Ratcliffe 
Crofs  and  Bell  Wharf,  where  there  is  better  Water  than  at  Limehoufe  $ 
•and  I believe  there  is  Room  for  a very  few  Ships  to  lay  at  Rotherhithe 
and  Wapping  Old  Stairs,  if  the  River  was  clear  enough  to  get  fo  high; 

;I  mean,  there  is  not  Water  for  many. 

Name  the  Stations  of  the  Shipping,  and  Depth  of  Water  attach? 

I fpeak  firft  of  Low  Water. — In  Limehoufe  Hole  there  are  Four  or 
Five  Tiers  of  Shipping — by  a Tier  of  Ships,  I mean  a Length  of  Ships 
•moored  clofe  abreaft  of  each  other,  with  Intervals  between  each  Tier 
•for  the  Chains  or  Anchors  they  ride  by — The  Medium  of  Depth  of 
Water  at  Low  Water  is  about  Fourteen  Feet — but  there  is  a Difference  in 
the  Depth  of  Water  nearer  the  Shore,  where  it  may  be  taken  at  Nine 
Feet— if  there  are  Seven  or  .Eight  Ships  in  each  Tier,  that  Tier  is  very 
•full,  and  the  Ships  nearer  the  Shore  will  only  have  Nine  Feet  Water — Not 
above  Three  or  Four  Ships  in  each  Tier  will  have  Fourteen  Feet  Water. 

What  is  the  Difference  between  Spring  Tide  and  Neap  Tide? 

From  Two  to  Three  Feet.— I fpoke  of  Neap  Tide,  when  I mentioned 
Pourteen  Feet  Water  at  Low  Water. 

What  is  the  Difference  between  High  and  Low  Water? 

From  Thirteen  to  Eighteen  Feet — I have  not  taken  the  Depths  of  the 
Water  for  the  Purpofe  of  this  Examination.,  but  fpeak  from  my  own  Ex- 
perience and  general  Obfervation. 

At  Ratcliffe  Crofs — One  Tier  of  Ships — fometimes  Two — have  known 
Three — I think  I have  feen  in  One  of  thefe  Tiers  Seventeen  or  Eighteen 
Ships — the  Depth  of  Water  at  Low  Water  Neap  Tide  from  Sixteen  to 
•Seventeen  Feet,  and  .about  Ten  Ships  would  have  that  Water,  and  the 
Remainder  from  Fourteen  to  Sixteen  Feec — when  there  are  frbm  Sixteen 
to  Seventeen  Ships  in  a Tier,  it  is  a great  Impediment  to  the  Navigation 
.. — In  my  Opinion  there  ought  not  to  be  more  than  Twelve,  to  admit  of 
a fa fe  Navigation  for  other  Vefiels  to  pafs  and  repafs. 

At  Stone  Stairs — One  Tier  of  Ships — I have  feen  Eighteen  in  that  Tier, 
but  not  more  than  Twelve  ought  to  be — the  Water  is  nearly  the  fame  as 
at  Ratcliffe  Crols. 

At  Bell  Wharf—  One  Tier  of  Ships — at  Times  an  Half  Tier  more — 
have  feen  Seventeen  or  Eighteen  Ships,  but  there  Ihould  not  be  more 
than  Twelve — the  Water  nearly  the  fame  as  before. 

At  Shadwell  Dock — One  Tier — have  feen  Fifteen  or  Sixteen  Ships,  but 
not  more  than  Twelve  ought  to  be — the  Water  from  Twelve  to  Thirteen 
Feet  at  Low  Water. 

At  King  James's  Stairs — One  Tier— from  Twelve  to  Fourteen  Ships — 
fafely  about  Ten — the  Water  the  lame  as  at  Shadwell  Dock. 

At  New  Crane — One  Tier — about  Twelve  Ships— Ten  fafely— about 
the  fame  Water — after  New  Crane  and  to  Wapping  New  Stairs,  no 
B Ships 
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Ships  lay  on  the  North  Side  of  the  River,  but  what  lay  a- ground  at  Low 
Water. — There  are  no  Tiers  on  the  South  Side  of  the  River  as  far  as  I 
have  hitherto  fpoke  to,  excepting  where  the  Ships  lay  on  the  Side  of  the 
River  on  the  Mud. 

At  Wapping  New  Stairs — One  Tier — Eight  Ships  the  greateft  Number 
—Six  fafely — Fourteen  Feet  at  Low  Water. 

At  Gun  Bock — One  Tier — about  Twelve  Ships — Eight  fafely — Four- 
teen Feet  Water. 

At  tapping  Old  Stairs — One  Tier — Twelve  Ships— Eight  fafely— 
Water  the  fame. 

At  Bell  Bock — One  Tier— Twelve  Ships— Eight  fafely — Water  the 
fame. 

At  Union  Stairs — One  Tier — Fifteen  Ships — Ten  fafely — Water  the 
fame. — From  Union  Stairs  to  Sr.  Catherine’s  they  are  all  Swinging  Tiers 
moored  by  Chains — generally  fmall  Velfels,  not  exceeding  Two  hundred 
Tons — on  an  Average  about  One  hundred  and  Fifty — In  this  Space 
about  Five  or  Six  Tier,  of  about  Eight  Ships  earh — the  Water  about 
Thirteen  Feet  at  Low  Water. 

At  St.  Catherine's  and  Iron  Gate— Three  Tiers— about  Nine  Ships  to 
each  Tier — the  Water  about  Fourteen  Feet. 

Between  Iron  Gate  and  London  Bridge — I think  there  are  Seven  or  Eight 
Swinging  Tiers — Five  or  Six  Ships  in  each  Tier — the  Waterabout  Twelve 
Feet. 

On  the  South  Side  of  the  River  beginning  below,  the  Firft  Station  is 

At  Hanover  Hole — One  Tier — Twelve  Ships — Seven  fafely— Water 
from  Fifteen  to  Sixteen  Feet  at  Low  Water. 

At  Church  Hole — One  Tier— Twelve  Ships — Seven  fafely — Water  the 
fame. 

At  Prince's  Stairs — One  Tier — Twelve  Ships — Seven  fafely — about 
Thirteen  Feet  Water. 

At  Cherry  Garden. — Two  Tiers — Eight  Ships  in  each — Six  fafely — 
Water  about  Thirteen  Feet. 

At  Eajl  Lane — One  Tier— about  Eight  Ships — Six  fafely — Water 
from  Twelve  to  Thirteen  Feet. 

At  Fountain  Stairs — One  Tier— Ships  and  Water  the  fame  as  at  the 
laft  Place. 

At  Horjeley  Bown  New  Stairs — Two  Tiers — about  Six  or  Seven  Ships 
at  each,  with  Safety — Water  about  Twelve  or  Thirteen  Feet. 

At  Horjeley  Bown  Old  Stairs — T wo  Tiers — about  Six  Ships,  with  Safety 
— Water  Twelve  or  Thirteen  Feet. 

Above  Horfeley  Down  Stairs  there  are  about  Seven  or  Eight  Swinging 
Tiers — about  Six  Veffels  at  each,  with  Safety — Water  from  Eleven  to 

Twelve 
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Twelve  Feet — From  here  there  are  feveral  Wharfs — Seven  or  Eight,  and 
about  Three  or  Four  Ships  at  each  on  an  Average — they  lay  a-ground 
generally  at  Low  Water — principally  Coaflers,  and  other  Vefiels  em- 
ployed in  the  Irifh  Trade. 

Can  the  Ships  which  can  conveniently  lay  at  the  Stations  defcribed, 
find  a fufficient  Depth  of  Water  in  the  intermediate  Parts  of  the  River, 
to  enable  them  at  ail  Times  to  come  to  thofe  Stations  ? 

They  may  find  a fufficient  Depth  of  Water  at  the  proper  Time  of  the 
Tide  to  navigate  to  their  refpeftive  Stations,  but  there  is  not  generally 
■Room  for  them  to  pafs — the  River  is  generally  fo  crouded  by  the  Ships 
and  Craft  navigating  upon  it,  and  by  thofe  ftationed,  that  there  is  not 
Room  for  them  to  pafs  and  repafs  conveniently  or  fafely,  nor  without 
great  Delay. 

Does  not  that  Delay  and  Inconvenience  arife  from  the  Neglect  of  there 
not  being  proper  Perfons  to  diredt  their  Stations  ? 

The  Ships  coming  into  the  Pool,  choofe  the  Situation  they  can  get  to 
beft,  being  under  no  Controul  ; but  if  there  were  proper  Perfons  to  di- 
rect the  Station  they  fhould  go  to,  a better  Diftribution  of  the  Shipping 
might  be  made  ; however,  in  the  prefcnt  increafed  Trade  of  the  Pore  of 
London,  1 am  of  Opinion  that  no  Regulation  which  can  be  adopted  for 
placing  the  Ships,  would  be  able  to  accommodate,  with  Safety  and  Con- 
venience, the  Shipping  or  Trade  which  comes  to  the  Port. 

Would  not  a great  Part  of  this  Inconvenience  be  removed,  if  the  Col- 
liers were  not  permitted  to  come  fo  high  up  ? 

Some  Part  of  that  Inconvenience  would  certainly  be  removed,  pro- 
vided the  Colliers  were  detained  below. 

What  is  the  greateft  Number  of  Colliers  in  the  River  at  any  One 
Time  ? 

I can’t  fay  with  Certainty — Ihould  fuppofc  not  often  fo  many  as  Three 
hundred. 

In  what  Part  of  the  River  do  the  Colliers  generally  lay  i 

From  Ratcliffe  Crofs  to  New  Crane  Stairs  ; and  their  Tonnage,  upon 
an  Average,  Two  hundred  Tons,  and  their  Drafc  of  Water  about  Four- 
teen or  Fifteen  Feet. 

If  the  Colliers  were  removed  to  a lower  Part  of  the  River,  would  they 
not  then  impede  the  Navigation  ? 

I know  no  Part  of  the  River,  within  any  rcafonable  Diftance  of  Lon- 
don, where  they  would  not  interrupt  or  incommode  the  Navigation  nearly 
as  much  as  where  they  now  lay — I mean  to  be  laid  collectively. 

Whether  the  River  between  Ratcliffe  and  Limehoufe,  might  not  be 
widened  fo  as  to  receive  a Number  of  Colliers  at  a Time  ? 

No — I don’t  think  the  River  there  can  be  made  wider  than  it  is — at 
Ratcliffe  Crofs  the  Channel  has  been  widened  as  much  a.s  the  River,  with- 
out encroaching  on  rhe  Banks,  will  admit  of;  and  between  Ratcliffe  Crofs 
and  Limehoufe  the  Tide  fets  in  chat  Direction  round  the  Point  out  of 

Limehoufe 
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Ume'houfe  Reach,  that  Ships  laying  in  that  Situation  would  interrupt  the 
Navigation  of  Ships  coming  up,  and  endanger  themfelves  and  thole 
pafiing. 

Whether  the  Mud  Bank  on  the  oppofite  Shore  of  Cuckold’s  Point, 
.and  lower  down,  could  not  be  fo  reduced  as  to  form  a Station  for  the 
Colliers.? 

1 think  it  might  be  fo  reduced  as  to  admit  of  fome  Ships;  but  it  is  iin- 
-poflible,  without  incurring  a continued  and  immenfe  Expence,  to  keep  any 
Water  even  for  the  fmalleft  Ships,  becaufe  I conceive  the  Silt  that  forms 
that  Bank  is  owing  to  the  Ebb  Tide  fetting  on  the  oppofite  Shore,  and 
will  always  fill  up  Tide  by  Tide. 

What  Attempts  have  been  made  to  reduce  that  Bank  ? 

I don’t  recolledt  that  any  Attempts  have  been  made  by  the  Corpora- 
tion of  the  Trinity  Houfe,  fince  I have  been  one  of  the  Elder  Brethren, 
but  I have  heard  there  was  before. 

Do  you  not  think  that  the  River,  as  to  the  Navigation,  capable  of  great 
'Improvement  by  deepening  of  it? 

Certainly  the  River  might  be  made  better  in  particular  Parrs,  by  in- 
curring a very  heavy  Expence  in  clearing  of  it;  but  I queftion  very 
much,  unlefs  at  an  immenfe  Expence,  that  the  Depth  of  Water  can  be 
kept  when  fo  made. 

What  Parts  of  the  River  have  the  greatcffc  Depth  of  Water? 

Between  the  River  Lea  and  London  Bridge. 

Whether  the  beft  Water  is  not  a little  above  Blackwall  at  The  Follv 
'Houfe  ? 

The  beft  Water  at  Blackwall  is  near  The  Folly  Houfe;  but  there 
is  better  Water  at  Deptford,  and  there  is  as  good  at  Ratcliffe  Crofs. 

Is  there  not  as  good  Water  near  Limehoufe  Hole  as  at  Black- 
rwall  ? 

Nor  quire. 

Can  you  tell  how  long  it  takes  fora  loaded  Ship  to  get  into  Mr. 
Perry’s  Dock  ? 

Ac  the  proper  Time  of  the  Tide  and  fair  Weather  about  a Quarter  of 
an  Hour,  the  Ship  being  ac  the  Head  and  prepared  to  go  in. 

How  many  Ships  fo  prepared  can  go  in  in  One  Tide  ? 

Mr.  Perry’s  Dock  having  but  One  Set  of  Flood  Gates,  cannot  admit 
a greac  many  Ships  in  One  Tide  deeply  loaden,  becaufe  they  co\dd  only 
enter  at  the  Top  of  the  Tide — I fhould  believe  Twenty  Ships  or  more, 
from  Three  to  Five  hundred  Tons,  on  Spring  Tides— I fhould. think  Ships 
of  that  Burthen  could  not  be  admitted  at  Neap  Tides. 

Flow  long  is  it  before  and  after  High  Water,  that  it  is  fafe  for  Ships 
drawing  Sixteen  Feet  Water  to  enter  Mr.  Perry’s  Dock  ? 

As  foon  upon  the  Flood  as  there  is  Sixteen  Feet  Water  at  the 
Entrance  of  Mr,  Perry’s  Dock,  and  fo  on  until  High  Water  it -would 
;bc  perfectly  fafe,  but  not  after  the  Tide. began  to  fall  at  all,  nor  would 

it 
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•it  be  fafe  for  a Ship  drawing  Sixteen  Feet  Water  to  attempt  to  enter  it 
■when  that  would  be  the  extreme  Depth  of  Water,  or  unlefe  with  about 
Six  Inches  more. 

Did  you,  in  Rating  the  Number  of  Ships  to  enter  Mr.  Perry**  Dock, 
'.include  both  Entrances? 

No — I meant  the  larger  one — I do  not  know  the  exaft  Depth  of  Mr. 
Perry’s  Dock. 

Have  you  feen  the  Plan  propofed  by  the  Merchants,  with  the  Cut 
:from  below  JMr,  Perry’s  Dock,  to  the  propofed  Dock  at  Wapping  ? 

I have — and  confidered  it  very  much. 

How*-long  would  it  take  Ships  laden  from  Three  to  Five  hundred 
Tons,,  to'.' enter  the  Canal  from  the  Thames  ? 

If  the  Bafon  and  Canal  can  be  made  of  fufficient  Depth,  I am  of  Opi- 
nion, with  the  propofed  Bafon,  that  from  Thirty  to  Forty  Ships  may  go 
,in  .at  One  Tide — Spring  Tide. 

How  long  will  each  Ship  be  going  in  ? 

I think  each  Ship,  when  they  come  to  the  Hpad,  would  be  a very 
little  while— not  more  than  Five  Minutes. 

How  many  Ships  will  be  able  to  go  in  at  once? 

One  at  a Time,  clofe  following  each  other — I underftand  there  is  to 
•be  a Refervoir  to  hold  about  Thirty  Ships  at  once. 

Do  you  imagine  Thirty  Ships  could  be  fo  Rationed  in  SuccelTton,  as 
to  follow  each  other  without  any  Interval? 

Yes — in  moderate  Weather,  in  that  Situation  particularly — I Ihould 
:think.the  Tide  would  .ferve  at  Spring  Tides  for  Two  Hours  and  a Half 
— At  Neap  Tides  about  an  Hour  and  a Half — but  that  muft  depend 
-upon  the  Depth  that  is  made. 

What  is  the  Depth  to  infure  this-? 

Something/below  the  Low  Water  Mark  at  Spring  Tides. 

Having  confidered  the  Plan  of  the  Merchants,  are  you  of  Opinion  it 
will  afford  material  Accommodation,  by  removing  the  Difficulties  in  the 
River  you  have  before  Rated  ? 

I am  of  Opinion  ic  will,  and  .better  than  any  other  Plan  I have  feen 
or  heard  of,  and  will  be  adequate  to  all  the  Purpofes  of  Accommoda- 
tion to  the  Shipping  coming  into  the  River,  by  bringing  the  Ships  more 
contiguous  to  the  Centre  of  Trade,  and  enabling  them  to  unload  their 
-Cargoes  afloac  out  of  the  Tide’s  Way  at  Quays— I have  other  Reafons, 
which  are,  that  the  Communication  by  the  Canal  from  below  Blackwal), 
will  enable  the  Ships  to  avoid  the  circuicous  Navigation  round  the  Ifle 
of  Dogs,  and  the  Dangers,  Difficulties,  and  Delays  which  attend  com- 
ing into  the  Pool,  as  well  as  the  great  Expence  attending  unloading 
Ships  in  the  River  into  Craft,  and  the  Delays  occafioncd  by  Want  of 
Room  generally  to  land  their  Goods. 

C , What 
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What  Number  of  Ships  may  be  conveniently  provided  for  at  any  One 
Time  this  Way,  which  otherwife  mult  occupy  fome  of  the  Stations  you 
have  before  deferibed  in  the  River? 

I am  of  Opinion  that  the  Plan.prqpofed,  would  afford  fufficienc  Room 
for  from  Three  hundred  and  Twenty  to  Three  hundred  and  Fifty  Sail 
of  Ships  to  -lay  at  One  Time,  at  an  Average  of  Three  hundred  and 
Fifty  Tons  each. 

How  long,  .upon  an  Average,  will  it, take  for  each  Ship  to  difekarge  its 
Cargo,  and  clear  out  of  the  Dock  ? 

I am  of  Opinion  that  a Ship  of  Three  hundred  and  Fifty  Tons  might, 
with  great  Eafe,  be  difeharged  at  the  Quays  in  the  Dock  in  Six  working 

Days (he  might  be  delivered  in  Four — I fpeak  from  what  I know  has 

been  done  at  Liverpool,  where  a Ship  of  Six  hundred  Tons  has  been  de- 
livered in'Ffve  working  Days. 

Would  all  the  Ships  in  this  Dock  be  fo  fituated,  as  to  admit  of  a Dif- 
. charge  of  their  Cargo  at  the  fame  Time,  and  if  not  all,  how 
many? 

I don’tthrnk  'the  whole  Number  of  Ships  that  the  Dock  will  admic 
can  deliver  at  the  Quays  together;  and  not  exadtly  knowing  the  Extent 
of  the  Quays  intended,  L-cannot  fpeak  precifely,  but  fliould  fuppofe  more 
■than  One  Half  at  a Time. 

Confidcring  the  Circumftances  of  the  Tide  and  Weather  which  may 
.■affedt  Ships.cntering  into  the  Bafon  and  Canal,  can  you  form  a Compu- 
tation how  many  repeated  Times  in  the  Courfe  of  the  Year,  thefc  Docks 
may  be  filled  with  the  Number  of  Ships  they, may  be  able  to  con- 
tain?' • 

I. fliould  believe  they  might  change  Twelve  Times  in  a Year,  giving 
complete  Latitude  for  Contingencies — at  the  molt  favourable  Seafon  of 
the  Year,  I am  of  Opinion  the  whole  Number  of  Ships  might  change 
once  a Fortnight. 

Are  you  aware  of  any  Objedtions  to  the  Pradticability  of  carrying  the 
proptifed  Plan  into  Execution? 

I am  not  aware  of  any. 

Are  you  aware  of  any  Inconvenience  or  Danger  to  the  Ships  or  Car- 
goes, from  this  Plan,  going  into  thefe  Docks  and  remaining  there,  to  which 
they  are  not  fubjedt  from  their  prefent  Mode  of  difeharging  their 
Cargoes  ? 

I believe  none — but  a great  many  Advantages  and  Conveniencies  will 
attend  this  Plan. 

•Withdrew. 

Mr.  Chancellor  of  the  Exchequer  prefented,  purfuant  to  the 
Orders  of  the  Committee, 

iCopy  of  a. Memorial  of  the  Committee  of  Merchants,  appointed  tt> 
take  into  Confideration  the  State  of  the  legal  Quays,  to  the 
Lords  Commifiioners  of  His  Majefty’s  Treafury,  for  the.Forma- 

tion 
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•tion  of  Wet  Docks  and  Canal ; including  the  Commiflionera  of 
Excife  Report  thereupon}  and  alfo. 

Copy  of  the  Commiffioners  of  Cuftoms  Report  on  the  Subjeft  of 
Wet  Docks  in  Wapping,  to  the  Lords  CommilTioners  of  Hi* 
Majefty's  Treafuryr  including  the  Report  of  the  Corporation 
of  the  Trinity  Hoiffe  thereupon. 

And  the  faid  Papers  were  read.}  and  are  annexed  in  Appendix 
(A.)  and  (B.) 


Captain  KING  again  called  in. 

'How  long  have  vou  been  acquainted  with  the  River  Thames? 

Above  Thirty  Years — thelaft  Twelve  of  which  I have  refuted  in  Lon- 
•don,  and  been  concerned  in  Shipping. 

Do  you  know  whether  Mr.  Perry’s  Dock  was  intended  for  loaded  or 
dight  Ships  ? 

.For  light  Ships. 

If  it  had  been  intended  for  loaded  Ships,  would  itnothavc  been  other- 
wife  conftruQred  for  the  Entrance  of  Ships  ? 

I think  it  would. 

'If  the  Colliers  were  removed  out  of  the  Pool,  could  the  fame  Number 
of  Foreign  Merchantmen  be  moored  in  their  Situation  ? 

I don’t  think  there  could  be  quite  fo  many,  becaufe  Colliers  are  dif- 
ferently conftrufted  to  Merchant  Ships  in  general — they  have  not  Heads 
nor  Quarter  Galleons;  and  befides.,  they  are  placed  differently  to  what 
Merchant  Ships  are  generally  placed,  and  therefore  take  rather  lefs  Room 
— rthey  are  moored  Head  and  Stern,  not  quite  abreaft-of  each  other,  but 
fo  far  ahead  of  each  other  as  to  give  Room  aftern  for  the  Lighters  to 
-come  and  unload  the  Veffels. — Foreign  Traders  take  up  Double.the  Space 
•in-the  Tiers  to  what  the  Colliers  would. 

Are  you  of  Opinion  that  any  Enlargement,  deepening,  or  Improve- 
ment that  the  River  is  capable  of,  would  give  the  ncceflary  Accommoda- 
tion to  the  Shipping  and  Craft  navigating  on  the  River? 

I am  of  Opinion  it  would  not ; the  Trade  of  this  Port  is  fo  increafed, 
that  the  River  cannot  be  made  capable  of  accommodating  it  with  Conve- 
nience; and  no  poflible  Convenience  in  a Tide  River  can  be  equal  to 
that  of  taking  [the  Shipping  into  ftill  Water,  and  unlading  them  at 
-Quays,  belides  the  Difference  of  Safety,  Difpatch,  and  Expence,  and  I 
may  add,  the  Saving  in  plundering. 

Whether  fuch  Regulations  in  a Dock  might  be  made,  as  to  prevent  any 
.greater  Danger  from  Fire  to  the  Ships,  than  that  to  which  Ships  laying 
in  the  River  are  now  expofed  ? 

I am  of  Opinion  that  they  would  be  fafer  in  the  Docks  from  Fire  than 
in  the  River  Thames— The  Docks  will  be  under  Regulations  :in  rclpedt 

to 
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to  Fire  and  Lights  aboard  the  Shipping.— Fires  will  not  be  generally 
allowed,  and  Lights  will  be  forbidden  but  at  certain  Times,  and  to  a 
fixed  Hour  ; and  other  Precautions  may  be  taken  for  preventing  of  Fire, 
within  a Dock  controuled  by  the  Dire&ions  and  Authority  of  the  Dock 
Company,  which  Precautions  not  being  fo  practicable  on  the  open  Ri- 
ver, Ships  in  the  Docks  muft  be  the  fafer  from  Fires  taking  place  ; and 
if  they  fhould  take  place  in  ftill  Water,  the  Ships  on  Fire  might  be 
towed  from  the  Situation  of  endangering  others,  and  others  towed  from 
the  Situation  of  Danger. — Moreover,  Floating  Engines  as  well  as  others 
on  the  Quays  might  always  be  in  Readinefsto  prevent  the  fpreading,  and 
there  is  always  Water  to  ferve  them  j and  moreover,  there  would  be  a 
Wall  furrounding  the  Docks,  feparating  the  Shipping  from  the  Houfes, 
or  any  Spread  of  Conflagration  from  Buildings  ; and  likewife,  with  the 
Entrances  and  Gates  under  Controul,  the  Ships  cannot  be  expofed  to  Fire 
from  Defign  or  from  mifchievous  Incendiaries — In  the  River,  the  com- 
mon Expedient,  on  any  Ship’s  taking  Fire  in  a Tier,  is  to  cut  that  Ship 
adrift,  in  which  Cafe  fhe  may  drift  in  other  Tiers  to  the  general  Danger 
of  the  Shipping*  and  if  thofe  VclTels  laying  dry  and  on  the  Mud  take 
Fire,  no  Engines  could  fave  them. 

Have  not  many  Ships  been  burnt  in  the  River,  that  were  left  on  the 
Banks  of  the  River  at  Low  Water;  and  were  there  not  Two  or  Three 
Ships  burnt  at  the  late  Fire  at  the  Eaft  India  Warehoufes  ? 

Yes;  I have  known  feveral  Inftanccs. 

Have  you  known  any  Inftances  of  Fire  in  Mr.  Perry’s  Dock,  or  Green- 
land Dock,  or  in  any  other  Docks  in  this  Kingdom  ? 

Never. 

If  the  Bed  of  the  River  at  the  Entrance  of  the  Canal  is  dug  below  Low 
Water  Mark,  will  it  not  be  liable  to  be  filled  up  at  every  Tide  ? 

I think  it  would  in  Time  if  Precautions  were  not  taken  to  prevent  it, 
and  if  the  Water  Tunning  from  the  Bafon  did  ,not  fufficiently  do  it  of 
itfelf. 

While  the  leading  Ship  is  entering  the  Bafon,  what  are  the  following 
Ships  to  do;  will  they  not  be  carried  beyond  the  Canal  unlefs  they  drop 
Anchor:? 

The  Ships  may  regularly  .follow  each  ocher,  and  very  near  to  each  other 
-in  moderate  Weather;  and  unlefs  when  there  is  a very  confiderable 
Number  of  Ships  coming  up  at  the  fame  T ime,  I am  of  Opinion  they 
need  not  let  go  their  Anchors — merely  dropping  a Kedge,  or  carrying 
a Rope  to  the.Dock  Head,  would  be  all  that  would  he  required. 

Withdrew. 


Sailali, 


Prin  icc 
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Sabbat /,  1 of  die  Martii,  1796. 


Captain  KING  again  called  in,  and  examined. 

IF  theprefent  Mode  of  difcharging  the  Eaft  Country  Ships  laden  with 
Timber  was  to  be  altered,  or  placed  in  a Dock,  would  it  not  remove 
much  of  the  prefent  Inconvenience,  and  give  greater  Accommodation  to 
Foreign  Ships  f 

It  would  give  more  Accommodation  to  Foreign  Ships;  but  I appre- 
hend the  Nature  of  thcfe  Cargoes  are  fuch,  requiring  a great  deal  of 
Hoorn,  and  the  Timber  being  to  be  floated  up  and  down  the  River  to 
different  Parts,  they  would  not  deliver  fo  conveniently  in  Wet  Docks  as 
any  other  Clafs  of  Ships. 

You  have  ftated  that  the  Colliers  might  be  taken  at  Three  hundred,  as 
the  greateft  Number  at  One  Time  on  the  River — do  you  think  that  if  the 
Colliers  and  the  Ealt  Country  Ships  were  removed,  it  would  allow  a full 
Accommodation  to  the  Foreign  Trade  ? 

I think  the  Foreign  Trade  might  have  Room  to  lay,  but  it  would  not 
remove  the  Difficulty  and  Delay  attending  the  Delivery  of  their  Cargoes — 
and  l am  of  Opinion,  that  the  Colliers  and  the  Baltic  Timber  Ships  can 
more  conveniently  deliver  in  the  River  than  other  Merchant  Ships,  and 
would  not  derive  fo  much  Advantage  from  delivering  in  the  Docks  as 
any  other  Ships ; and  as  to  Colliers  in- particular,  from  the  Frequency 
and  Shortnefs  of  their  Voyage,  and  from  the  Necefiity  of  CEconomy, 
which  would  not  bear  Dock  Dues  on  each  Voyage,  and  from  the  Coals 
being  delivered  into  Lighters  deftined  immediately  for  the  Coal  Mer- 
chants Wharfs,  and  not  for  legal  Quays  ; moreover,  the  Coal  for  the 
Confumption  of  all  other  Parts  communicating  with  the  River,  are  deli- 
vered into  Craft,  and  are  conveyed  at  once  to  their  Deftination. — In  re- 
gard to  the  Baltic  Timber  Ships,  conflderable  more  Room  is  taken  up 
than  the  Space  where  the  Ship  lays,  but  is  generally  between  the  Tiers, 
and  therefore  does  not  make  much  Difference  as  to  the  Number  of  Ships 
that  can  be  accommodated,  but  certainly  feme — the  Floats  ol  Timber 
pafiing  and  repairing  on  the  River, are  a conflderable  Inconvenience  to  the 
prefent  Navigation  in  the  crouded  State  it  now  is. 

From  your  Knowledge  of  the  River,  don’t  you  know,  that  many  Craft 
of  Foreign  Merchandize  have  been  impeded  by  Floats  of  Timber,  in 
getting  to  the  Quays  at  proper  Time  of  Tide,  from  which  great  Part  of 
the  Inconvenience  complained  of  by  the  Merchants  aril'e  ? 

I can’t  fay  but  that  in  l'ome  Inflances  it  may  have  happened,  but  not 
generally  from  that  Caufe. 

What  are  the  Difficulties,  in  the  Foreign  Trade  in  difcharging  their 
Cargoes,  you  mentioned  in  your  Anfwer  to  a preceding  Queftion  ? 

Some  Part  of  the  Difficulties  and  Delay  might  be  removed  by  the 
D * River 
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River  being  more  opened;  but  the  Ships  experience  great  Detention 
from  the  Want  of  fufficient  Number  of  Craft,  and  from  Want  of  Room  to 
deliver  their  Cargoes  on  the  legal  Quays — but  it  is  impofflble  that  Ships 
laying  in  a Tideway.,  and  delivering  into  Lighters,  could  ever  have  that 
Difpatch  which  they  can  have  by  laying  afloat  in  Hill  Water,  and  deli- 
vering at  a Quay. 

Is  it  not  as  eafy  to  deliver  Sugars  into  Craft  as  on  a Wharf? 

No;  befides  in  a Tideway  much  Delay  and  Difficulty  arifes  in  getting 
the  Craft  to  and  from  the  Ships. 

Whether,  if  the  Timber  Ships  were  removed  from  Limchoufe  Hole, 
great  Part  of  the  Danger  deferibed  by  you  in  coming  round  from  Blaclc- 
wall  into  the  Pool,  would  no:  be  removed? 

No;  very  little,  if  any. 

It  taking  a Quarter  of  an  Hour  in  getting  into  Mr.  Perry’s  Dock, 
explain  how  it  will  take  but  Five  Minutes  in  getting  into  the  propofed 
Bafon  ? 

In  the  firft  Place,  Mr.  Perry’s  Dock  having  but  One  Flood  Gate,  that 
can’t  be  opened  until  the  Water  is  very  high  in  the  Dock,  otherwife  the 
Ships  in  the  Dock  would  lay  on  the  Ground  and  be  inconvenienced — be- 
fides, I am  not  clear  that  the  Entrance  of  Mr.  Perry’s  Dock  is  fo  con- 
ftrudted  as  to  admit  the  greateft  Number  of  Ships  that  could  be  taken  in, 
in  a given  Time;  and  the  propofed  Entrance  into  the  Bafon  being  efpe- 
cially  intended. for  the  Entrance  of  Ships,  and  the  Bafon  as  a Receptacle 
in  palfing  towards  the  Canal,  as  foon  as  there  is  fufficient  Water  upon  the 
Sill  of  the  Gate  of  the  Bafon  on  a Flood  Tide,  Ships  could  enter  without 
any  Inconvenience  or  Lofs  of  Water  in  the  Canal,  there  being  a Lock 
between  the  Bafon  and  Canal — 1 underftand  Mr.  Perry’s  Dock  to  be 
conltrudled  for  the  largeft  Indiamen,  but  not  loaded. 

Is  the  Entrance  of  the  propofed  Bafon  to  be  wider  than  that  at  Mr. 
Perry's  Dock? 

1 can’t  exaftly  fay;  but  the  Difference  don’t  lay  in  the  Width,  but  in 
the  Convenience  of  the  one  being  a Bafon  fpecially  conftrotted  for  re- 
ceiving Ships  palling  to  the  Canal,  and  the  other  for  the  Convenience  of 
laying  Ships  only. 

Suppofing  Ships  coming  up  with  a ftrong  Wind  at  South  Weft,  can 
they  run  into  the  Bafon  without  letting  go  their  Anchor? 

With  a llrong  Wind  at  South  Weft  I think  Ships  might  go  in  without 
lettinggo  their  Anchors;  I mean  norbeingfuch  a Galeof  Wind  as  to  render 
it  difficult  to  manage  the  Ships;  and  in  all  Inffances  when  ic  blows  fuch  a 
Gale  that  the  Ships  cannot  be  managed,  they  will  have  the  fame  Prefer- 
vation  as  they  now  have  in  the  River — with  a ftrong  Gale  they  will  lay  ac 
Anchor  below  as  they  now  do. 

Suppofing  aEleet  of  Ships  coming  up  the  fame  Day,  can  they  get  in 
with  fuch  a Wind  ? 

Such  Proportion  of  them  as  the  Bafon  can  admit,  will,  and  the  Re- 
mainder would  be  much  better  accommodated  by  fo  many  having  gone 
into  the  Bafon.  • 
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Will  Thirty  Sail  of  Veffels,  with  fuch  a Wind,  get  into  the  Bafon  at 
One  Tide  ? 

I can’t  fay  exaftly  ; nor  do  I believe  that  it  frequently  happens  that 
Thirty  Sail  of  Merchantmen  come  up  at  the  fame  Tide  with  fuch  a 
ftrong  Wind. 

Would  not  Thirty  Ships  or  more,  with  fuch  a ftrong  Wind,  come  up 
to  their  Moorings  in  the  River  in  One  Tide? 

With  the  Impediments  there  now  are,  and  with  the  Number  of  Colliers 
and  Coafting  Veffels  navigating  the  River  at  the  fame  Time,  I am  of 
Opinion  they  could  not — I don’t  think  Half  the  Number. 

If  thofe  Colliers  and  Timber  Veffels  were  removed  out  of  the  River, 
could  fuch  a Number  then  get  up? 

Not  unlefs  they  were  removed  out  below  Woolwich — it  is  almoft  im- 
practicable, with  fuch  a ftrong  Wind,  for  a deep  laden  Merchant  Ship  of 
from  Three  to  Four  hundred  and  Fifty  Tons,  to  go  from  Woolwich  or 
below  it  to  her  Moorings  in  the  Pool  in  One  Tide. 

What  Time  will  it  cake  (the  Canal  being  Two  Miles  and  Three 
Quarters)  to  get  Ships  from  the  Bafon  into  the  Dock  ? 

Upon  a moderate  Calculation,  from  an  Hour  and  Half  to  Two  Hours 
towing  in  moderate  Weather — I have  feen  Ships  on  the  Continent  towed 
at  the  Rate  of  Two  Miles  an  Hour;  particularly  Ships  of  One  thoufand 
Tons,  I have  feen  towed  on  a Canal  from  Middleburg  down  to  the 
Ramekins  in  about  the  fame  Time. 

What  will  be  the  Expence  in  towing  a Ship  of  Four  hundred  Tons 
the  Diftance  mentioned? 

] have  not  made  any  Calculation,  but  I am  perfuaded  it  may  be  done 
with  great  F.afe  with  Three  Horfes  in  moderate  Weather — In  Holland  a 
Veffel  of  One  hundred  Tons  will  be  towed  by  One  Horfe. 

What  is  the  Draft  of  thofe  Veffels  in  Holland  ? 

They  are  flat  veffels,  and  do  not  draw  fo  much  Water  as  our  fmall 
Veffels  — our  Veffels  under  Sail  fail  fafter  than  their’s,  but  whether 
their’s  can  be  trad  as  fall  as  our’s  with  the  fame  Strength,  I can’t  fay. 

Whether,  if  the  Wind  blowing  ftrong  South  Weft,  will  it  be  pradicable 
for  Ships  to  get  up  the  Canal  ? 

I am  of  Opinion  that  with  fuch  Winds  as  loaded  Ships  can  generally 
navigate  fafely  the  upper  Part  of  the  River,  they  may  enter  the  Bafon 
and  Canal;  and  in  all  fuch  Weather  that  they  can  at  all  navigate 
upon  the  River  with  Safety,  they  may  be  trad  upon  the  Canal,  but 
•with  fome  additional  Strength  in  Proportion  to  the  Wind. 

In  Seafons  ofFroft  would  not  the  Foreign  Trade  labour  under  great 
Jnconveniencies,  in  not  being  able  to  pal's  the  Canal  and  get  to  the 
Dock  ? 

They  would  labour  under  no  greater  Inconveniencies  than  at  prefent — 
but  at  all  Times  when  the  Dock  was  not  frozen  over,  and  under  Appre- 
lienfion  of  Froft,  all  Ships  would  endeavour  to  get  Shelter  within  the 
Bafon,  Canal,  or  Dock,  to  avoid  much  greater  Danger  that  may  happen 
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to  the  Ships  by  remaining  in  the  River — in  no  Cafe  where  the  Froft 
happens  to  impede  the  Navigation  of  the  River,  but  that  there  is  conft- 
dcrable  Damage  done  to  the  Shipping. 

May  not  the  Navigation  of  the  Canal  be  (hut  with  the  Froft,  when 
that  of  the  River  is  open  ? 

I think  it  may,  but  that  can  very  feldom  happen. 

Can  Veflels  be  towed  on  the  Canal  in  a dark  Night  ? 

They  can  be  better  towed  on  the  Canal  in  a dark  Night  than  on  the 
River  Thames;  but  1 Ihould  fubmit  it  as  improper  to  tow  Ships  in  the 
Night  at  all. 

How  long  will  it  be  necefiary  to  keep  the  Drawbridges  over  the 
Canal  open,  to  admit  of  the  Number  of  Ships  you  have  mentioned  to 
pafs? 

I can’t  exadly  fay ; but  in  Holland,  where  ! have  frequently  been,  I 
have  obferved  Ships  and  Veflels  generally  pafs  the  Bridges  with  a very 
little  Delay;  and  I think  I might  venture  to  fay,  it  will  not  exceed 
Three  Minutes  each  Ship. 

Do  you  know  Shadwell  High  Street,  and  whether  it  is  not  a great 
Thoroughfare  ? 

It  is  a confiderable  Thoroughfare  to  and  from  Limehoufe  and  Black- 
wall. 

Does  not  tRe  Trade  of  Blackwall  and  Limehoufe  pafs  along  that 
Street  ? 

It  does  ; but  it  is  not  very  confiderable. 

What  is  the  Average  Length  of  the  Ships  from  Three  to  Five  hun- 
dred Tons,  intended  for  the  propofed  Dock  ? 

About  One  hundred  Feet. 

What  Space  is  neceflary  for  each  fuch  Ship  to  lay? 

I think  of  the  Defcription  of  Ships  that  are  likely  generally  to  fre- 
quent that  Dock,  One  hundred  Feet  Length  of  Space  of  Quay  is  fuffi- 
cient  for  each  Ship  to  difeharge. — On  Reconfideration  of  what  I ftated 
Ycfterday,  as  to  the  Number  of  Ships  that  might  unload  at  the  Quays 
at  One  Time,  I beg  leave,  to  obferve,  that  noc  fo  many  can  lay  as  I 
then  ftated. — 1 then  mentioned  about  One  Half,  or  One  hundred  and 
Seventy  might  difeharge  at  One  Time. — Now,  having  recurred  to  the 
Plan,  I do  not  think  that  more  than  from  Seventy-five  to  Eighty  Ships 
could  be  delivered  on  the  Quays  at  One  Time;  but  as  the  Cargoes  of 
many  Ships  coming  into  the  Dock,  might  very  eafily  be  delivered  over 
thofe  by  the  Side  of  the  Quay,  and  others  into  Lighters  in  the  Dock, 
ftill  nearly  the  fame  Number  as  1 fuft  menciuned  might  be  delivering 
at  once;  and  I am  ftill  of  the  lame  Opinion  .as  then,  that  the  Whole 
might  be  delivered  Twelve  Times  in  a Year. — But  I have  no  Idea, 
even  in  Time  of  War,  when  Fleets  arrive  together,  thac  there  would 
hardly  ever  be  nearly  the  Ntfnriber  ready  to  deliver,  which  might  be 
accommodated  along  the  Quays  in  the  Way  1 have  deferibed. — A Su- 
gar 
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gar  Ship  might  unload  at  the  Quays,  and  a Smyrna  or  Fruit  Ship  at  the 
fame  Time  over  it — this  is  frequently  done  at  the  legal  Quays  now. 

At  what  Quays  ? 

At  Frefh  Wharf. 

What  Tonnage  are  they  ? 

From  One  hundred  to  One  hundred  and  Fifty  YanS. 

Are  there  noc  already  Craft  and  other  Conveniencies  fufficient  at  pre- 
fent  in  the  River,  for  the  Delivering  to  the  Amount  of  One  hundred  Mer- 
chant Ships  daily  ? 

. Yes“E  think  there  are  in  the  Way  Ships 'are  delivered  at  ptefent,  but 
it  is  very  common  for  Ships  to  be  detained  for  Craft — I believe  there 
may  bt  even  Two  hundred  Ships  in  a State  to  deliver  at  One  Time,  I 
think  the  Whole  of  that  Number  might  be  delivered  in  a lefs  Time  on 
the  propofed  Plan  taking  place,  though  not  fo  many  {hall  be  delivering 
at  the  fame  Time. — Even  taking  Two  Years  preceding  the  War,  I ftace 
thac  each  Weft  India  Ship  took  on  the  Average  full  a Month  for  the  De- 
livery of  its  Cargo;  and  fince  the  War  a longer  Time. — Merchants  may 
keep  their  Rums  on  Board,  as  the  Law  now  {lands,  for  Thirty  Days, 
and  I believe  it  is  frequently  done  ; but  1 mean  the  Cargo  independent 
of  Rum,  and  on  which  there  is  no  Latitude  whatever. 

Ships  laying  in  the  Docks  fo  clofe  that  one  may  unload  over  the 
other,  in  cafe  of  Accident  by  Fire  will  it  not  very  much  increale  the 
Danger? 

I think  they  can  be  removed  much  eafier  than  in  the  River,  and  the 
Rifle  of  Fire  is  lefs — Veflels  delivering  over  one  another,  will  not  in  the 
lead  alter  the  Pofition  from  that  which  they  would  otherwile  be  in,  as 
they  mult  neceffarily  lay  along  Side  of  each  other  till  they  can  gee  Room 
at  the  Quays  to  unload. 

Might  not  the  Danger  of  Fire  to  Shipping  be  obviated,  by  preventing, 
or  regulating  the  Pradice  of  drawing  Samples  of  Rum  ? 

I certainly  think  it  might — the  Practice,  as  it  now  (lands,  is  attended 
with  great  Danger,  and  I have  often  wondered  that  more  Accidents  have 
not  happened. 

In  cafe  a Ship  or  Ships  in  the  inner  Tier  fhould  take  Fire,  by  what 
Means  are  they  to  be  warped  into  the  Middle  of  the  Dock,  as  to  prevent 
the  Fire  fpreading? 

I think  in  the  Event  of  a Ship  next  to  the  Quay  taking  Fire,  it  would 
not  be  the  Bufinels  to  remove  thac  Ship,  but  all  the  others  from  her, 
and  which  certainly  could  be  done  at  all  Times,  and  in  all  Cafes  with 
much  greater  Facility  than  in  the  open  River,  even  independent  of  the 
additional  Rifle  of  Ships  being  a-ground  at  Low  Tide  in  the  open 
River. 

What  is  the  Average  Breadth  of  a Veffel  of  Four  hundred  Tons? 

About  Thirty  Feet. 

E Suppofing 
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Suppofing  Three  hundred  and  Forty  Veffirls-  irt  the  Dock,  in  whatr 
Way  do  you  imagine  they  Ihould  be  diftributed  ? 

As  many  firft  as  could  lay  conveniently  by  the  Side  of  the  Quay,, 
which  I fuppofe  about  Eighty,  and  the  others  on  the  Outfide  of  them, 
which  in  that  Cafe  will  make  about  Four  in  each  Tier. — I am  to  obferve, 
that  I have  no  Idea  of  Veffels  to  fo  great  a Number  of  Four  hundred 
Tons  will  ever  be  in  Dock  at  Ode  Time,  or  that  the  Average  Ton- 
nage will  exceed  Two  hundred  and  Fifty  Tons — the  Breadth  of  a Ship 
of  Two  hundred  and  Fifty  Tons  is  about  Twenty-five  Feet,  and  the 
Length'  about  Eighty  Feet. 

Do  you  mean  chat  fuch  Ships’’  will  only  take  Eighty  Feet  in  Length  of 
Water?  . .. 

They  will  take  foRiething  more  for  their  Station — in  all  about  Ninety* 
Feet. 

WKat'Space  of  Water  will  there  be  left? 

I can’t  fay — the  Queftion  will  be  anl'wered  by  the  Engineer  on  Mea- 
furement. 

Suppofing  Warehoufes  built  clofe  to  the  Quays,  and  a Ship  taking 
Fire,  whether  the  immediate  Gonfequence  would  not  be  that  the  Ware- 
Tioules  would  take  Fire  like  wife  ? 

1 Ihould  fuppofe  there  muft  be  fufficient  Space  left  between  the  Water 
and  the  Warehoufes  to  prevent  any  Thing  of  that  Kind  happening — in 
faft,  I fhould  confider  a Fifty  or  Sixty  Foot  Space  of  Quay  independently 
neceffary  for  conducing  the  Bufinefs  to  be  done  upon  it. 

Admitting  the  Canal  and  Dock  to  be  froze,  were  a Fire  to  happen, 
would  it  not  endanger  all  the  Ships  in  the  Dock  and  the  Ware- 
houfes ? 

No,  I don’tthinkitwould — it  hardly  couldfohappen  that  the  whole  Canal 
could  be  froze  to  the  whole  Depth,  and  Water  might  be  had  by  breaking 
the  Ice;  and  I am  of  Opinion  that  Ships  might  be  removed,  unlefs  the 
Froft  was  fo  fevere  that  the  Ice  could  not  be  broke  with  Facility. 

What  has  been  the  greateft  Number  of  Shipping  in  the  River  at  any 
One  Time  during  the  laft  Five  Years  ? 

About  One  thoufand  Three  hundred,  including  Coafters  and  Col- 
liers. 

Where  could  the  Colliers  be  removed  to  ? 

I know  no  Situation,  in  my  Opinion,  where  the  Colliers  could  more 
conveniently  lay  than  where  they  do  for  the  Convenience  of  the  Confump- 
tion  of  the  Town,  and  for  the  Convenience  of  their  own  Trade. 

If  they  were  removed  down  lower,  would  not  the  Expence  and  Delay 
be  materially  increafed  ? 

I think  it  would,  in  Ratio  to  the  Diftance. 

Suppofing  a Ballaft  Quay  to  be  erefted,  and  the  Colliers  to  drop  down 
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immediately  to  take  in  their  Ballaft,  would  it  not  accommodate  the  Trade 
on  the  River  ? 

I think  it  would  not;  and  it  would  delay  the  Colliers. 

Would  it  not,  in  fome  Inftances,  be  in  the  Power  of  the  Colliers  to 
bear  the  Expence  of  the  Dock  Dues,  withouc  Difadvantage  to  their 
Trade  ? 

I think  it' would,  in  fome  Inftances,  be  an  Advantage  to  them,  particu- 
larly in  the  Winter  Seafon,  and  a great  Convenience  to  the  Town. 

What  Advantage  would  accrue  to  the  Colliers  in  removing  the  Mer- 
chant Ships  to  Stations  in  the  Docks  ? 

They  woujd  be  benefited  by  giving  them  more  Room,  and  in  that  par- 
ticular Part  of  the  River  beft  fuited  to  Colliers;  and  alfo  the  greater  Faci- 
lity of  navigating  the  River. 

Whether  the  Coal  Craft  and  Timber  Craft  do  form  the  greater  Part  of 
the  lighter  Craft  in  the  River  ? 

They  certainly  do. 

Do  you  not  confider  One  of  the  greateft  Impediments  in  the  River,  to 
proceed  from  the  immenfe  Fleets  of  Lighters  floating  up  and  down  the 
River  with  Coals,  Timber,  and  other  Merchandize  ? 

It  does  now,  in  Part,  proceed  from  that  Caufe,  but  there  is  not  fuffi- 
cient  Room  for  the  Ships  and  Crafc  to  navigate  on  the  River.— 1 beg 
Leave  to  add,  that  it  is  not  merely  that  the  Number  of  our  Ships  are  very 
much  increased,  but  their  Tonnage  likewife. 

If  the  Coal  Ships  were  removed  lower  down  the  River,  would  not  the 
Coal  Lighters  impede  the  Navigation  of  the  River  more  than  they  do  at 
prefent,  particularly  at  Cuckold's  Point  and  Pitcher’s  Point,  where  the 
Danger  to  Ships  is  the  greateft  ? 

In  proportiori  to  the  Diftance  they  certainly  would,  and  particularly  at 
Pitcher’s  Point. 

If  the  Timber  Ships  were  to  be  difeharged  in  Docks  lower  down, 
would  it  not  ftill  be  neceflary  to  float  the  Timber  along  the  River  to  the 
Places  for  which  they  are  deftined  ? 

Yes. 

In  the  Cafe  of  fo  ftrong  a Wind  as  to  prevent  a large  Part  of  a Home- 
ward-bound Fleet  entering  the  Bafon  and  Canal  at  any  One  Tide,  might 
they  not  anchor  below  Blackwall  till  a fecond  Opportunity,  and  by  go- 
ing into  the  Bafon  and  Canal  afterwards,  ftill  difeharge  their  Cargoes 
fooner  than  they  could  by  proceeding  to  their  Stations  in  the  River  as  at 
prefent  ? 

They  certainly  might — but  the  beft  Anchorage  for  Ships  to  lay  is  op- 
pofite,  or  rather  above,  Blackwall ; and  they  could  with  equal  Conve- 
nience, or  better  than  anchoring  below  it,  move  into  the  Canjl  when 
the  Weather  became  more  moderate,  and  certainly  the  Facility  of  deli- 
vering the  fame. 

Is 
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Is  not  the  Danger  in  the  River  in  Times  of  Froft  confiderable,  from  the 
floating  of  Ice  up  and  down  with  the  Tide? 

Very  great;  and  in  all  fevere  Frofi:  a great  Deal  of  Damage  is  done  to  the 
Shipping. 

Would  that  Evil  exift  in  the  Dock  or  Canal? 

Certainly  not. 

Are  you  not  a confiderable  Proprietor  of  the  Line  of  this  Canal  ? 

I am  not;  but  am  a Subfcriber  to  the  Scheme,  for  no  other  Objeft  but 
for  Improvement,  and  as  a Ship  Owner. 


Withdrew. 


Lun*t 
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Lunte,  21°  die  Martii,  1796. 


Captain  JAMES  HUDDART,  an  Eider  Brother  of  the 
Trinity  Houfe,  called  in,  and  examined. 

HOW  long  have  you  been  acquainted  with  the  River  Thames? 

From 'the  Year  ,1773. 

Has  any  regular  Survey  been  taken  of  the  River? 

I found  in  the  Trinity  Houfe  a Chare  of  the  Soundings  of  the  River 
taken  in  the  Year  1758!  and  upon  being  required  to  take  another  Survey 
in  June  1794.  ic  was  done,  a Copy  of  .which  I beg  Leave  to  produce  to 
,the  Committee. 

[The-faid  Chart  was  delivered  in,  and  is  annexed  in  the  Appendix,] 

— The  Black  deferibes  the  Survey  of  1758,  and  the  Red  that  of  1794' — 
•that  of  1794  was  taken  by  myfelf  and  other  Gentlemen;  and  from  which 
Survey  the  Report  of  the  Trinity  Houfe  to  the  Meeting  of  Merchants  was 
taken— In  order  to  afeertain  the  true  Situation  of  the  Tides  I had  Three 
Staves  erefted.  One  at  Blackwall,  another  at  Limehoufe,  and  a Third  at  the 
prefent  legal  Quays,  with  People  appointed  to  attend  each  during  One 
of  the  Revolutions  of  the  Moon,  or  from  the  10th  of  May  to  the  8th  of 
June— the  Soundings  in  Red  are  reduced  to  the  loweft  Ebb  Tide  that 
happened  between  that  Interval — We  found  chat  the  Rife  of  Tides  at 
Blackwall,  exceeded  thofe  at  the  legal  Quays  in  the  River  from  Eight  to 
Sixteen  Inches,  and  thofe  at  Limehoufe  from  Six  to  Eight  Incites. 

Have  you  compared  the  Chart  you  delivered  in  with  the  Original  in  the 
Trinity  Houfe  ? 

Yes,  and  believe  it  to  be  a true  Copy. 

Have  you  compared  the  different  Depths  of  the  River  in  the  different 
Stages  of  the  Tide  as  afeertained  in  1758  and  1794? 

1 have  not  had  an  Opportunity  of  afeertaining  any  other  Proof  of  the 
Correftnefs  of  thofe  of  1758,  than  from  thfe  Chart  produced  to  the  Tri- 
nity Houfe;  but  thofe  of  1794,  deferibed  in  Red,  I was  in  the  Boat  at 
taking  them;  and  the  Hour  and  Minute  of  dropping  the  Lead  was  taken 
and  reduced  by  the  Staves,  where  Time  was  kept  alfo  to  the  loweft  Tide 
between  the  iath  of  May  and  the  8 th  of  June. 

Do  you  recolleft  ever  hearing  that  Embankments  on  the  River  have 
altered  the  Rife  of  Tides  ? 

Not  on  the  River  Thames,  but  in  other  Situations  I have  known  it. 

Whether  by  Embankments,  or  other  fuppofed  Improvements  on  the 
F Sides 
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Sides  of  the  Thames,  aProgrefsof  the  Tides  up  the  River  have  been  at 
any  Time  ftopt  or  altered  ? 

They  have  been  altered;  for  the  Quantity  of  Water  will  be  leflened 
according  to  the  Increafe  of  the  Current  which  fuch  Embankments  oc- 
cafioned — the  Velocity  of  the  Current  fliers  the  Inclination  of  the  Sur- 
face, which  therefore  can’t  be fo  high  above  the  Embankments. 

Is  there  as  great  Depth  of  Water  now  between  the  Tower  and  London 
Bridge,  as  when  you  firft  knew  the  River? 

1 can’c  fay. 

Have  you  feen  the  Docks  at  Liverpool  and  Hull  ? 

I have,  both.  . 

How  many  Ships  will  the  Liverpool  Dock  hold  ? 

1 can’t  fay;  but  the  Dock  at  Hull  confifts  of  an  Area  of  Ten  Acres, 
and  has  had  in  it  at  One  Time  One  hundred  and  Thirty  Ships,  as  I was 
informed  when  on  a Survey  of  that  Dock — the  Dock  was  too  crouded' 
for  effectually  doing  Bulinefs,  and  the  Prevention  of  Fire. 

What  are  the  Regulations  in  thofe  Docks  refpcCting  Fire7 

I can’t  particularly  fay — I know  there  are  fome. 

Have  you  ever  known  Inltances  of  Fire,  at  either  of  thofe  Docks  ? 

I neve{-  did— -nor  ever  heard  of  any. 

Do  the  Liverpool  Docks  lay  clofe  to  the  River  Merfey  ? 

Not  very  clofe — they  have  a great  Rife  of  Tide  at  Liverpool,  and 
there  is  a Strand  at  the  Entrance  of  the  Docks  next  the  River — they  lay 
open  to  the  Weft. 

Is  there  any  Intervention  of  Dwelling  Houfes  or  other  Buildings,  except 
Warehoufes  ? 

The  Two  laft  Docks  have  few  Houfes  except  Warehoufes — the  old 
Docks  are  almoft  furrounded  with  Buildings. 

For  what  Reafons  do  you  fuppofe  that  "One  hundred  and  Thirty 
Ships  at  Hull  were  fo  crouded  as  to  impede  Bufinefs  and  rifk  Fire  ? 

That  there  was  not  fufficient  Room  left  in  the  Dock  for  moving  the 
Ships  and  Craft. — The  Area  required  by  Veffels  which  generally  frequent 
rhoie  Docks,  may  be  eftimated  ac  Three  thoufand  Feet — the  Area  of  Feet 
in  an  Acre  being  Forty-three  thoufand  Five  hundred  and  Sixty,  would 
produce  Fourteen  Ships  to  an  Acre,  and  that  is  only  One  lefs  in  Fourteen 
than  was  in  it  at  that  Time. — I never  reckon  upon  more  than  Eight  or 
Nine  to  an  Acre,  leaving  fufficient  Robm  for  tranfporting  the  Ships  to 
and  from  their  Entrance,  and  for  Craft  to  receive  their  Cargoes. 

Do  the  Ships  difeharge  immediately  upon  the  Quays  at  Hull  ? 

The  High  Duty  Goods  and  valuable  Goods  generally  do — Numbers  of 
other  Ships  likewife  difeharge  their  Cargoes  into  Craft. 

Can  you  ftate  how  many  Ships  can  be  difeharging  at  the  fame  Time 
upon  the  Quays  ? 

I can’t  precifely  fay,  but  there  is  more  Quay  Room  at  Hull  than  they 
have  Occafion  to  ufe. 

What 
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What  are  the  Size  of  the  Ships  that  frequent  Hull? 

Of  all  Dimenfions  under  Five  hundred  Tons. 

What  do  you  conceive  the  Medium  Tonnage  of  the  Coafting  Veflels 
and  Short  Traders,  and  their  Average  Draught  of  Water  when  loaded  ? 

I can’t  fay.  precifely — but-  fuppofe  the  Tonnage  about  One  hundred 
and  Forty  regiftered — and  Twelve  or  Thirteen  Feet  Draught  of  Water. 

What  is  the  Difference  between  Half  Tide  and  Low  Water  ? 

The  full  Rife  of  Spring  Tide  is  Twenty  Feet  ac  Blackwall,  that  is, 
wherein,  the  Chard,  is  Nine  Feec  at  Low  Water,  Nineteen  at  Half  Tide, 
and  Twenty-nine  at  Full  Tide. — Neap  Tide  the  Rife  is  Six  Feec  Seven 
Inches  aboVe  the  Half  Tide, -and  makes  Twenty-five  Feet  Seven  Inches 
where  theie  is  Nine  Feet  upon  the  Chart. 

What  Regulation,  in  the  Difpofition  of  the  Shipping,  had  the  Trinity 
Houfe  in.  View  when  they  made  their  Report  ? 

I believe  it  was,  that  an  Account  of  the  different  Moorings  fliould  be 
taken,  and  that  the  Number  of  Ships  /haul'd  be  ordered  under  the  Charge 
of  Harbour  Mafters  or  others,  that  fhould  prevent  an  Excefs  in  any  of 
the  Moorings  to  impede  the  Navigation  of  the  River. 

Do  you  conceive  that  Ships  fo  conftrufted  as  thofe  in  the  Foreign 
Trade  generally  are,  can  fafely  go  higher  up  the  River,  or  take  their 
Moorings,  but  where  there  is  fufficient  Water  for  them  at  Low  Water  ? 

I believe  nor,  except  where  they  have  an  Opportunity  to  get  a proper 
Birth. — Irifh  Traders  and  Coafters  may  bear,  in  a certain  Degree,  taking 
the  Ground  at  their  Moorings,  if  not  too  fharp  built,  but  large  Veflels 
will  not. 

To  what  Defcription  of  Ships  is  the  Allufion  made  in  the  Report  of 
the  Trinity  Houfe,  where  it  is  propofed  that  Two  or  Three  hundred  of 
large  Ships  be  removed  into  Dock  ? 

According  to  my  Idea,  the  Ships  alluded  to  may  be  from  One  hundred 
and  Fifty  Tons  upwards. 

Do  you  know  the  general  Size  of  Colliers  that  frequent  the  River  ? 

I can’t  particularly  fay ; but  they  are  almoft  of  all  Sizes. 

Can  you  fpcak  generally  as  to  the  Number  of  Colliers  in  the  River  at 
One  Time  ? 

I cannot. 

Can  you  ftate,  that  if  another  Place  was  provided  for  the  Colliers 
and  the  Eaft:  Country  Ships,  whether  the  Navigation  of  the  River  be- 
tween Limehoufe  and  London  Bridge  would  not  be  fufficiently  relieved 
thereby  ? 

It  would  certainly  be  much  relieved;  but  the  Navigation  for  large 
Ships  might  ftill  be  too  much  interrupted. 

If  the  Colliers,  Eaft  Country  Ships,  or  any  other  Defcription  of  large 
Ships  were  accommodated  out  of  the  River  below  the  Pool,  would  it 
afford  the  fame  Accommodation  to  the  Navigation  of  the  River  as  the 
propofed  Docks  in  Wapping,  with  the  Canal  to  it  from  Blackwall? 

Ic  is  my  Opinion  that  it  would  not. 

For 
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:For  what  Reafons  ? 

In  the  firft  place,  if  the  Colliers  were  accommodated  in  Dodks  below 
‘Limehoufe,  the  Craft  that  are  ordered  down  to  receive. their  Cargoes, 
would  arrive  at  the  Dock  Gates  at  the  latter  Part  of  the  Tide,  and  not  be 
able  to  enter  till  High  Water,  and  when  loaded  could  only  enter  the 
River  again  at  High  Water,  when  they  would  have  the  Ebb  Tide  com- 
ing down  againft  them— be'fides,  they  could  not  load  them  with  fo  heavy 
a Cargo  as  they  now  do  with  Safety,  on  Account  of  ftrong  Winds  making 
more  Sea  in  the  Reach  below  Limehoufe,  than  from  the  Pool  upwards — 
If  loaded  in  the  Pool,  the  Craft  might  in  general  be  up  in  Half  the  Time 
— The  Cargoes  of  Coal,  and  fuch  Commodities  as  can  be  tliot  over  a 
Ship’s  Side  into  a Lighter,  are  delivered  with  the  greateft  Difpatch  in 
that  Manner,  and  therefore  the.  fitted  Place  for  them  is  in  the  Pool-- 
The  Raft -or.  Timber  Ships  will  be  liable  to  fome  Inconvenience,  from 
the  Rafts  not  being  out  of  Dock  till  the  Tide  of  Flood  is  near  fpent, 
and  the  River  not  all  cleared  of  Craft  and  Timber  for  the  Paflage — 
refpefling  Foreign  Goods  or  High  Duty  Goods,  the  Trade  will  be  fub- 
jeft  to  very  great  Inconvenience,  from  being  tranlhipped  by  Lighters  to 
the  legal  Quays — there  is  in  general  fome  Damage  done  to  the  Goods, 
and  from  Detention  may  probably  lay  feveral'  Nights  in  the  Craft,  and 
are  liable  to  Plunderage  to  the  Detriment  of  the  Public  and  the  Revenue 
— but  as  far  as  relates  to  the  merely  clearing  the  Navigation  for  the 
•remaining  Ships, -a  Dock  below  would  have  the  fame  Effedt  as  one 
■above. 

If  the  High  Duty  Goods  were  put  into  fecure  and  Deck  Craft,  would 
the  Inconveniences  Rated  to  Commerce,  exifl  ? 

I believe  it  would  in  fome  Degree — the  Eaft  India  Company’s  Hoys 
are  examined  by  tht  Officers  of  the  Ships } the  Bulk  Heads,  Scuttles, 
•and  every  Part  that  can  be  fnfpedted — When  the  Craft  is  loaded,  the 
Hatches  are  fealed  over  and  locked,  and  a Midlhipman  fenc  up  with  the 
Keys  ; yet  Plunderage  in  thofe  Craft  have  been  very  frequently  commit- 
ted— I have  myfelf  found  a Deficiency  of  Nine  and  a Half  per  Cent,  on 
Caflia  Buds,  in  the  Delivery  between  the  Ship  and  what  was  accounted 
for  to  me  at  the  Warehoufe ; and  «he  Copper  fent  down  in  thofe  Craft, 
has  frequently  been  plundered  between  the  Wharf  and  Ship. 

Would  it  relieve  the  Navigation,  if  the  Colliers  were  removed  lower 
down,  to  take  in  their  Ballaft  at  Quays  eredled  for  that  Purpofe  ? 

A Ship  is  very  unhandy  going  down  the  River  without  Ballaft. — I 
don’t  thirtk  it  would  relieve  the  Navigation,  except  .in  particular 
•Cafes. 

What  do  you  fuppofe  would  be  the  probable  EfFedl  of  the  Docks  and 
Canal,  upon  the  Tides  and  Depths  of  Water  upon  the  Thames  round  the 
Iflc  of  Dogs'? 

I fhould  conceive  it  infenfible  in  Effect,  as  the  Docks  are  intended  to 
•be  kept  up  to  one  common  Level. as. much  as  poffible. 

Withdrew. 

Mr.. 
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Mr.  DANIEL  ALEXANDER,  a Surveyor,  called  in,  and 
examined. 

Have  you  made  any  Survey  of  the  Pra&icability  of  making  Docks, 
•Cuts,  or  Canals  for  the  Port  of  London  ? 

•I  have. 

State  your  Opinion  of  the  Situation  and  Practicability  of  thofe  intended 
at  Wapping  ? 

The  intended  Docks  at  Wapping  are  propofed  to  extend  from  Night- 
ingale Lane  to  New  Gravel  Lane  ; almoft  the  Whole  of  which  Plot  is 
from  Four  to  Eight  Feet  bel^w  the  High  Water  Mark,  and  the  general 
Average  of  the  whole  Surface  is  Five  Feet  and  a Half  as  the  Ground  now 
is. — Thus  there  is  a Facility  in  flooding  t*he  propofed  Docks,  and  the 
Expence  will  be  proportionately  final  1. 

What  Depth  of  Water  is  it  propofed  to  make  in  the  Docks  ? 

Twenty-two  Feet  in  the  Dock,  and  on  the  Sill  of  the  Entrance  Gate 
Twenty-fix  Feet  from  the  High  Water  Mark — the  Excavation  of  the 
Earth  upon  an  Average  Sixteen  Feet. 

Whatis  the  propofed  Depth  of  the  Canal? 

The  fame  as  die  Dock,  Twenty-two  Feet;  and  the  Width  of  the  Canal 
Seventy  Feet  at  the  Bottom,  and  One  hundred  and  Forty  Feet  at  the 
Water  Surface. 

What  will  be  the  Width  of  the  Entrance  from  the  River  ? 

That  at  Blackwall  and  Bell  Dock  will  be  the  fame  Width,  viz.  Forty- 
fix  Feet. 

How  many  Acres  are  propofed  for  the  Docks? 

The  total  Area  of  Water,  including  the  Bafon,  but  not  the  Canal,  will 
be  Thirty-nine  Acres — the  principal  Dock  Twenty-five  Acres  of  Water; 
the  Second  Dock  Ten  Acres  and  a Half;  and  the  Bafon,  or  Entrance 
Dock,  at  Bell  Dock,  Three  Acres  and  a Half — this  is  exclufive  of  the 
Area  of  Water  intended  for  a Lighter  Dock,  which,  I believe,  to  be 
■from  One  and  a Half  to  Two  Acres. 

What  is  the  Number  of  Acres  in  the  Canal  ? 

Somewhat  more  than  Forty. 

What  is  the  mean  Heighth  of  the  Ground  of  the  Canal  ? 

Beginning  from  New  Gravel  Lane,  there  is  a natural  Rife  in  the  Land 
for  about  One  hundred  and  Fifty  Yards — this  is  upon  a Medium  Twenty- 
three  Feet  above  the  High  Tide — from  thence  to  the  Bromley  Cut  from 
the  River  Lea,  the  Average  is  from  Fourteen  to  Sixteen  Feet  above  the 
liigheft  Tide — from  the  Bromley  Cut  to  Poplar,  the  Average  is  about 
Four  Feet  above  the  Spring  Tide  Mark  ; and  the  Remainder  of  the 
Length  to  Blackwall  (which  I apprehend  to  be  about  One  Third  of 
the  Whole)  is  from  Ten  to  Twelve  Feet  below  the  High  Water 
Mark. 

G What 
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What  will  be  the  Difference  between  the  Level  of  the  Sill  and  the 
Bed  of  the  River  ? 

The  Sill  will  be  about  Nine  Feet  above  the  Bed  of  the  River  at  the 
lowed  Part — there  may  be  a Foot  Difference  at  Blackwall. — The  Sill  will 
he  Six  Feet  below  the  Surface  of  the  Water  at  Low  Water  at  Spring 
Tide. 

Don’t  you  think  that  the  Entrance  will  be  liable  to  be  choakcd  up  by 
the  Silt  being  brought  there  by  the  Tide? 

I think  that  Silt  will  be  depofited  there  by  flow  Degrees,  becaufe  the 
condant  running  of  the  Water  from  the  Entrance  Locks  would  greatly 
remove  it,  and  that  if  a Quantity  had  accumulated  it  would  be  eafily  re- 
moved by  the  Trinity  Lighters. 

Have  you  furveved  the  Houfes  to  be  taken  down  ? 

Yes. 

What  are  the  Number  to  be  pulled  down,  in  order  to  effedt  the  pro- 
pored  Plan  of  Docks,  &c.  ? 

For  the  Docks,  the  Number  neceffary  to  be  puFchafed  (for  it  will  not 
be  neceffary  to  pull  down  the  Whole)  is  One.  thoufand  Four  hundred  and 
Thirty,  of  which  about  Six  hundred  are  what  we  term  Tenements,  inha- 
bited either  by  Weekly  Tenants,  or  by  fuch  as  do  not  pay  above  Six 
or  Seven  Pounds  a Year  Rent. — It  will  be  neceffary  to  pull  down  for 
the  Docks  about  Eight  hundred  Houfes — the  State  of  thefe  Eight  hun- 
dred are  almoft  without  Exception  old  Houfes,  One  hundred  and  Eighty- 
nine  of  them  are  now  falling  down — fome  are  new. — For  the  Canal,  One 
hundred  and  Ten  Houfes-^-The  Value  included  in  theEftimate  prefented 
to  the  Houfo  with  the  Petition  of  the  Merchants. 

[The  Witnefs  delivered  in  to  the  Committee  a Paper,  intituled, 
“ Total  Abftraft  of  the  Statement  of  the  Conditions  of  the  Pre- 
<c  miffes  propofed  for  the  London  Docks.”] 

The  faid  Paper  was  read,  and  is  annexed  in  the  Appendix  (C.) 

Are  the  One  hundred  and  Eighty-nine  Houfes  inhabited? 

Yes. 

Will  there  not  be  a great  Part  infulated  by  the  Cut  ? 

Yes. 

What  Trades  are  carried  on  in  that  Part  to  be  infulated  ? 

With  very  few  Exceptions,  all  the  Trades  carried  on  within  that  Spot 
apply  or  relate  to  Shipping. 

Specify  the  Trades? 

Blackfmiths,  Mad  Makers,  Ship ? Chandlers,  Carcafe  Butchers,  for 
Purpofes  of  Shipping,  Pilots,  Mites,  Ship  Joiners,  and  other  Cfafles — 
I know  of  no  other  to  any  confiderable  Extent. 

Is  not  Virginia  Street  a principal  Avenue  u>  Well  Clofe  Square,  and 
Whitechapel  from  Wapping  ? 

It  is  an  Avenue  of  that  Nature  for  Foot  Paffengers ; but  almoft  all 
the  Cartage  goes  up  Nightingale  Lane. 

By 
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By  Virginia  Street  being  deftroyed,  how  much,  will  Foot  Paffengers 
be  obliged  to  go  round? 

About  Two  Minutes  Walk — about  Six  hundred  Feet,' 

In  what  Way  did  you  v.alue  the  Houfes? 

They  were  valued,  combining  all  -the  feveral  Interfcftfo  and  allow- 
ing for  each — The  general  Valuations  were  from  Twenty-five  Years 
Purchafe  downwards. 

How  many  have  been  agreed  for  at  this  Time  ? 

I know  of  none. 

What  Part  of  the  Ground,  within  the  Limits  of  the  propol'ed  Flan, 
are  without  Houfes  upon  it  ? 

It  is  impoflible  to  fay  correctly,  but  a vaft  Proportion ' of  it  is  un- 
covered— I (hould  fuppofe  Three  Fourths — Part  of  it  Gardens,  Mea- 
dows, Waftes,  and  about  Eight  Acres  fo  low  as  generally  to  be  covered 
with  Water. 

At  what  Rate  per  Acre  did  you  rate  the  uncovered  Land? 

In  the  Line  of  the  Canal  about  Six  Pounds  per  Acre,  Annual 
Value. 

What  Number  of  Inhabitants  arc  contained  in  the  Houfes  to  be  taken 
down  ? 

1 never  heard. 

What  is  the  Rental  of  the  Whole  Number  of  I-Ioufes  to  be  purchafed? 

I don’t  know  the  Whole,  nor  the  Rental  of  the  Land — they  are  kept 
in  Accounts  applicable  to  each  Cafe  5 but  no  general  Account  has  been 
taken. 

Withdrew. 


Mr.  JOHN  RENNIE,  an  Engineer,  called  in,  and  examined. 

Have  you  made  a Survey  of  the  Fra&icabilicy  of  making  Dodks,  Ba- 
tons, Cuts,  and  Canals,  for  the  Port  of  London? 

I have,  and  am  of  Opinion  they  are  perfectly  pra&icable. 

Have  you  made  an  Eftimate  of  the  Expence  of  making  Docks,  Batons, 
Cuts,  and  Canals  ? 

I have  delivered  in  an  Eftimate,  annexed  to  the  original  Petition, 
amounting  to  £.  708,259,  ia  s. 

In  what  Manner  are  the  Ships  to  be  placed  in  the  Baton  and  Docks, 
and  in  what  Manner  are  they  to  unload  ? 

The  Batons  are  only  meant  as  Entrances  for  Ships  into  and  out  of  the 
Docks  and  Canal,  and  will  be  always  open  to  the  Tide,  as  long  as  from 
the  State  of  the  Tide  they  can  enter— the  Water  in  the  Docks  and  Ca- 
nal is  meant  to  be  kept  as  near  to  the  Level  of  High  Water  Spring 
Tide  as  may  be — in  thefe  Docks  the  Veflels  are  to  load  and  unload — the 
Two  great  Docks  in  Wapping  contain  about  Thirty-five  Acres,  and 
there  will  be  fufficicnr  Room  along  the  Quays  to  lay  about  Seventy  Vef- 
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/els  of  about  from  Three  to  Four  hundred  Tons — reckoning  Veflels  of 
Three  hundred  and  Fifty  Tons, -at  about  One  hundred  and  Five  or  One 
hundred  and  Six  Feet  in  Length — in  making  my  Calculation  for  the 
Number  of  Veflels  laying  along-fide  the  Quay,  I have  allowed  One  hun- 
dred and  Twenty  Feet,  of  which  about  Fifteen  or  Sixteen  Feet  for  the 
Bowfprit — I apprehend  Two  Tiers,  or  One  hundred  and  Forty  Veflels, 
may  unload  at  One  Time  conveniently — I imagine  nearly  Two  hundred 
Veflels  befides  thefe,  may  lay  partly  along-fide  thefe,  and  partly  in  other 
Places  of  the  Dock,  in  Tiers — I have  obferved  in  the  King’s  Dock  at 
Liverpool,  at  the  Rate  of  about  Seventeen  Ships  an  Acre,  but  thefe  were 
too  crouded— I apprehend  Eight  or  Ten  Veflels  per  Acre  might  lay 
conveniently. 

Withdrew. 


"Mcwth, 
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Martis,  22°  die  Martii,  1796. 


Mr.  RENNIE  again  called  in,  and  examined. 


[The  Witnefs  produced  a Plan  of  the  intended  Docks,  with  the 
Manner  of  diftributing  the  Shipping  therein,  which  Plan  is  an- 
nexed in  the  Appendix.] 


DO  vou  know  whether  the  Dock  is  intended  to  be  furrounded  with 
Walls? 

I underftand  fo — at  Liverpool  the  Docks  are  not  furrounded  by 
Walls. 


What  Precautions  do  you  think  may  be  taken  to  prevent  Fire  among 
the  Vefiels  in  the  Dock  ? 

No  Fire  Ihould  be  allowed  on  board  the  Vefiels— nor  boiling  of  Pitch, 
nor  ufing  any  other  combuftible  Matter — Lights  put  out  at  proper  Times, 
&c. — It  has  often  occurred  to  me,  that  the  Expence  of  unloading  the 
Ships  might  be  confiderably  lefiened,  if  the  Cranes  were  to  be  worked 
by  Steam  Engines — thefe  Engines  might  have  attached  to  them  proper 
Machines  for  extinguifhing  Fire,  and,  fliould  a Fire  take  place,  might 
•be  inftantly  applied  to  the  Part  where  the  Fire  was  burning — there  might 
be  befides  Floating  Engines  in  the  Docks  to  affift  thofeon  the  Quays — 
and,  from  the  combined  Effects  of  thefe,  I have  no  Doubt  but  that  any 
Fire  might  be  extinguifhed  ; the  more  efpecially,  as  there  will  be  Room 
in  the  Dock  to  fhift  the  Vcffels  from  where  the  Fire  has  taken 
place. 

How  many  Ships  will  be  able  to  enter  the  Baffin  at  Blackwall  at  any 
One  Tide  ? 

I Ihould  apprehend  about  Twenty  or  Thirty  there;  and  the  fame 
Number  at  Bell  Dock. 

Do  you  not  conceive  that  the  Interfeftion  of  the  Blackwall  Cur  with 
the  Bromley  Cut  practicable  with  little  Injury,  and  that  it  might  prove 
beneficial  to  the  River  Lea  Trult? 

I conceive  it  perfectly  practicable,  and  will  prove  very  beneficial  to 
the  River  Lea  Trult — it  frequently  happens  from  the  bad  Repair  in  which 
both  the  Locks  and  Cut  are  kept,  that  fo  much  Water  drains  out  of  the 
Cut  between  Tides,  there  is  not  fufficienc  left  for  them  to  navigate  be- 
fore the  Tide  returns  ; and  as  it  is  propofecl  by  the  Subl'cribers  to  the 
London  Docks  to  keep  thefe  Locks  in  complete  Repair,  the  Leakage 
will  be  nearly  prevented;  and  as  their  Cut  will  be  on  .the  fame  Level 
with  the  Canal  and  Docks,  there  will  always  be  a Sufficiency  of  Water  for 
them  to  navigate. 

Have  you  not,  at  the  -Inftance  of  a Committee  of  Merchants,  attended 
H a Deputation 
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a Deputation  of  the  River  Lea  Truft  upon  the  Spot,  to  fatisfy  them  on 
this  Subjeft  ? 

I did  attend  at  fitch  a Meeting,  at  which  Mr.  Jcffop,  as  their  Engi- 
neer, was  prefent,  £jid  he  was  perfectly  fatisfied. 

How  many  Drawbridges  are  intended  to  be  made  over  the  Canal  ? 

Six  or  Seven  are  propofed  j but  I am  of  Opinion  that  One  or  Two  of 
them  might  be  faved. 

What  are  the  bed:  Accommodations  to  fecure  to  the  Public  a Pafi'age 
over  the  Cut  from  Bladcwall,  and  paiticularly  the  great  leading  Tho- 
roughfares to  London  ? 

1 propofe  at  each  of  the  great  leading  Thoroughfares,  double  Draw- 
bridges (hall  be  placed  at -fuch  a Diftance  from  each  other,  that  while 
one  is  open  the  other  fhall  be  Ihut;  and  I fhould  eftimate  the  necell'.try 
Diftance  at  about  Two  hundred  Feet. — If  a Ship  moves  at  the  Rate  of 
One  Mile  and  a Half/> er  Hour,  it  will  be  about  One  hundred  and  Thirty 
Fectjw  Minute,  and  the  Drawbridge  may  be  opened  juft  at  the  Time 
the  Ship  approaches,  which  will  not. require  a Minute  ; the  Ship  will  pals 
in  about  a Minute  and  a Half,«and  it  may  be  (hut  agfiin  in  fomewhat  Ids 
rhan  a Minute;  in  the  Whole  making  about  Three  Minutes  ami  a 
Half.  — I have  fecn  it  done  at  Briftol  in  Three  Minutes  over  the  River 
Frame. 

In  cafe  of  Fire,  is- it  intended  to  a-void  the  Danger  by  removing  the 
Ships  into  the  River,  or  do  you  fuppofe  that  they  can  be  fo  moored  within 
■the  Dock  as  to  infure  their  Safety  ? 

I don’t  apprehend  it  necelTary  to  remove  them  into  the  River,  as  there 
will  be  fufficient  Room  in  the  Docks  ami  Canal  which  are  on  One  Level, 
to  remove  the-Ships  out  of  Danger  of  Fire. — I do  not  recollcifl  that  1 ever 
heard  of  any  Injury  whatfoever  being  fuftained  by  Fire  either  in  the  Li- 
verpool, Hull,  or  Lancafter  Docks. 

Do  you  think  Ships  could  be  removed  with  fufficient  Expedition,  to 
prevent  Danger  to  a confiderable  Part,  if  the  Fire  was  to  happen  when  the 
Dock  was  as  full  as  in  the  Proportion  of  Eight  to  Ten  Ships  per  Acre, 
and  the  Fire  was  to  happen  with  a high  Wind  ? 

I (hould  think,  with  a very  high  Wind,  the  Danger  confiderably  lefs 
than  in  the  River. 

Do  you  think  that  any  nf  the  Precautions  you  have  mentioned,  either 
of  mooring  the  Ships  or  of  playing  the  Engines,  would  be  available  in 
•cafe  of  Fire  happening  in  a hard  Froft? 

In  ordinary  Frofts  Ships  might  readily  be  moored  in  the  Dock,  but  in 
any  hard  and  long  Froft  there  is  no  Doubt  they  would  be  ftationary  ; buc 
in  this  Cafe  the  Steam  Engines  I have  propofed  will  always  be  ready  to 
work,  as  no  Froft  can  (lop  them  ; and  as  their  Effedt  will  be  confiderably 
more  than  any  now  in  Ufe,  I have  but  little  Doubt  that  a Fire  may 
be  got  under  fooner  than  it  would  have  been,  had  a Fire  happened,  as  laft 
Year,  in  the  River. 

In  a (lighter  Froft  than  would  freeze  the  River,  might  not  the  Canal 
and  Docks  be  completely  frozen  ? 

The  Canal  and  Docks,  if  always  kept  at  One  Level  during  the  Time 

of 
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of  fevere  Froft,  would  certainly  be  more  liable  to  freeze  than  the  River 
Thames,  but  it  might  be  an  Object  of  Conlidcration  whether  Part  of  the 
W ater  in  fuch  Times  might  inot  be  let  out,  and  the  Tide  admitted  into  it. 
—I  however  think,  on  the  Whole,  that  with  the  Precautions  of  extin- 
guilhing  Lights  and  Fires,  &c.  and  with  the  Steam  Engines  before- 
mentioned,  there  would  be  much  fewer  Accidents  in  the  Docks  than  in 
the  River  Thames. 

If  the  Number  of  Ships  were  not  more  than  ‘Eight  Acre,  would 
there  not  be  Room  to  allow,  at  proper  Diftances,  fufficient  Intervals  be- 
tween the  Tiers  along  the  Quays  to  prevent  the  Danger  in  any  Cafe,  even 
in  Froft,  of  a Fire  extending  to  the  Whole,  or  even  to  any  very  confide- 
:rable  Part  of  the  Ships  within  the  Docks  ? 

I fttould  apprehend  there  might,  and  perhaps  it  might  be  a good  Re- 
gulation., at  the  Appearance  of  any  ievet-e  l-'roft,  to  order  a Parc  of  the 
Ships  out  of  the  Docks  into  the  Canal. 

What  are  the  Means  propofcd  to  cleanfe  the  Docks,  Bafons,  and 
•Canal? 

I have  before  faid,  that  the  Water  in  the  Docks  and  Canal  is  intended 
to  be  kept  as  near  the  Level  of  Spring  Tides  as  may  be,  and  therefore  as 
the  Water  from  the  River  will  only  have  Admittance  into  them,  when  the 
Tides  are  nearly  at  their  Heighth,  1 am  of  Opinion  the  Depofit  of  Silt 
.will  be  very  inconfiderable  indeed,  therefore  it  will  be  many  Years  before 
they  want  cleaning. — The  Bafons  being  always  open  at  every  Tide,  will, 
no  Doubt,  be  much  more  liable  to  Silt;  but  it  luckily  happens  the  Means 
of  cleaning  them  are  cafier  put  in  Practice. — The  Docks  and  Canal  are 
fo  contrived,  that  they  may  be  converted  into  Back  Waters  for  the  Pur- 
pofe  ofFcouring  out  the  Bafons,  and  all'o  for  fronting  each  other. — Thus 
fhould  either  of  the  Bafons  at  Bell  Dock  or  Hermitage  want  fcouring,  by 
drawing  the  Sluices  in  the  Dam  between  the  greac  Dock  and  Bafon  at 
Bell  Dock  at  Low  Water,  a fufficient  Quantity  of  Water  will  be  thrown 
out  to  fcour  away  any  Silt  than  can  poftibly  accumulate  either  in  the 
Bafon,  Lock,  or  Entrance  to  the  River;  or  if  the  Lighter  Bafon  in  the 
Hermitage  wants  cleaning,  by  drawing  the  Sluices  in  the  great  Dock  at 
Low  Water,  it  may  be  completely  cleanfed. — The  lame  can  be  done  ac 
the  Bafon  at  Black  wall,  as  the  Canal  becomes  a Back  Water  to  it. — If 
either  of  the  Docks  or  the  Canal  fhould  want  cleaning,  they  may  be  con- 
verted into  Back  Waters  for  each  other. — Thus  the  Canal  and  Ten  Acre 
Dock  adjoining  may  cleanfe  the  greac  Dock,  by  getting  the  Ships  out 
of  it,  and  letting  down  the  Water  at  a Spring  Tide ; then  drawing  the 
Gates  in  the  Divifion  Wail,  and  tliofe  on  the  Culverts  propofcd  to  be 
made  for  the  other  Parts-  of  the  Dock,  with  the  Twin  Waters,  fo  much 
Water  may  be  let  off  as  to  carry  away  the  Mud  and  Silt  depoliced  therein. 
— When  this  is  completed,  the  Ten  Acre  Dock  may  be  cleanled  from  the 
Canal  as  a Back  Water. — The  Canal  may  either  cleanfe  itfelf,  or  the 
Docks  may  do  it ; for  as  there  are  double  Scop  Gates  intended  to  be  made 
at  each  of  the  Drawbridges,  any  One  Part  may  be  converted  into  a Back 
Water  to  cleanfe  the  other;  I have  therefore  little  Doubt,  by  a judicious 
Application  of  thefc  Means,  the  Docks  and  Canal  may  be  cleanfed  when 

wanted. 
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wanted. — But  as  it  is  evident  that  confiderable  Inconvenience  will  arifc 
to  the  Trade,  during  the  few  Days  thefe  Operations  are  going  on  in  the 
Docks  and  Canal,  I am  inclined  to  think  the  lead  expenfive  and  mod 
convenient  Way  of  keeping  them  clean,  will  be  by  proper  Ballad  Ma- 
chines, as  at  Hull,  fanning  the  Bafons  only  by  the  Back  Water  as  before 
ftated. 

Are  any  Accommodations  of  Docks  or  Quays  intended  on  the  Sides 
of  the  Canal,  and  what  ? 

I do  nor  know  that  there  are  in  general  fo — but  One  is  intended  ad- 
joining the  Bromley  Cut  near  Limehoufe,  where  an  Opportunity  will  be 
afforded  of  fupplying  the  Counties  of  Hertford,  Effex,  and  the  adjoin- 
ing Counties  with  Coals ; and  1 apprehend  other  Accommodations  may 
be  made  on  the  Sides  of  the  Canal,  if  found  neceffary.  ( 

How  long  will  theDocks  be  digging  out,  and  completing,  fit  for  Ufe? 
I apprehend  Five  Years  at  the  mod — perhaps  lefs. 

Will  the  Canal  be  making  at  the  fame  Time  ? 

Yes,  it  may;  but  I fhould  fuppofe  the  Canal  may  take  Six  Years — 
the  Docks  may  be  ufed  without  the  Canal,  as  the  Entrance  from  Bell 
Dock  may  be  completed  in  lefs  Time ; and  the  larger  Dock,  marked  (A) 
in  the  Plan,  being  lower  Land,  may  be  completed  in  Four  Years  with 
proper  Exertions. 

Will  the  Wall  be  going  on  .at  the  fame  Time  ? 

Yes. 

May  the  Warehoufes  be  building  at  the  fame  Time? 

I apprehend  towards  the  End  of  the  Bufinefs  a great  Part  of  the  Warc- 
houfcs  may  be  begun,  and  finifhed  at  the  fame  time  with  the  Docks  and 
•Canal. 

What  do  you  include  in  your  Eftimate  of  £708,000  Expence? 

The  making  of  theDocks,  Bafons,  Canal,  andLocks,  with  the  build- 
ing the  Wharf  Walls,  and  the  Walls  inclofing  the  Whole,  but  not  the 
Purchafe  of  Ground  or  the  building  Warehoufes. 

Withdrew. 


Mr.  SAMUEL  BROWNE,  Surveyor  for  building  Sloops  and 
Boats  to  the  Cudoms,  called  in,  and  examined. 

What  are  the  Duties  of  your  Situation  ? 

The  whole  Marine  of  the  Cudoms — I have  been  in  that  Situation 
-Twenty-eight  Years — .have  known  the  Thames  from  my  earlied  Days— 
my  official  Duty  leads  me  to  the  Knowledge  of  the  Thames. 

Do  you  conceive,  in  the  prefent  State  of  the  River  Thames,  there  is 
fufficient  Accommodation  for  the  Trade  and  Shipping  of  che  Port  of 
•London  ? 

I am  of  Opinion  there  is  not  for  the  great  Trade  that  frequents  the 
Port  of  London. 

W-hat 
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What  are  the  Inconveniences  ? 

From  the  great  Increafe  of  our  Tonnage  and  Shipping,  they  occupy 
much  more  Space,  and  draw  more  Water  than  formerly,  by  which 
Means  they  cannot  come  to  the  legal  Quays,  to  difcharge  their  Cargoes 
with  that  Expedition  which  the  Trade  requires  j their  Cargoes  being  put 
into  Lighters,  which  are  frequently  confined  at  the  legal  Quays  for  a con- 
fiderable  Time  j fuch  Delays  are  injurious  to  the  Merchants,  and  very 
prejudicial  to  the  Revenue  of  the  Country. 

What  Number  of  Ships  can  lay  afloat  above  Limehoufe? 

I apprehend  from  Seventeen  to  Eighteen  hundred,  including  Colliers, 
Coafters,  &c.  from  Fifty  to  Four  hundred  Tons,  provided  they  were  all 
properly  moored. — I don’t  think  it  fafe  for  any  above  Four  hundred 
Tons,  except  fuch  as  are  flat  built,  like  the  Eaftern  Ships,  for  the  foie 
Purpofe  of  Burthen. 

In  that  Number  how  many  may  be  included  of  Three  hundred  Tons 
ufed  in  Foreign  Trade? 

Of  from  Three  to  Four  hundred  Tons;  I apprehend  if  the  Colliers 
were  removed,  there  would  be  Room  for  Two  hundred  Sail. 

What  are  the  ufual  Number  of  Colliers  at  One  Time  in  the  River? 

I have  feen  Four  hundred  Sail — One  Third  of  which  between  Three 
and  Four  hundred  Tons. 

Have  you  feen  the  Plan  of  the  Merchants  for  making  the  Docks,  Cut, 
and  'Canal  at  Wapping? 

I have. 

What  EffeCt  would  that  Plan  have  upon  the  Trade,  Shipping,  and 
Revenue  ? 

I am  of  Opinion  that  Wet  Docks  will  give  great  Relief  to  the  River, 
and  were  the  propofed  Quays  at  the  Docks  made  legal,  it  would  be  a 
great  Security  to  the  Revenue. — The  Number  of  Officers  would  alfo  be 
decreafed,  becaufe  the  Quays  will  be  fecured  by  the  propofed  Walls,  fo 
that  a Smuggler  or  a Plunderer  could  not  pals  through. — Difpatch  would 
be  a very  confiderable  ObjeCt — the  Ships  laying  along-fide  the  Quays, 
the  Cranes  would  take  the  Cargoes  immediately  out  of  the  Hold,  and 
landed  at  the  Wharf,  where  they  would  be  weighed,  and  the  Duties  im- 
mediately afeertained. 

Does  there  occur  to  you  any  practicable  Objection  to  the  Execution  of 
this  Scheme,  or  to  any  Part  of  it  ? 

Wherever  a Dock  is  made,  Drains  of  Water  will  ifiue  from  it  at  Low 
Water,  and  by  the  frequent  opening  of  the  Gates,  and  admitting  the  Ri- 
ver Water,  a great  Quantity  of  Silt  is  brought  in,  and  fettles  in  the  Dock 
the  Moment  the  Water  becomes  ftill,  and  therefore  it  becomes  neceflary 
to  know  how  that  Soil  is  to  be  difpofed  of — if  it  is  forced  into  the  River 
by  Back  Water,  it  will  of  courfe  raife  a high  Bank,  and  impede  the  Na- 
vigation of  the  Channel. — As  a Proof  of  this,  a few  Years  back  the  Ditch 
round  the  Tower  was  attempted  to  be  cleanfed,  and  the  Soil  that  was 
carried  out  by  the  Force  of  the  Water  raifed  a Bank,  upon  which  the 
Nightingale  Receiving  Ship  laid  but  One  Tide,  and  funk — If  there  is 
I no 
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no  Method  of  removing  theSilt  but  by  forcing  it  into  the  Thames,  it  mull  of 
courfe  injure  the  Navigation.— We  find  at  the.  Mouth  of  every  Creek  on 
the  Side  of  the  River  there  is  a great  Bank,  from  the  Land  Water  forcing 
the  Soil  out  of  the  Country — I have  no  other  Objection  to  the  Dock  ; buc 
with  relpeft  to  the  Canal,  I think  it  impracticable. — The  Canal,  on  the 
Plan  I have  feen,  is  propoled  ro  enter  at  the  Orchard  Houfe  at  Blackwall, 
from  which  it  is  to  run  Two  Miles  and  Three  Quarters  to  the  Wet  Dock — it 
may  fo  happen  that  a Fleet  of  Ships  in  War  Time  arrive  nearly  together — 
they  come  up  with  a free  Wind  nearly  together,  and  it  clearly  appears  to 
me  there  is  not  Water  fufficient  for  thofe  Ships  to  anchor  and  lay  afloat 
at  Low  Water  from  the  Mouth  of  Bow  Creek  to  the  upper  Parc  of 
Blackwall,  not  enough  for  Twenty  or  Thirty  Ships  from  Three  to  Five 
hundred  Tons,  exclufive  of  thofe  at  the  Eaft  India  Moorings. — When 
Ships  are  going  for  the  Bafon  they  cannot  enter  but  nearly  at  High 
Water — in  that  Cafe  Thirty  or  Forty  Sail,  I apprehend,  cannot  get  in  at 
One  Tide — if  the  Wind  is  Southerly  or  S.  S.  W.  it  will  prevent  fo 
many  getting  in  as  might  do;  great  Part  of  thofe  that  cannot  get  in,  can 
neither  proceed  up  the  River  or  down  with  Safety — if  they  could  go 
down,  mod  of  them  muft  go  as  far  as  Woolwich. 

Have  you  confidered  how  long,  at  each  Tidej.jt  is  practicable  for  Ships 
to  enter  the  Bafon.  , 

This  is  a Queftion  that  depends  upon  the  Situation  of  the  Sill  of  the 
Bafon  if  it  lies  parallel  with  Low  Water  Mark. 

Withdrew. 


Mr.  RENNIE  again  called  in,  and  afked. 

What  will  be  the  Situation  of  the  Sill  at  the  Entrance  of  the  Bafon  ? 

It  is  propoled  to  be  Six  Feet  under  the  Level  of  Low  Water  of  a 
Spring  Tide. 

• Withdrew. 


Mr.  BROWNE  again  called  in,  and  proceeded  to  infwer  the  laft 
Queftion  put  to  him,  fuppofing  the  Sill  to  be  placed  as  dated  by 
Mr.  Rennie. 

The  Tide  in  that  Part  of  the  River  at  Spring  Tides  flows  from  Seven- 
teen to  Eighteen  Feet,  and  in  fome  Winds  Twenty  Feet.. — I am  of  Opi- 
nion, thatfmaller  Ships,  from  Two  to  Two  hundred  and  Fifty  Tons,  and 
from  Twelve  to  Thirteen  Feet  Draft,  may  begin  to  go  into  the  Bafon 
at  Half  Flood,  and  Ships  of  a larger  Drafc  at  the  laft  Quarter  Flood — 
the  firft  have  Three  Hours,  the  latter  One  Hour  and  a Half  to  go  in. 
— No  Ship  fliould  enter  after  High  Water,  for  the  Moment  the  Water 
•begins  to  ebb  the  Gates  begin  to  Ihuc  of  themfelves. 

How  long  will  it  take  for  each  Ship  to  enter  in  moderate  Weather  ? 

If  a fmall  Ship  Ten  Minutes,  when  fhe  gets  to  the  Mouth  of  the 

Bafon 
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Bafon — a larger  Ship  a Quarter  of  an  Hour — if  the  Entrance  is  made 
as  in  the  Plan,  they  could  not  enter  till  the  Tide  is  flack ; it  Ihould  run 
obliquely  into  the  North  Eaft — I have  fpoken  on  this  Suppofition. 

Might  a Ship  fail  into  the  Bafon  ? 

Not  as  the  prefent  Drawing  is,'  but  if  made  as  I propofe,  in  fine 
"Weather  fome  Ships  might  go  in,  failing  to  the  Mouth  of  the  Bafon,  • 
and  then  fhooting  her  in. 

Do  you  fuppofe,  in  mod  States  of  the  Wind,  that  Ships  which  could 
not  go  in  in  One  Tide,  mighc  find  Anchorage  cither  below,  or  a little 
above,  till  another  Opportunity  ferves  ? 

Ships  of  Three  hundred  Tons  and  upwards,  of  about  Ten  in  Num- 
ber, cannot  lay  a little  above  nor  nearer  below  than  Woolwich — Ten  or 
Twelve  might  lie  near,  if  not  many  Indiamen — thofe  that  drop  clown 
to  Woolwich  cannot  fail  from  thence  fooner  chan  Half  Flood,  nor  large 
Ships  in  fo  early  a Time  of  the  Tide — in  a free  Wind  they  may  come  up 
in  an  Hour,  which  will  leave  Two  Hours  for  them  to  get  into  the  Baffin  ; 
but  if  a contrary  Wind,  it  would  take  from  Two  to  Three  Hours,  ac- 
cording to  the  Size  of  the  Ship. 

In  any  Stare  of  the  Wind,  if  Ships  find  that  they  could  not  enter  the 
Bafon,  and  could  not  find  convenient  Anchorage  to  wait  for  another  Op- 
portunity, would  there  be  more  Difficulty  in  finding  Stations  in  the  River 
than  at  prefent  ? 

In  the  prefent  Cafe  there  being  no  Bafon,  no  Ship  will  get  under 
Weigh  from  their  Stations  at  Woolwich,  or  any  other  fafe  Station  above 
Gravefend,  in  order  to  come  as  high  as  Blackwall,  without  being  fure  of 
arriving  at  fome  lafe  Station  above  Blackwall — if  they  attempt  it,  and 
find  they  cannot  fucceed,  they  will  return  before  the  Waterfalls. 

Do  you  not  conceive  that  in  a ffiorc  Time,  from  Experience,  they  will 
be  enabled  to  judge  how  many  Ships  can  make  good  their  Entrance  at 
One  Time? 

Yes — from  Pra&ice  they  will  very  foon  know — and  from  Practice  will 
facilitate  their  getting  in  and  out  quicker. 

Do  you  not  conceive,  that  any  Ships  as  you  have  deferibed  (lationed 
in  the  lower  Part  of  the  River,  found  that  as  many  Ships  had  failed  as 
could  get  in  at  One  Tide,  that  the  Remainder  would  get  under  Weigh  in 
Cafes  where  they  would  not  do  fo  at  prefent  ? 

Where  Ships  lie  at  a confiderable  Di fiance  below  others  bound  for  the 
Dock,  they  cannot  know  how  many  Sail  are  a-head  of  them;  and  unlefs 
fome  Perlon  is  appointed  to  regulate  fuch  Bufinefs,  and  prevent  Confu- 
Yion,  they  would  (till  continue  to  fail  as  fa-ft  as  they  could. 

Would  there  be  any  Difficulty  in  forming  Regulations,  or  adopting 
Signals  for  that  Purpofe  ? 

None. 

When  Ships  fail  from  below,  how  do  they  afeertain,  at  prefent,  that 
they  fhall  find  Stations  free  for  them  in  the  Pool  or  upper  Parts  of  the 
River  ? 

From  the  conflant  Communication  of  Ships  .paffing  and  repaffing. 

Don’t 
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Don’t  you  think  that  Information  could  be  conveyed  by  Signals  with 
the  fame  Certainty? 

I do. 

Have  you  any  other  Objections  to  the  Canal  ? 

I have— it  appears  cleariy  to  me,  that  a Canal  of  Two  Miles  and  Three 
■Quarters  palling  Inland,  would  be  very  injurious  to  the  Safety  of  the  Re- 
venue j for  it  is  very  eafy  to  throw  a Line  alhore  in  a dark  Night,  by 
which  any  Thing  may  be  conveyed  from  the  Ship  without  the  Know- 
ledge of  the  Officer  on  Deck  or  aboard. — Secondly,  fuppofing  an  Acci- 
dent to  happen  to  a Ship  in  her  Tranfit  by  the  Canal  to  the  Docks,  fuch 
as  fpringing  a Leak,  and  (he  finks,  (he  will  obftrudt  the  whole  Paffage 
till  Ihe  is  raifed. — If  it  was  thought  necefiary  to  create  thefe  Docks,  it 
clearly  appears  to  me,  that  the  moft  eligible  Spot  for  forming  the  Bafon 
to  enter  the  Dock*  wonld  be  at  Coal  Stairs,  juft  above  Raccliffe  Crofs. — ■ 
My  next  Objection  is,  the  clearing  of  the  Soil  out  of  the  Canal ; in  doing 
■which,  the  fame  Difficulty  occurs  to  me  as  that  with  refpeCt  to  the  Dock. 

Do  you  conceive  there  would  be  any  Difficulty  in  having  the  Sill  of 
the  Bafon  Six  Feet  below  Low  Water  at  Spring  Tide? 

I apprehend  there  would. — Should  any  ObftruCtion  take  place  under 
the  Water,  it  would  be  very  difficult  to  clear  it,  being  Twenty-four  Feet 
under  Water,  and  would  be  the  Means  of  obftruCting  the  (hutting  of  the 
Gates.  I am  not  particularly  convcrlant  with  this  Part  of  the  SubjeCt — ■ 
there  may  be  Methods  of  removing  it  which  I know  nothing  of. 

Does  the  Plan,  as  now  propofed,  neceffarily  imply  that  Ships  mud  pafs 
the  Canal  in  a dark  Night  ? 

As  Spring  Tides  flow  at  Three  o’clock,  it  will  be  fo  dark  in  the  Win- 
ter Seafon,  that  if  Ships  do  not  pafs  in  the  Dark,  there  will  be  but  little 
Time  for  them  to  go  through  the  Canal ; and  if  thofe  which  are  in  cannot 
goon,  thofe  that  are  out  cannot  enter— at  all  Events,  in  the  Winter  Seafon 
they  mud  work  in  the  Dark— but  even  if  they  were  to  lie  ftill  the  whole 
Night,  the  Revenue  would  be  equally  in  Danger,  the  Ship  being  fo  near 
the  Shore. 

What  are  the  Number  of  Revenue  Officers  on  board  Ships? 

Different ; according  to  the  different  Ships — in  Weft  India  Ships  Four 
Cuftom-houfe  Officers  and  Four  Excife— Two  of  each  are  or  Ihould  be 
on  Deck — they  go  on  board  at  Gravefend. 

Are  you  acquainted  with  the  propofed  Breadth  of  the  Canal  ? 

1 am  not;  but  believe  about  One  hundred  Feet — if  as  much  as  One 
hundred  and  Forty  Feet,  it  will  make  fome  Difference  as  to  the  Danger — 
but  the  Danger  to  the  Revenue  would  not  be  removed  wholly  if  even 
Two  hundred  Feet  wide. 

Can  the  Inconveniencies  now  exifting  in  the  River,  be  removed  in  any 
Way  except  by  fome  Wet  Dock  or  Docks,  that  will  take  a certain  Propor- 
tion of  Shipping  out  of  the  River? 

I think  not. 

At  what  Period  of  the  Year  do  Weft  India  Fleets  arrive  ? 

I do  not  exadtly  know. 

What 
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What  Articles  of  Weft  India  Goods  could  be  got  afliore,  by  Means  of 
a Lead  and  Line  thrown  from  the  Ship  to  the  Side  of  the  Canal  ? 

Rum,  Sugar,  Coffee,  and  almoft  every  other  Article  aboard. 

May  noc  Ships  enter  the  Bafon  as  long  as  there  is  fufficient  Water  to 
float  them;  and  is  it  not  poflible  to  keep  the  Gates  of  the  Bafon  open 
after  the  Water  begins  to  ebb? 

No  doubt  Ships  may  enter  as  long  as  they  chafe  to  hazard  it;  and  the 
Gates  may  be  kept  open,  but  the  Water  would  be  let  out,  and  Ships 
would  not  venture  in. 

In  Cafe  of  Fire  will  Ships  be  fafer  in  Docks  than  in  the  River? 

I think  not — becaufe  Ships  at  their  Moorings  in  the  River  are  afloat, 
and  may  be  cut  adrifc  from  other  Ships  of  the  Tier,  or  may  l*e  fcutrled  to 
put  the  Fire  out,  which  I apprehend  cannot  be  done  in  the  Bafon  or 
Dock,  as  there  would  noc  be  fufficient  Depth  of  Water  to  cover  her. 

Is  it  not  poflible  to  fliut  the  lower  Gates  if  a Ship  Ihould  even  be 
neaped  on  the  Sill,  and  Water  let  from  the  Dock  to  float  her? 

My  former  Obfervations  went  to  the  lower  Gates  only. 

Don’t  you  think  in  Froft  the  Water  in  the  Canal  may  be  froze,  fo  as 
to  prevent  Ships  from  moving  when  they  may  navigate  the  River  ? 

No  Doubt  of  it — the  Water  in  Canals  and  Docks  freeze  fooner  chan  in 
Rivers. 

Will  it  not  be  eafy  to  break  the  Ice  ? 

Yes — but  it  is  hard  Work  to  take  it  away  for  fo  long  a Canal  as  pro- 
pofed. 

At  fuch  Time  as  it  is  High  Water  at  Three  o’clock,  is  it  not  probable 
that  Ships  meaning  to  come  up  the  River,  would  be  actually  at  their 
Moorings  in  the  Dock  in  proper  Time? 

If  I was  bound  for  the  Dock,  I Jhould  endeavour  to  get  to  the  Bafon 
by  High  Water,  or  a little  before;  but  if  bound  for  the  Pool  or  Deptford, 
muft  take  more  Time. 

Withdrew.. 


K 
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Ma'curii , 230  die  Martii , 1796. 

Mr.  BROWNE,  again  called  in,  and  examined. 

WA  S you  brought  up  to  the  Sea  ? 

Yes;  and  commanded  fevcral  Merchant  Ships,  ufing  the  Port  of 
London,  for  many  Years- 

Does  not  much  of  the  Inconvenience  complained  of  arife  from  an  utter 
\Varit  of  Regularity  of  Rationing  Ships  ? 

I think  it  does ; for  were  Ships  regularly  moored,  and  proper  Perfons 
deputed  with  Authority  to  canfe  them  to  be  fo,  it  would  make  much  more 
Room  in  the  River,  and  Ships  be  lefs  liable  to  Damage. 

Does  the  prefent  Mode  of  difcharging  EaR  Country  Timber  Ships  very 
confiderably  impede  the  Navigation  ? 

1 think  it  does  in  fome  Degree,  but  not  very  conGderably. 

If  the  Colliers  and  light  Ships  for  Sale,  or  laid  up,  and  Eaft  Country 
Timber  Ships,  were  removed,  would  there  not  be  ample  Room  for  the  Fo- 
reign Trade,  including  the  Ships  which  Docks  might  take  in  on  the  pro- 
poled  Plan,  and  fuppofing  the  Docks  to  contain  Three  hundred  and  Forty 
Ships? 

I think  there  would,  provided  all  Ships  were  regularly  moored  as  I before 
mentioned,  and  the  Shoals  in  the  River  taken  away. 

Suppofing  thofe  Ships  removed,  would  the  Difficulties  and  Inconveni- 
ences, and  Delay  in  delivering  Cargoes  into  Craft,  be  fo  great  as  they  now 
are  ? 

I.  think  they  would  not,  by  delivering  into  Craft;  but  the  Difficulty 
would  (till  remain,  by  the  Detention  of.^hol'cCraft  waiting  for  Tufns  at  the 
legal  Quays. 

Whether  Regulationslrf^n  the  CuRom  Houfe  Quays,  and  more  Land- 
ing Officers  appointed,  with  the  Abolition  of  Holidays,  might  not  remove 
the  Difficulty  you  have  laR  mentioned  ? 

In  fome  Degree  I think  it  would,  but  not  entirely,  becaufe  there  is  not 
more  Room  for  the  Cranes  than  the  prefent  Number,  confequently  the 
Advantage  muR  be  by  working  on  thofe  Days  which  are  now  Holidays. — 
If  there  was  more  Room  for  taking  away  by  Carts  than  at  prefent,  it  might 
facilitate  the  Bufinefs.  # 

If  a Fleet  of  One  hundred  Sail  of  Foreign  Ships  were  coming  up  with 
a Rrcng  South  WcR  Wind,  in  what  Time  do  you  fuppofe  the  Whole  will 
get  into  the  Canal  at  Blackwall  ? 

I think  it  would  be  a great  Difficulty  in  getting  Ten  Sail  in,  in  one  Tide, 
with  fuch  a Wind,  and  the  Whole  in  Ten  Dliys  with  Spring  Tides— there  is 
no  Place  capable  of  taking  more  than  Ten  Ships  at  Anchor  to  wait  for  the 
Tide,  and  to  be  near  the  Dock,  to  go  in  in  the  Night. 

Were 
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Were  the  Colliers  and  other  Ships  as  before  defciibed  removed,  and' 
with  the  fame  ftrong  Wind  at  South  Weft,  would  not  that  Fleet  get  up 
immediately  to  their  Moorings  in  the  Thames  ? 

Some  of  them  might  do  fo ; — the  Wind  through  Blaekwall  Reach  is 
•dire&ly  contrary One  hundred  Sail' could  not  polfibly  in  one  Tide; — if 
it  blows  very  hard,  very  few,  if  any,  can  get  up. 

Could  they  under  thofe  Circumftances  get  into  the  Pool  fooner  than 
into  the  Docks  through  the  Canal  ? 

I think  they  could. 

Suppofing  the  largeft  Ships  were  got  up  to  the  Entrance  of  the  Canal, 
and  prevented  entering  from  Want  of  Water,  might  not  their  Situation  ac 
Anchor  prevent  fmaller  Ships  from  entering,  although  there  was  Water 
enough  for  the  latter? 

If  the  larger  Ship  brings  up  before  the  Entrance  of  the  Canal,  and  lies 
upon  the  Ground  till  the  Water  flows  fuflicient  to  take  her  in,  no  Ship 
can  pals  her. 

Do  not  fmall  Ships  always  get  under  weigh  firft,  having  fuflicient 
Water  fooner? 

They  certainly  do,  and  confequently  muft  be  at  the  Dock  Gates  before 
the  larger  ones. 

Would  you,  as.  a Commander  of  a Ship,  get  your  Ship  under  weigh  from 
Woolwich  or  at  the  Galleons,  if  theWind  blew  ftrong  at  South  Weft;  would 
it  be  fafe  to  do  fo,  and  would  you  not  lay  your  Ship  at  one  of  thofe  Places 
till  moderate  Weather;  and  is  it  not  the  conftant Pra&ice  now  to  do  fo? 

If  it  blew  fo  hard  that  I could  not  work  my  Ship,  I muft  certainly  lay 
there  till  finer  Weather,  which  is  now  the  general  PradUce  ; if  I could  carry 
Two  Reefs  in  my  Topfail  my  Ship  would  work,  and  I could  come  up 
with  great  Safety.  It  muft  be  a ftrong  Wind  when  we  are  obliged  to  have 
double-reef  Toplails. 

V/ould  not  greater  Inconveniences  arife  in  Seafons  of  Froft  to  Ships 
proceeding  into  the  Bafon  and  by  the  Canal,  than  to  Ships  in  the  open 
River  ? 

I Ihould  apprehend  that  in  a fevere  Froft  no  Ships  or  Veflels  could 
enter  the  Bafon  or  Canal ; if  they  could,  they  would  be  much  fafer  in  fevere 
Froft  than  in  die  River,  where  they  are  fubjefted  to  the  Drifts  of  Ice. 

May  there  not  be  fuch  Frofts  as  totally  to  fliut  up  the  Bafon  and  Canal, 
where  the  Thames  is  open  and  navigable  ? 

The  Bafon  and  Canal  being  Hill  Water  will  freeze,  and  render  it  impafiT- 
able  much  fooner  than  in  a running  Stream. 

Whether  Ships,  not  being  able  to  enter  the  Bafon  or  Canal  by  Froft, 
might  not  make  up  to  their  Moorings  in  the  River  ? 

If  they  come  to  the  Canal  at  the  early  Part  of  the  Froft  although  the 
Bafon  and  Canal  fliould  be  impaffable,  I think  they  might  reach  their 
Moorings  at  Deptford,  and  be  there  fecure. 

If 
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If  at  the  breaking  up  of  a fevere  Froft  a Ship  in  the  Wee  Docks  wants 
to  proceed  therefrom  to  refit,  would  (he  be  enabled  to  extricate  herfelf 
from  the  Docks  for  fuch  Purpofe  as  foon  as  Ibe  could  from  her  Station  in 
the  River  ? 

1 think  flie  could  not. 

Has  not  Plunderage  principally  arifen  from  the  Captain  and  Crew  quit- 
ting the  Ship  at  the  Time  of  her  Arrival,  and  leaving  her  to  be  worked  out 
by  a Description  of  People  called  Lumpers  ? 

i am  not  competent  to  anfwer  that  Queftion,  becaufe  I do  not  know  the 
Captain  and  Crew  entirely  leave  the  Ship — the  Mate  who  faw  the  Cargo 
flowed  fl.ould  always  be  on  Board  to  attend  the  Delivery. 

If  Sugars  or  other  Goods  paying  high  Duty  were  put  into  decked  Craft 
with  Hatches  to  lock  down,  would  not  that  in  a great  Degree  remove  the 
Injury  complained  of  by  Plunderage  ? 

Mult  all'uredly  it  would,  the  Plunderage  from  Lighters,  but  not  direct 
from  the  Ships,  where  the  great  Evil  arifes. 

If  the  Captain  and  Two  Mates  were  obliged  to  remain  on  board  till  the 
Ship  was  cleared,  would  not  that  prevent  Plunderage  and  fccure  the 
Revenue  ? 

If  the  Captain  and  his  Two  Mates  continue  on  board,  keeping  a regu- 
lar W atch  alternately,  I think  it  would  preyent  a great  deal  of  Plunderage 
and  Smuggling. 

How  would  any  Savings  arife  from  the  Delivery  immediately  on  Quays, 
in  Preference  to  Lighters  ? 

In  the  firfl  Place  by  Difpatch,  by  which  the  Expence  of  Revenue 
Officers  would  be  lelfened,  and  the  Duties  become  due  fooner ; and  lefs 
liable  to  Plunderage  and  Smuggling  if  the  Docks  were  walled  in. 

What  Time  would  it  take  to  unload  a Sugar  Ship  of  Three  hundred 
and  Fifty  Tons  alongfide  Quays  ? 

If  the  Cargoes  are  taken  out  by  Cranes,  with  Efficient  Help  to  remove 
the  Goods,  I think  fhe  might  be  delivered  in  Four  Days  in  Summer,  and 
Six  in  Winter— this  is  mere  Conjeflure. 

Suppofing  the  Ship  to  lay  in  the  River  Thames,  with  the  Regulations 
and  Improvements  you  have  mentioned,  and  with  Craft  fufficient,  how  long 
will  it  take  to  unload  fuch  a Ship  ? 

From  Seven  to  F.ight  Days  in  the  Summer,  and  a Fortnight  in  the 
Winter. — I only  fpeakof  delivering  the  Ship  j — if  the  landing  is  included,  I 
know  of  no  precile  Time  j for  I have  known  Lighters  lay  waiting  for  their 
Turns  at  the  Cranes  a Month — I believe  this  has  happened  every  Year; 
but  the  Committee  will  be  better  informed  by  the  Landing  Waiters  of  the 
Cuftoms. 

Do  you  advert  to  the  Quays  in  their  prefent  unimproved  State  ? 

I certainly  do. 

Suppofing  a Ship  laden  with  Rum  in  the  Docks  was  to  take  Fire,  would 
noc  the  Conflagration  hazard  the  whole  Ships  in  the  Dock  ? 

It 
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It  would  hazard  all  thofe  in  the  fame  Tier,  becaufe  if  fcuttled,  there  is 
not  Depth  of  Water  to  cover  her  Hull  to  extinguifli  the  Fire. 

Has  the  River  Lea  Cut  at  Liinehoufe  been  prejudicial  to  the  Navigation 
of  the  River  Thames? 

I do  not  know  that  it  has. 

Is  it  probable  that  a Fleet  of  Ships  would  get  under  weigh  from  Wool- 
wich, or  the  Galleons,  when  they  could  only  carry  Two  Reefs  in  the  Top- 
fails  j and  although  you  might  be  induced  to  get  under  weigh  when  with 
a fingle  Ship,  do  you  think  it  would  be  fafe  co  do  fo  with  a Fleet  in 
Company  ? 

There  is  not  fufficient  Room  to  moor  a Fleet  at  Woolwich,  or  the 
Galleons. 

Withdrew. 

Mr.  Pearfon,  from  the  Commifiioners  of  His  Majefty’s  Cuftoms,  prc- 
fented  to  the  Committee,  purfuant  to  their  Order, 

A Statement  of  the  Exports  and  Imports  from  and  out  of  the 
Port  of  London  for  every  Tenth  Year,  from  the  Year  1700  to 
1790, and  for  the  Years  1791,  1792,  1793,  *794.  and  1795. 
The  faid  Statement  was  read,  and  is  annexed  in  the  Appendix  (D.) 


Mr.  EDWARD  NICKELLS, 

One  of  the  Pilots  of  the  Trinity  Houfe;  called  in,  and  examined. 


How  long  have  you  been  a Pilot  to  the  Trinity  Houfe  ? 

Fifteen  Years;  and  in  Practice  on  the  River,  Thirty-three  Years. 

Is  there,  in  your  Opinion,  room  in  the  River  for  the  Number  of  Ships 
that  frequent  the  Port  of  London  ? 

There  is  not  at  prefent. 

What  Number  of  Ships  can  [ay  afloat  at  I.ow  Water  in  the  River 
Thames,  from  Limehoufe  Hole  to  London  Bridge  ? 

I took  a regular  Account  in  about  Auguft  1794,  which  I have  now  in 
my  Hand. 

[The  Witnefs  delivered  in  the  faid  Paper,  intituled,  cc  A State  of 
“ the  Mooring  Tiers  and  Mooring  Chains  in  the  River  Thames, 
“ from  London  Bridge  to'  and  in  the  Pool,  with  the  Number 
“ of  Ships  that  ought,  and  the  Number  that  frequently  do  lie  at’ 
“ them  ; alfo  a Statement  of  the  Chains  at  Limehoufe  and  Depc-- 
“ ford,  to  lay  afloat  at  Low  Water:"  And  alfo,  a Paper,  intituled, 
ct  Ships  that  Moor  in  the  River  at  Mooring  Chains,  and  at  their 
“ own  Anchors  afloat  at  Low  Water."] 


The  faid  Papers  were  read,  and  arc  annexed  in  the  Appendix  (E) 
and  (F.) 

L The 
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TheWitnefs  proceeded. — But,  as  to  the  Number  erf  Ships  that  can  lay 
at  low  Water  afloat  from  •Limehoufe  Hole  to  London  Bridge,  is  about 
Six  hundred — relpe&ing  the  Paper  delivered  in,  it  is  taken  from  an  aftual 
Survey  and  Numeration  of  the  Tiers  and  Ships. 

Whether  the  Shipping  of  the  Port  of  London,  in  your  Time,  has  not 
inereafed  in  Number  and  Size;  and  do  not  Ships  meet  with  many  Delays, 
Accidents,  and  Ldffcs,  from  the  crouded  State  of  the ‘River? 

The  Shipping  have  inereafed  in  Point  of  Number  and  Size  very  much, 
and  meet  with  great  Delays.— I have  been  delayed  by  the  crouded  State 
of  the  River  Six  or  Seven  Days  at  Deptford,  and  could  not  get  higher. — . 
laft  November,  when  the  Jamaica  Fleet  came  in,  molt  of  the  Ships  were 
oblifhed  to  flop  Five  or  Six 'Days  at  Deptford,  on  Account  of  the  crouded 
State  of  the  Pool. 

Do  not  many  Ships  lay  and  difeharge  at  Deptford  ? 

;Yes. 

Would  not  many  of  them  lay  and  difeharge  at  the  Pool,  and  above  it, 
if  they  could  fecure  a Birth  and  come  up  with  Safety  ? 

Tbelieve  they  would  all  come  up  if  they  could  get  Births. — There  arc 
Two  Pools;;  the  lower  Pool  from  Limehoufe  to  Wapping  Point,  and  the 
upper  Pool  from  Wapping  Point  to  London  Bridge. 

How  high  can  Ships  of  Three  or  Four  Hundred  Tons  come  up? 

Some  might  reach  Union  Stairs  and  Wapping  Old  Stairs,  where  I have 
frequently  gone  with. Ships  of  that  JDefcription.  There  .is  not  Water  for 
them  higher. 

Are  there  not  daily  Accidents  to  Shipping  from  their  running  foul  of 
each  other,  owing  to  the  crouded  State  of  the  River  ? 

The  principal  Caufe  of  their  running  foul  is  the  crouded  State  of  the 
Pool,  and  has  been  the  Lofs  of  feveral  Ships. 

Is  not  the  Navigation  of  the  River  much  impeded  from  the  Number  of 
Lighters  and  Rafts  of  Timber  conftantly  floating  up  and  down  the 
River  ? 

'Very  much  indeed. 

Are. not  Veflels  frequently  damaged,  or  loft,  from  fetting  down  on  their 
own  Anchors  on  an  Ebb  Tide ; and  after  Gales  of  Wind  have  you  not 
often  feen  fuch  Accidents  ? 

’Yes,  very  often. 

Would  not  Wet  Docks  give  great  Relief  to  the  River  by  the  Removal 
of  a large  Body  of  Shipping,  and  their  attendant  Craft  and  Lighters,  out 
of  it  ? 

Certainly  it  would  .give  great -Relief.  The  Trade  calls  aloud  for  fome 
Relief. 

Would  not  the  Canal  from  Blackwall  to  the  Dock  leflen  a dangerous 
and  intricate  Navigation  round  the  lfle  of  Dogs  and  through  the  Pool  ? 

'•Certainly,  .if  fuch  a Thing.could'take-, place.  Something  of  that  Kind 
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is -wanting,  • or  more  Room  in  the  Pool  made  for 'the  Accommodation  of 
Trade. 

Have  not  Ships  been  frequently  detained  outward-bound  by  the  croud- 
ed  State  of  the  River  ? 

Very  much  indeed. — 3 have  laid  Five  Days  at  Shadwell  Dock  driving 
tc  get  down  each  Tide,  and 'could  not  get  pad  Pitcher's  Point  on  Ac- 
count of  the  crouded  State  of  the  Pool. 

Have  you  never  feen  the  lower  Pool  fo  crouded  that  it  was  hardly  pof- 
frble  to  get  a Boat  between  the  Ships  and  the  Shore  at  low  Water  abread 
of  Pitcher’s  Point? 

Yes;  I have  been  obliged  to  have  my  Boat  hauled  over  Pitcher’s  Point 
to  take  in  a Rope  to  heave  a Ship  into  Bell  Wharf  Tier. 

Have  you  not  very  often  moored  with  a large  Ship  laden  in  Bugfby’s 
Hole,  and  lay  there  during  low  Water  afloat  ? 

Yes;  I have  feveral  Times  dopt  a Ship  there  of  Fifteen  Feet  or  Six- 
teen and  a Half  Feet  Draft  of  Water  ; and  little  below  Bow  Creek,  on  the 
North  Shore,  a Ship  of  about  Fourteen  Feet. 

Have  you  ever  feen  Ead  India  Ships  lay  afloat  at  Bugfby’s  Hole  ? 

Yes  ; the  Earl  of  Wycombe,  of  about  Six  hundred  and  Fifty  Tons. 

What  Water  is  there  now  off  Mr.  Perry’s  Dock,  and  what  was  there 
formerly? 

At  the  Dock  much  the  dime  as  there  was;  but  up  at  his  Yard,  where 
he  has  made  his  new  Slips,  I have,  when  a Boy,  walked  off  to  Black- 
wall  Rock,  and  now  there  is  at  low  Water  about  Seventeen  or  Eighteen 
Feet,  which  has  been  made  by  Ballad  Lighters. 

Don’t  you  think  it  poflible  to  make  more  Water  in  Bugfby’s  Hole,  and 
abread  the  Orchard  Houfe,  by  Ballad  Lighters  working  there  ? 

Yes,  very  eafily— it  would  take  but  little  Time  to  do  it.  There  is  now 
about  Thirteen  or  Fourteen  Feet  Water  at  low  Water  at  Spring  Tides. 

What  Velocity  does  the  Tide  .go  at  abread  Mr.  Perry’s  Dock,  and 
the  intended  Entrance  of  the  Canal,  upon  Spring  and  Neap  Tides  upon 
the  Flood  ? 

The  Tide  near  Mr.  Perry’s  Dock  runs  very  drong;  but  below,  towards 
the  Orchard  Houfe,  at  about  Forty  Fathom  from  rhe  Shore,  there  is  but 
little  Tide,  which  is  about  One  Third  from  the  North  Shore, 

How  many  Ships  do  you  conceive  could  be  fafely  moored,  of  about 
Three  or  Four  hundred  Tons,  at  the  Orchard  Houfe,  at  prefent  ? 

'If  the  Draft  of  Water  did  not  exceed  Fourteen  Feet,  they  might  moor 
from  Sixteen  to  Eighteen  Sail — but  Ships  of  that  Tonnage  are  generally 
from  Sixteen  to  Eighteen  Feet  Draft. 

Could  not  fafe  and  convenient  Room  be  made  to  moor  a larger  Num- 
ber-of  Ships  than  you  have  mentioned  ? 

Certainly,  by  Ballad  Lighters  woiking  there — Twenty  Lighters  em- 
ployed for  Two  or  Three  Years,  might  raife  Ballad  diffident  to  leave 
Water  and  Room  for  Thirty  or  Forty  Sail  of  Ships. 
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If  the  Canal  and  Dock  were  formed,  would  you  get  under  Weigh  from 
Woolwich,  Wind  blowing  ftrong  at  South  Weft,  fo  that  yon  could  carry 
only  your  Double  Reef  l'opfails,  with  a deep  laden  Welt  Indiaman? 

Yes,  I would,  becaufe  I could  fail  into  the  Enrrance  of  the  Bafon  under 
an  eafy  Sail. — As  foon  asl  got  round  die  upper  Point  of  Woolwich  Reach, 
which  is  called  Hook’s  Nell,  I Ihould  begin  to  take,  in  my  Sails,  fo  as  to 
enter  the  Bafon  with  very  little  Sail,  the  South  Welt  Wind  blowing  into 
the  Bafon. 

At  what  State  of  the  Tide  could  Ships  of  from  Three  to  Four  hun- 
dred Tons  enter  the  Bafon : 

They  may  begin  to  go  in  about  Two  Hours  before  High  Water ; the 
Time  during  which  they  may  go  into  the  Bafon  is  about  Three  Hours  — 
they  may  go  in  for  an  Hour  after  High  Water. 

How  long  might  a Ship  be  going  in  when  at  the  Bafon  ? 

Five  or  Six  Minutes  in  moderate  Weather— there  is  no  Strength  of 
Tide  at  the  Flood  Tide  by  the  Orchard  Houle, 

In  what  Winds  can  the  Ships  go  in  ? 

Any  Wind  from  the  Eaft  to  the  Welt  South  Weft  Ships  may  go  in 
even  if  it  blows  hard  ; but  with  Northerly  Winds  it  would  be  very  difficult 
if  blowing  hard. 

Would  it  not  be  eafy  to  afeertain,  under  any  Circumftances  of  Weather, 
what  Number  of  Ships  of  the  Size  mentioned  could  go  in  in  each  Tide  ? 

Certainly. 

Might  not  a Signal  be  made  to  let  Ships  know,  anchoring  at  Woolwich, 
what  Number  of  Ships  might  enter  at  One  Tide  ? 

Yes,  certainly — we  have  them  in  all. dry  Harbours. 

Might  not  fome  Regulations  be  made  not  to  fuffer  more  Ships  to  come  in 
than  there  can  be  admitted  in  One  Tide,  fo  as  to  prevent  Confufion  ? 

Certainly ; very  eafily. 

If  thefe  Meafures  were  taken,  fuppofing  a large  Fleet  of  One  hundred 
Sail  Homeward  bound,  would  they,  under  moft  Circumftances  of  Wea- 
ther, get  into  the  Bafon  as  foon  as  they  now  do  to  their  Stations  in  the 
upper  Part  of  the  River  ? 

Much  fooner. 

Should  a Northerly  Wind  blow  fo  ftrong  that  they  could  not  get  into  the 
Bafon,  could  they  get  into  the  Pool  ? 

No,  they  would  not  with  fuch  a Wind  attempt  it ; but  in  all  mode- 
rate Weather  they  can  get  into  the  Bafon  with  any  Wind;  arid  if  it 
blows  any  Northerly  Wind  ffiort  pf  a Gale,  yet  Ten  or  Fifteen  might  get 
into  the  Bafon—  whereas  with  the  fame  ftrong  Northerly  Wind,  Ships 
bound  to  the  Pool  would  not  attempt  to  get  higher  than  Deptford. 

In  what  State  of  the  Wind  and  Tide  could  Ships  enter  the  Bafon  at  Bell 
Dock? 

They  would  have  the  Pool  to  pafs,  and  would  not  be  able  to  enter  till 
laft  Quarter  Flood,  and  there  would  not  be  more  than  an  Hour  and  a Half 

er 


Printed  image  digitised  by  the  University  ol' Southampton  Library  Digitisation  Unit 


I 45  ] 

<or  Two  Hours  to  get  in— a Ship  .would  not  take  nnore  than  Five  Minutes 
going  in,  and  might  get  in  with  any  W.ind. 

Under  proper  Regulations,  would  Ships  be  mbre  expofed  to  Fire  in 
Docks  than  in  the  River? 

Not  To  much  in  the  Docks,  becaufe  they  -do  not  allow  Fire  or  Candle 
.aboard  Ship. 

Suppofing  a Fire  once  to  begin,  would  there  not  be  more  Danger  of  its 
.ipreacling  to  a greater  Number  of  Ships  ? 

If  there  was  riot  Room  for  lifting  one  Ship  from  another,  there  would 
tbe  more  Danger,  but  that  might  be  very  eafily.done  in  the  Docks  .by  leav- 
ing fufEcient  Space  between  the  Tiers. 

Would  it  not  .become  impoffible  to  move  the  Ships  in  a hard  Froft  ? 

Certainly,;  if  •filch  a Froft  as  laft  Year,  in  which  Cafe  they  could  not 
.be  moved  in  the  River — in  a lefs  Degree  of  Fcoil  than  might  affedl  the 
River,  they  might  beihut  up  .in  the  Docks. 

If  there  was  Appearance  of  fevere  Froft  coming  on,  might  it  not  be  made 
:a  Rule  to  fend  fome  of  the  Ships  into  the  Canal,  and  io  diminilh  the 
Danger  of  a Fire  fpreading.? 

Yes.;  very  eafdy. 

Have  you  known  any  Docks  of  the  propofed  Plan  ? 

Yes,  at  Havre  de  Grace  and  Oftend,  where  they  lay  afloat — I fpeakfrom 
my  own  Knowledge ; I have  been  obliged  to  carry  a Prels  of  Sail  to  get 
into  the  Harbour  of  Havre  de  Grace,  and  then  haul  into  the  Bafon. 

For  how  many  Ships  is  there  Room  in  the  Eafon  at  Oftend  ? 

Between  T wo  and  Three  hundred  Sail.  They  fuller  no  Fire  on  board  there, 
•or  at  Havre  de  Grace,;  at  both  Places  they  are  obliged  to  cook  on  Shore. 

Could  not  full  and  perfeft  Accommodation  be  made  on  the  River  Thames 
between  the  Tower  and  Deptford,  for  Four  hundred  Sail  more  than  ever 
were  at  their  Moorings  at  One  Time  in  the  River,  by  deepening  the 
River  by  Ballaft  Lighters,  and  introducing  proper  Harbour  Mailers,  and 
a proper  Syftem  for  regulating  tire  Mooring  of  Ships.? 

Yes,  there  could,  if  deep  Water  could  be  made  along  the  South  Shore 
as  far  as  Deptford,  which  1 think  impoffible. 

Would  not  the  propofed  Docks  be  more  liable  to  freeee  than  the  Bafons 
at  Oftend  or  Havre  de  Grace? 

Yes;  becaufe  theft  are  Frelh  Water,  and  die  Two  odiers  Salt. 

Could  not  full  and  perfedt  Accommodation  be  made  in  the  River,  from 
Limehouft  Hole  to  London  Bridge,  for  Two  hundred  Sail  of  Ships  more 
than  atprefent.from  Three  to  Four  hundred  Tons,  by  deepening  the  River 
and  altering  the  Mooring  Chains  ? 

Yes. 

What  Depth  are  the  Bafons  at  Havre  de  Grace  and  Oftend .? 

About  Nineteen  or  Twenty  Feet. 

Withdrew. 

M Mr.  G R CE  M E 
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Mr.  GRCEME  SPENCE, 

Maritime  Surveyor  to  the  Admiralty  j called  in,  and  examined. 

Have  you  confidered  the  Plan  propofcd  for  making  Docks  and  Eafons, 
with  a Canal  from  Blackwall  ? 

I havefeen  the  Merchants  Plan. — Tn  confequence  of  the  Communication 
between  Blackwall  and  Wapping,  there  will  'be  a Wafte  of  Water  ac 
Blackwall,  the  Confequence  of  which,  the  fcouring  Effcdt  of  the  Water 

• about  Deptford,  will  be  eiminifhed,  becaufe  it  will  be  impofliblc  to  make 
the  Dock  Gates  fo  tighc,  but  that  lbme  W.ater  muft  pafs  off  through  the 
Gates  at  Blackwall  into  the  Thames  at  Ebb  Tide  j and  thus  fome  Part  of 
the  Water  efcaping  by  the  Canal,  which  would  otherwife  ebb  through  the 

• River  and  pais  Deptford. 

Don’t  you  think  there  will  be  the  fame  Wafte  at  Bell  Dock  Gates  ? 

Yes. 

Suppofing  the  Docks  and  Canal  to  be  once  filled,  and  to  be  uniformly 
kept  afterwards  to  the  Level  of  High  Water,  and  allowing  for  the  Wafte 
at  Bell  Dock  to  be  equal  to  that  at  Blackwall,  do  you  think,  under  all  thofe 
Circumltances,  there  will  be  a confiderable  Diminution  of  the  Force  of  the 
Ebb  1 ide  for  fcouring  the  River  at  Deptford  ? 

Not  very  confiderable  I Jhould  fuppofe  } but  there  will  be  certainly  fome, 
if  Veflels  are  fuffered  to  pafs  freely  through  the  Canal. 

What  Proportion  of  the  whole  Quantity  of  the  Water  in  the  Canal,  do 
you  fuppofe  may  be  wafted  in  an  Ebb  Tide  at  Blackwall  Gate.? 

About  a Thoufandtli  Part  of  the  Whole — if  the  Canal  is  filled.ac  Black- 
ball Gate  folely,  it  cannot  affeft  Deptford  at  all. 

Do  you  conceive  there  would  be  any  Difficulty  in  keeping  the  Canal 
and  Dock  uniformly  at  High  Water  Mark,  and  filling  only  Irom  Black- 
wall Entrance  ? 

Yes. — There  could  be  no  Difficulty  if  the  Gates  at  Bell  Dock  are  kept  fhut, 
and  opening  the  Gates  ac  .Blackwall  to  the  Flood  Tide,  it  will  then  be 
High  Water  in  the  Canal  at.the  fame  Time  as  in  the  Thames. 

How  much  fooner  is  it  -High  Water  at  Blackwall  than  at  Bell 
Dock? 

I never  perfonably  obferved  it ; but  as  there  is  Three  Hours  Difference 
in  Time  between  the  Nore  and  London  Bridge,  I lhould  apprehend  Ten 
Minutes  between  Blackwall  and  Bell  Dock. 

What  is  the  public  Inconvenience  that  you  apprehend,  from  the  fcouring 
Effc£t  of  the  Tide  being  .diminilhed,  as  you  .have  mentioned,  about. 
Deptford  ? 

It  would  be  very  trifling  in  the  Plan  propofcd ; fcarce  worth  any' 
Thing. 

Have  you  any  other  Obfervations  to  make  on  the  Plan  now  propofcd.  ? 

I have  to  obferve,  chat  the  prefent  Scheme  of  Docks  are  to  contain  fhe 

Ships 
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Ships  in  the  different  Trades  all  in  One  Dock.  I think  that  if  the  diffe- 
rent Trade  Ships  were  claffed  in  different  Docks  according  to  their  Trade, 
it  would  be  infinitely  more  convenient  and  regular  than  having  them 
blended  together,  as  now  propofed ; for  I am  of  Opinion  that  the  Inconve- 
niency  of  the  Port  of  London  complained  of,  arifes  much  more  from  Want 
of  proper  Arrangement  than  the  Want  of  Room— I mean-  in  not  feparating 
Colliers  from  Weft  Indiamen,  and  thofe  from  Coafters,  bcc. — I think  every 
Trade  fliould  have  their  different  Docks.  . 

Could  anyArrangement,  without  Docks,  fully  accommodate  theincreafed 
Trade  and  Shipping  of  the  Port  of  London  ? 

I can  think  of  none  elfe  at  prelent.— Docks  feem  to  be  perfe&ly  ne- 
ceffary. 

Did  yon  ever  know  any  Ships  to  enter  any  Bafon  or  Canal  after  High 
Water  ? 

I don’t  think  I ever  did — High  Water  is  rhe  proper  Time ; but  they  may 
at  any  Time  when  they  have  Water. 

' Suppofing  the  Dock.  Gates  at  the  Bafon  at  Blackwall  are  left  open  One 
Hour  after  High  Water,  would  there  not,  in  that  Cafe,  be  a confiderdble 
Wattage? 

There  would  be  a little  Leakage  from  the  Gates,  which  would  depend 
upon  the  Strength  of  the  Gates. 

[The  Witnefs  was  defired  by  the  Committee  to  prepare  a Plan  for 
the  Accommodation  of  the  Shipping  of  the  Port  of  London,  for 
their  Confideration.] 

Withdrew. 


Jovis, 


lion  Unit 
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Jovis,  24°  die  Martii)  1796. 

SAMUEL  FENNING,  Efquirc,  , 

Perpetual  Dire&or  of  the  Royal  Exchange  A (lu ranee  Office. 

IS  the  Royal  Exchange  Afiurance  Office  in  the  Habit  of  alluring  Ships 
againft  Fire  in  Rivers  and  in  Port  ? 

They  are. 

What  are  the  Rates  of  t'hofe  Aflurances? 

The  Rates  of  Aflurance  are  always  confidered  .(except  fpecially  agreed 
•for)  for  One  Year — £■  i,ooo  at  5 s.  per  Cent. — ■£.  2,000  at  6 s.  per  Cent. 
and  above  that  Sum  at  7 s.  6 d.  per  Cent. 

Have  you  any  Table  of  Rates  ? 

I have  not  One  by  me;  but  will  at  a future  Opportunity  deliver  One  in  to 
the  Committee. 

Do  you  make  any  Difference  in  the  Rates  of  Aflurance  on  Ships  in  the 
River  and  thofe  in  Dock  ? 

None  at  alL 

Why’ 

The  Words  of  a General  Policy  include  Docks. — We  fhould  make  no 
Difference  in  the  Premium  for  Ships  in  Dock  at  Liverpool,  Hull,  or  elfe- 
■where. — If  the  Aflurance  was  reftrifted  to  One  Angle  Dock,  it  is  poffible 
that  fuch  Dock  might  be  in  a Situation  fo  extremely  hazardous  that  it 
might  increafe  die  Premium. 

Do  you  conceive  there  is  greater  Rifle  of  Fire  in  Docks  when  fubjeft  to 
Regulations  about  Candles,  Fire,  Cooking,  &c.  than  from  Ships  in  the 
■River  under  no  Regulation  ? 

Certainly  not. 

Is  there  not  lefs  Rifle  in  Docks  under  Regulations  than  in  the  River  ? 
There  may  be  more  Rifle  in  lbme  Docks. 

To  what  Docks  do  you  allude  ? 

Docks  generally  that  may  be  connected  with  Buildings. 

Have  you  feen  the  Plan  propofed  for  Wet  Docks  at  Wapping? 

I have. 

Do  you  conceive  the  Rifle  will  be  probably  greater  to  the  Ships  in  that 
Dock,  furrounded  by  Walls  and  detached  from  Dwelling  Houfes,  than  in 
the  River  Thames  ? 

I Ihould  think  lcls. 

Don’t  you  know  that  there  have  been  frequent  Accidents  in  the  River 
Thames  from  Fire.? 

Yes. 

Have 
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H&ve  you  ever  known  Ships  being  burnt  in  the  River  Thames  at  Low 
Water,  that  have  grounded  on  an  Ebb  Tide,  and  could  not  get  afloat? 

Ships  and  Craft  have  been  burnt  in  confequence  of  laying  near  Wharfn 
and  Buildings  on  the  Banks  of  the  River,  from  the  Inability  of  Perfons  af- 
lifting  in  getting  them  afloat. 

Have  the  Royal  Exchange  Affurance  Office  fuftained  many  Lodes  from 
Accidents  by  Fire  in  the  River  Thames  i 

Yesi  feveral. 

How  many  Years  have  you  been  in  that  Office  ? 

Above  Thirty-eight  Years. 

If  the  Accidents  have  been  occafioned  by  the  Ships  being  near  the 
Wharfs,  would  they  not  bcfafer  in  the  Stream  ? 

In  any  Situation  where  they  lay  afloat,  I fhould  conceive  them  fafcr,  in 
cafe  of  Fire,  than  lying  near  to  any  Buildings  on  the  Banks  of  the  River. 

Do  you  mean  afloat  in  a Stream,  or  in  dead  Water  ? 

I fhould  think  in  any  Cafe  where  they  may  be  towed  away. 

If  a Quantity  of  Ships  laid  together  inclofed  in  Docks,  would  it  make 
a Difference  in  Point  of  Safety  to  thofe  Ships  and  thofe  in  the  River  ? 

I fhould  conceive  not — one  as  fafe  as  the  other.— I know  of  no  lnflance 
ftronger  than  that  of  Mr.  Perry’s  Dock  at  Blackwall,  which  is  very  often 
full  of  Ships. — In  regard  to  Affurance  there  would  be  no  Difference. 

Whether  in  your  P raft  ice  of  Affurance  do  you  make  any  Difference  as 
to  the  Rate  of  alluring  a Angle  Houfe  in  the  Country,  and  a Houfe  fituac- 
ed  in  a Street,  in  a Town  connefted  with  adjoining  Buildings? 

Frequently:  From  the  accumulated  Rifle  of  the  Neighbourhood ; and 
within  a certain  Diftance  of  the  Banks  of  the  River  Thames,  we  charge  a 
higher  Rate  of  Affurance — we  have  a Rate  of  Affurance  for  thofe  particu- 
lar Situations. 

Would  not  thofe  fame  Rates  attach  on  Docks  where  there  are  Quays  and 
Warehoufes  fituated  on  the  Banks  ? 

It  would  depend  entirely  upon  the  Conneftion  of  the  Docks  with  Build- 
ings on  the  Banks — refpefting  the  propofed  Plan  it  may  be  fubjeft  to  a 
fpt-cial  Rate — It  will  depend  upon  the  Nature  of  the  Ereftions,  and  upon 
the  Infpeftion  of  the  Office  when  thofe  Ereftions  are  made. 

Will  not  the  Rate  of  Affurance  in  the  propofed  Docks  depend  on  the 
Number  of  Ships  the  Dock  contains,  their  Diftance  from  each  other,  and 
the  general  Nature  of  their  Cargoes  ? 

We  never  meafure  the  Diftance  of  Ships  from  each  other. — 1 fhould 
conceive  the  Rifk  to  the  Buildings  connefted  with  the  Docks  much  in- 
creafed,  if  the  Cargoes  were  fuffered  to  remain  long  on  Board. 

Suppofe  the  Dock  froze,  and  a Ship  to  take  Fire,  would  not  all  the 
Ships  in  the  Dock  be  in  die  greateft  Danger  ? 

The  Ships  about  it  would  be  in  great  Danger,  as  is  the  Cafe  in  the 
River  when  frozen. 

Whether  the  Rifle  to  the  Ships  and  Cargoes,  from  Fire  fpreading,  inde- 
N pendent 


Printed  image  digitised  by  the  University  of  Southampton  Library  Digitisation  Lint 


pendent  of  the  Buildings,  would  not  be  greater  in  the  Dock  than  in  the 
River  ? 

I fhould  think  not. 


Do  you  not  fuppdfe  that  the  Ships  would  be  more  compreiTed  Together 
in  the  Dock  than  in  the  River  i 

I fhould  think  they  would  have  much  readier  A HI (lance  from  the  Fire- 
men than  in  the  River.— I can’t  fpeak  as  to'  the  'Number  of  Ships  in  the 
Dock. 


Withdrew. 


JOHN  IN G LIS,  Elquive,  a Merchant ; called  in,  and  examined. 

Mow  long  have  yoo  refided  in -London  ? 

About  Thirty  Years.  , 

Have  you  had  conliderable  Experience  in  the  Export  and  Import  Trade 
of  the  Port  of  London  ? 

I It  ivc,  during  the  Whole  of  that  Time. 

Have  you,  in  that  Time,  found  great  Delays,  and  Impediments  in  loading 
and  dilcharging  Ships  in  the  River  ? 

I liave. 

Whar,  in  your  Opinion,  are  the  Caufcs  of  thofe  Delays  and  Impedir 
roents  ? 

I believe  they  have  chiefly  arifen-from  the  Want  of  adequate  Room  in 
the  Pool  within  a reafonable  Diftance  of  the  legal  .Quaj  s — frequently  to  a 
Want  of  Craft  for  difehareing  the  Ships,  and  from  the  Want  of  1'ufficient 
Space  at  the  legal  Quays  to  accommodate  the  Extent  of  the  Trade. 

For  how  long  a Time  have  you  known  Ships  .detained  after  their  Ar- 
rival, before  they  could  difeharge.  their  Cargoes  f 

That  is  various,  according  to  the  .Circumftances  of  the  Trade. — At 
forne  Sea fons  of  the  Year  they  can' be  clilcharged  within  a tolerable  rea- 
fonable  Time;  at  others  they  are  frequently  detained  niany  Weeks,  and 
I have  known  them  at  Times  fevcral  Months,  for  Want  of  Accommo- 
dation at  the  Quays,  and  Want  of  Room  in  the  Warehoufes  to  contain 
the  Goods. 

Withdrew. 


Mr.  DALLEY,  Affiftant  Regifter -General  of  Shipping,  preftnted  to 
the  Committee,  purfuant  to  their  Order, 

An  Account  of  the  Total  Number  of  Ships,  with  their  Ton- 
nage, that  entered  Inwards  and  cleared  Outwards  at  the 
Port  of  London,  to  and  from  Foreign  Parts,  in  the  Years 
1700  and  1750,  and  in  the  Years  1790,  >791, 1792,  1793, 
1794,  and  1T95 ; as  nearly  to  the  above  Periods  as  the  Ac- 
count can  be  prepared. 

Withdrew. 

Mr. 
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Mr.  WELSTF.AD,  Deputy  Colleftor  In  the  Coaft  Office,  prcfented 
to  the  Committee,  pursuant  to  their  Order, 

An  Account  of  the  Number  of  Ships  and  VefTels-,  with  their 
Tonnage,  entered  Inwards  and  cleared  Outwards  Coaftwife 
at  this  Port,  in  the  Years  1700  and  1750,  and  in  the  Years 
1790,  1791,  1792,  1793,  1794,  and  1795. 

Withdrew. 

The  laid  Accounts  were  read,  and  are  annexed  in  the  Appendix 
(G.)  aDd  (H.) 


Mr.  JNGLIS  again  called  in,  and  examined. 

Do  you  know  the  Extent  of  the  prefen t legal  Quays,  and  Proportion  of 
the  Trade  of  the  Port  which  ffiould  go  there? 

I underftand  the  legal  Quays  are  1,464  Feet  in  Length,  and  about  40 
in  Breadth. — The  Proportion  of  the  trade  that  fliould  go  there  muft  be 
■eftimated  by  Opinion  ; and  1 fuppofe  it  to  be  about  One  Third  or  One 
Fourth  in  Bulk  of  the  Trade  of  the  Port,  meaning  Goods  that  ought  to  be 
landed  or  (hipped  at  the  legal  Quays. 

How  much,  in  your  Opinion,  of  that  Proportion  will  the  prefent  legal- 
•Quays  accommodate,  fo  as  the  Bufinds  may  be  done  with  Security  and 
Dilpatch  ? 

According  to  the  bed  Opinion  or  Eftimate  I can  form  on  that  Subjedt, 
not  exceeding  a Third  of  the  Bufinefs  that  ought  to  be  carried  on  there. 

Does  not  great  Lofs  and  Inconvenience  arife  to  the  Trade  of  the  Port  of 
London,  from  the  frequent  croudcd  State  of  the  legal  Quays  ? 

Yes,  it  does — a great  deal  of  the  Merchandize  which  ought  to  be  landed 
there,  is  obliged  to  befent  to  diftant  and.difperfed  Situations, to  the  greatln- 
convenience  of  the  Merchants  and  Revenue. — Goods  are  frequently  obliged 
to  be  removed  from  the  legal  Quays  after  being  landed  there,  at  a confi- 
dcrablc  ’Expence,  which  ought  to  be  houl'ed  in  Warehoufes  adjoining. — 
The  Goods  frequently  remain  on  the  Quays  expofed  to  Pilferage,  from 
the  many  Avenues  to  the  prefent  legal  Quays. — Carts  are  detained  in  the 
Streets  from  the  narrow  and  croudcd  Avenues  to  the  Quays,  to  the  great 
Interruption  of  Bufinefs  in  general. 

Have  you  feen  the  propofed  Plan  of  Docks,  8cc.  and  are  you  of  Opinion 
that  they  will  remedy  the  Inconvenience  complained  of  as  to  the  River  and 
legal  Quays  ? 

I have  feen  the  Plan;  and  I think  they  will,  by  taking  out  of  the  River 
a certain  Number  of  Ships,  and  thereby  providing  for  the  greater  Secu- 
rity, Difpatch,  and  (Economy  of  die  Bufinefs  of  the  Port,  and  to  the 
greater  Security  of  the  Revenue. 

Do  you  think  the  Situation  of  the  legal  Quays  capable  of  fuch  Im- 
provement as  to  render  them  equal  to  the  Bufinefs  of  the  Port? 

I have 
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I have  in  all  my  Time  confidered  the  legal  Quays  as  a Species  of  Mo- 
nopoly, degrading  and  injurious  to  the  Merchants,  although  I think  they 
are  lels  fo  under  the  prefent  Proprietors  than  in  former  Times. — I think  the 
new  Docks  will  eftablifh  a Competition  effential  to  the  Security  of  the 
Trade,  and  to  the  Difpatch  and  (Economy  which  is  neceflary  to  provide  for 
the  Trade  of  the  Port  of  London  in  its  prefent  extended  Circumftanres — 

1 do  not  pretend  to  be  a Judge  of  the  Improvement  which  the  legal 
Quays  may  be  fuiceptible  of  j 1 however  think  them  capable  of  fuch  Im- 
provement as  to  render  them  a powerful  Rival  to  the  new  Docks,  and  I 
am  of  Opinion,  that  there  will  be  fufficient  Employment  for  the  Extent  of 
both  ; and  upon  the  Principle  of  Bu find's  being  done  with  Security  and  Dif- 
patch,  that  fuch  Accommodation  will  only  reduce  the  Charges  of  this  Port 
to  a rcaionable  Degree  of  Proportion  compared  with  other  Ports. 

Have  not  the  Charges  upon  Merchandize  incrcafed  very  much  of  late 
Years  ? 

They  have,  very  coniiderably;  chiefly  arifing  from  the  Want  of  fufficient 
Accommodation  to  do  the  Bufinefs. 

Do  you  think  they  will  be  reduced  if  the  Plan  propofed  is  carried  into 
Effeftf 

I have  no  Doubt  of  it. 

What  Difference  do  you  think  will  be  made.? 

I can’t  exaftly  afcercain  that,  but  I am  of  Opinion  that  a Difference  of 
about  £.  60  will  be  made,  in  the  Expence  of  delivering  a Weft  Indiaman 
of  about  Three  hundred  Tons  in  the  Dock,  independent  of  greater  Security 
to  the  Ship  and  her  Materials — I will  make  and  give  in  to  the  Committee 
an  Eftimate,  fhewing  the  Ground  upon  which  I have  formed  chat  Opinion, 
together  with  the  Items. 

Are  not  Ships  often  fo  long  delayed  by  the  crowded  State  of  the  River, 
and  other  prefent  Inconveniences  to  Trade,  as  to  prevent  fuch  .ships  making 
more  Voyages  in  a given  Period  than  they  now  do  ? 

I have  frequently  known  Ships  laying  in  the  Pool  ready  to  proceed 
•upon  their  Voyage,  afraid  to  gee  under  Weigh  from  the  crouded  State  of 
the  River  below,  which  has  detained  them  many  Tides  ; and  the  re  has  been 
Inftanccs  of  a Ship  lofing  the  Opportunity  of  a fair  Wind  to  proceed  upon 
her  Voyage,  and  fome  lnftances  of  Ships  loflng  their  Convoy  from  that 
■Caufe. 

Do  you  think  if  all  or  any  of  the  Sufferance  Wharfs  in  their  prefent  State, 
or  with  fuch  Improvements  as  they  are  capable  of,  were  made  legal  Quays, 
that  they,  together  with  the  prefent  legal  Quays,  would  afford  fuch  Accom- 
modation as  to  remove  the  Evils  now  complained  of? 

I do  not. 

If  proper  Regulations  were  adopted  as  to  ftationing  Ships  in  the  River — if 
.proper  Perfons  having  the  Charge  of  the  Ships  were  to  attend  more  carefully 
to  unloading — if  decked  Craft,  with  Hatches  to  lock  down,  were  employed 
as  Lighters— if  the  Number  of  Holidays  were  leffened,  and  Goods  were  to 
be  regularly  diftributed  on  the  Quays; — would  theLoffes,  Delay,  and  Incon- 
venience 
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lenience  now  complained  ef,  be  wholly  or  in  -a  confiderable  Degree  rc- 
moved  ? 

The  Merchants  have  made  feveral  Attempts  to  obtain  a better  Regula- 
tion of  the  Ships  at  their  MoOrings  in  the  River,  and  it  is  in  my  Opinion 
effentially  neceflary ; but  I do  not  think  that  any  Regulation  which  can  be 
made  will  wholly  remedy  the  Evil  complained  of,  for  Want  of  Room  in 
the  Pool. — I do  not  think  it  in  the  Power  of  the  Merchants  to  eftablilh  a 
Controul  over  their  Officers  and  Seamen  juft  arrived  from  a long  Voyage,  fo 
as  to  induce  them  to  remain  conftantly  aboard  Shtp.to  fuperintend  the  Delivery 
of  the  Cargo ; nor  do  I think  tl^at  a Matter  of  a Ship  lhould  be  placed  in  the 
Situation  of  a Watchman,  or  that  the  Merchants  can  know  fttmeient  at  all 
Times  the  -Characters  of  the  Mates  of  the  Ships,  to  entitle  them  to  more 
Confidence  than  any  other  Perfons  employed  for  the  Purpofe,  even  if  they 
•could  be  obliged  to  undertake  that  Duty. — Decked  Craft  or  Lighters  are 
not  applicable  to  the  Purpofe  of  conveying  the  bulky  Articles  which  are 
moll  expofed  to  Plunder,  fitch  as  Sugar  and  Tobacco. — They  may  be  uled 
with  Advantage  for  lefs  bulky  Articles,  but  I am  apprehenfive  that  even 
employing  them  would  increafe  the  Rifle  of  Pilferage,  as  the  Perfons  em- 
ployed in  them  might  have  an  Opportunity  of  fecretly  robbing  the  Pack- 
ages under  Cover,  as  they  now  do  in  the  Holds  of  Ships. — The  Holidays 
■being  decreafed,  would,  no  Doubt,  tend  to  the  Difpacch  of  Bufinefs. — I 
think  the  Goods  might  be  more  regularly  diftributed  on  the  Quays  than 
they  now  are,  by  feparating  the  Export  from  the  Import  Bufinefs;  but  in 
any  Cafe  the  prefent  Quays  are  not  adequate  to  contain  the  Quantity  of 
Merchandize  which  necdlarily  ought  to  be  there  at  One  Time. 

Are  you  an  Importer  of  Tobacco  into  the  Port  of  London  ? 

Not  at  prefent — but  have  been  in  a Situation  of  fuperintending  a great 
deal. 

Is  the  Plunderage  upon  Tobacco  confiderable;  and,  in  the  Cafe  of  Plun- 
derage, what  Proportion  does  the  Lofs  of  the  Merchant  bear  to  the  Lofs  of 
the  Revenue,  according  to  the  Value  of  the  Tobacco  before  landed  ? 

Tobacco  has  always  been  a favourite  Article  with  the  Pilferers  upon  the 
River  in  Craft,  and  at  the  Quays ; and  as  the  Bufinefs  is  now  regulated, 
the  whole  Pilferage  takes  Place  beiorc  it  pays  the  Duty,  confequently  the 
Revenue  fuffers  in  the  Proportion  as  the  Duty  is  to  the  Value,  namely, 
upon  the  former  Duty  where  the  Merchant  loft  One  the  Revenue  loft 
Five. — It  is  a Practice  among  the  Pilferers  at  the  Quays  (almoft  always) 
never  to  rob  a Package  after  it  has  palled  the  King's  Keys. 

Whether,  under  the  late  Regulations,  Pilferage  on  Tobacco  is  confider- 
able now  ? 

It  cannot  be  fo  much  as  formerly,  when  the  Packages  were  open  upon 
the  Quays ; but  it  is  confiderable  ftill  in  the  River. 

Do  you  think  it  poffible,  under  any  Regulations,  for  the  fame  Difpatch 
and  Accommodation  to  exift  in  a Tide  River  where  Goods  are  conveyed  by 
Lighters  to  the  Wharfs,  as  in  a Dock  of  ftill  Water  where  they  are  imme- 
diately landed  upon  the  Wharf  ? 

1 do  not. — I have  frequently  had  Bufinefs  impeded  becaule  the  Craft 
O could 
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could  not  get  to  the  Quays,  and  the  Work  mud  be  done  at  the  Quays 
with  more  Labour  when  the  Tide  is  out,  from  the  Length  of  the  Hoift  of 
the  Crane. 

Withdrew. 

A Member  prefent,  produced  to  the  Committee  an  Eftimate  made  by 
him,  of  the  Expence  on  a Ship  of  Two  hundred  and  Sixty  Tons 
from  the  Weft  Indies,  difeharging  in  the  London  Docks,  Wapping, 
and  on  the  River  Thames ; and  faid,  that  he  was  ready  to  produce 
Evidence  in  fupport  of  the  fame. 

The  faid  Eftimate  was  read,  and  is  annexed  in  Appendix  (I.) 


Mart  is. 
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Martis , 2 g°  die  Martii , 1796. 


MR.  FENNING,  from  the  Royal  Exchange  Aflurance  Office, 
prefented  to  the  Committee, 

The  Rates  of  Aflurance  for  Merchandize,  Buildings,  and  Goods  in 
the  Water-flde  DiftriCts ; and  alfo, 

The  Propofals  for  alluring  Houfes  and  other  Buildings,  Goods, 
Wares,  and  Merchandizes,  and  Ships  in  Harbour,  in  Dock,  or 
while  building,  from  Lol’s  or  Damage  by  Fire. 

Withdrew. 

The  faid  Papers  were  read;  and  are  annexed  in  Appendix  (K) 
and  (L). 


Mr.  BROWNE,  Surveyor  of  Sloops  and  Boats  to  the  Cuftoms, 
prefented  to  the  Committee, 

A Paper,  intituled,  " Average  Defcription  of  Ships  from  Two  to 
“ Four  hundred  Tons;  diftinguiihing  their  Lengths,  Breadths, 
“ and  Projections  of  Bowfprits,  and  total  Length.” 

Withdrew. 

The  faid  Paper  was  read ; and  is  annexed  in  Appendix  (M). 


Mr.  SPENCE,  Maritime  Surveyor  to  the  Admiralty,  prefented  to 
the  Committee, 

A.  Plan,  prepared  by  him,  for  making  Docks  for  the  Accommoda- 
tion of  the  Port  of  London;  together  with  his  Report  there- 
upon. 

Withdrew. 

The  faid  Report  was  read  ; which,  together  with  the  Plan,  are  annexed 
in  Appendix  (N). 


Mr.  INGL1S  again  called  in,  and  examined. 

What  Length  of  Time  Ihovild  you  confider  good  and  proper  Difpatch 
for  a Ship  of  Two  hundred  and  Sixty  Tons,  with  a Cargo  of  Three  hun- 
dred and  Forty  Hogfhcads  of  Sugar,  and  One  hundred  Puncheons  of 
Rum  ? 

The  Rum  may,  if  the  Purchafer  requires  it,  remain  on  board  Thirty 
Days,  according  to  the  prefent  Practice — 1 Ihould  fuppofe  Eight  or  Ten 
Days  a reafonable  Time  to  difeharge  the  reft  of  the  Cargo  at  the  legal 
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How  many  "Weeks  in  the  Year  do  you  conceive  the  legal  Quays  ina- 
dequate, to  that  Portion  of  Importation  into  th^Port  of  London,  which 
is  ufual  and  cuftomary  to  be  landed  there  ? 

1 apprehend  the  Well  India  Trade  alone  would  employ  the  Whole 
of  the  legal  Quays,  if  they  had  no  other  Bufineft,  from  One  Third  to 
One  Fourth  Part  of  the  Year;  and  I think  Six  Months  in  the  Year  a 
Weft  Indiaman  can’t  be  difeharged  in  the  Time  I have  mentioned. 

• How  many  Weeks,  when  Ships  are  detained  for  Want  of  Craft  and 

■other  Accommodations  at  the  legal  Quays,  are  they  in  landing  their  Car- 
goes; and  has  any  fetch  Detention  happened  in  the  Years  1794  and  1795  ? 
And  if  there  has,  ftate  the  Ships  and  Length  of  Time  that  was  occupied 
an  the  Difcharge  of  their  Cargoes ? 

The  Want  of  Craft  at  the  legal  Quays  arifes  from  the  limited  Extent  of 
the  Quays — the  Perfons  who  do  the  Lighterage  Bufinefs  at  the  legal 
Quays,  will  naturally  not  keep  more  Craft  than  the  Extent  of  the  Quays 
will  employ — thefe  Craft  are  frequently  ufed  as  Warehonfes  to  keep  the 
Goods  in  till  they  can  be  landed;  they  are  confequently  prevented  from 
making  more  frequent  Trips  to  the  Veflcls,  and  the  Ships  are  thereby  de- 
tained much  longer  than  they  otherwife  would  be — the  Bufinefs  has  not 
been  fo  preffing  in  the  laft  Year  as  it  was  in  the  Year  1793,  and  in  fome 
Part  of  the  Year  1794;  but  in  my  own  Experience,  all  the  Ships  of  my 
Houfe  have  taken  from  Twenty  to  Thirty  Days  to  difcharge  in  the  laft 
Year. 

Is  not  a confiderable  Part  of  the  Delay  and  of  the  Plunderage  com- 
plained of,  owing  to  a Want  of  a fufficient  Number  of  Landing- 
Waiters  ? 

Not  being  perfonally  in  the  Habits  of  Water-fide  Bufinefs,  at  prefent,  I 
■cannot  precifely  anfwer  that.Queftion ; but  I believe  it  fometimes  hap- 
pens, and  as  frequently  from  the  Craft  not  being  able  to  work  at  the 
•Quays  for  Want  of  Room,  as  from  the  Land  Waiter  not  being  able  to  at- 
tend. 

Do  not  Rum,  Wine,  Fruit,  and  other  Goods  generally  remain  upon 
the  legal  Quays  for  Sale  a great  Length  of  Time-after  they  have  been 
gauged  or  palled  the  King’s  Beam;  and  do  you  not  think  that  if  the 
fame  were  immediately  cleared  away  or  houfed,  that  great  Relief  in 
Difpatch,  and  alfo  from  Plunderage,  would  be  obtained  ? 

The  Quay  in  Front  of  the  Cuftom  Houfe  is  very  frequently  ufed  as  a 
Market  for  Spirirs — fome  others  are  ufed  in  the  fame  Way  for  Rum  and 
Wine,  which  keeps  them  longer  on  the  Quays  than  other  Goods,  and 
confequently  impedes  Bufinefs  at  thofe  Quays;  but  I believe  there  are 
Regulations  to  limit  the  Time  they  ibould  lie  there. 

Don’t  you  know  that  Sugars  often  remain  upon  the  legal  Quays  after 
they  have  pafled  the  King’s  Beam,  in  Charge  of  a Cuftom  Houfe  Officer 
for  Want  of  the  Poll  Entry  ; and  is  not  the  Delivery  of  Ships  greatly 
impeded  for  Want  of  fuch  Entries,  and  would  not  the  fame  Inconvenience 
arife  in  Docks,  unlefs  a Regulation  of  Entries  was  adopted? 

When  a Ship  arrives  with  Goods  configned  to  a Variety  of  Perfons, 
dfome  Delay  may  arife  for  Want  of  Prime  Entries,  and  it  may  alfo  happen 

that 
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that  Goods  are  fometimes  detained  upon  the  Quays  for  Want  of  a Poft 
Entry,  buc  not  very  frequently — the  fame  Inconvenience  with  regard 
to  Prime  Entries  may  arife  in  Docks,  but  I apprehend  not  in  regard 
to  Poft  Entries,  as  the  Goods  will  then  be  in  a State  of  Security. 

Do  you  know  that  in  all  Permits,  the  Importer  of  Rum  may  keep  it 
on  board  Thirty  Days;  and  do  you  think  that  if  it  was  landed  immediately 
on  the  Ship’s  Report,  that  it  would  greatly  facilitate  the  Difcharge  of 
the  Remainder  of  the  Cargo  ; and  does  not  the  keeping  it  on  board  that 
Time,  fubjedt  the  Ship  to  great  Delay  in  difcharging,  alfo  to  Rifk  by 
Fire  and  Plunderage,  and  Expence  to  Government  for  Officers  attending 
the  Ship  ? 

Yes— and  I believe  Part  of  the  Plan  of  the  propofed  Docks  is  to  re- 
medy that  Evil,  becaufe  a Warehoufe  will  be  provided  there,  in  which 
the  Rums  can  be  immediately  lodged  till  they  are  fampled  and  fold, 
which  will  afford  the  Merchant  the  fame  Convenience  which  he  now  has 
in  that  Refpedt,  by  keeping  them  on  Ship- board. 

Could  not  that  Accommodation  be  afforded  to  the  Merchants  in  the 
prefen t State  of  the  legal  Quays  ? 

I think  not — I do  not  know  any  Place  where  they  may  be  depofited — 
the  Whole  of  the  Vaults  and  Warehoufes  near  the  legal  Quays  being 
generally  otherwife  employed. 

Do  the  Samples  of  Rum  taken  on  board  Ship  pay  the  Duty? 

No — they  are  taken  before  the  Rums  are  gauged. 

What  Number  of  Hogfheads  of  Sugar  is  it  ufual  for  a Weft  India 
Ship  to  difcharge  in  Craft  in  One  Day,  taking  thofe  in  the  Ground  Tier, 
in  the  Hold,  and  between  the  Decks? 

A Mafter  of  a Ship  could  anfwer  that  Queftion  better  than  myfelf — but 
Ifhould  fuppofe  Forty  or  Fifty  Hogfheads. 

Are  not  the  Sugar  Hogfheads  in  the  Ground  Tier  very  much  broken, 
and  is  not  the  Expence  of  Cooperage  very  confidcrable,  and  does  not 
this  arife  from  the  Hogfheads  being  made  larger  than  they  ufually 
were  ? 

The  Hogfheads  in  the  Ground  Tier  being  much  broken  depends  a 
good  deal  upon  the  Conftruftion  of  the  Ship,  and  upon  the  Care  of  the 
Perfon  who  flows  them ; but  it  will  happen  that  thefe  Hogfheads,  from 
the  Preffure  upon  them  by  the  Weight  above,  will  be  more  broken  than 
the  others,  and  require  a greater  Expence  of  Cooperage  on  board  to  make 
them  fit  to  be  fent  to  the  Quays — the  Hogfheads  have  of  late  Years 
been  made  larger  than  formerly. 

If  the  Hogfheads  were  made  of  the  fame  Size  as  the  French  Hoglheads 
from  the  Windward  Iflands,  fuppofing  to  contain  from  Nine  to  Ten  Cwt. 
would  not  the  Difcharge  of  the  Ship  be  greatly  facilitated,  and  the 
Expence  of  Cooperage  on  board  Ship  almoft,  if  not  entirely,  done 
away?  _ 

If  the  Hogfheads  are  made  fmaller  and  ftronger  it  will  no  Doubt  leffen 
the  Expence°of  Cooperage,  and  facilitate  the  Difpatch  of  the  Ship;  bus 
p a confidcrable 
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a con-Gderable  Parc  of  the  French  Sugars  being  clayed  require  a more 
tight  Package  than  Mufcovada  Sugar,  which  is  the  general  Reafon  of 
the  Difference  between  Britifh  Plantation  Sugar  Hogflieads  and  thofe  of 
the  French. 

Do  you  chink  it  pofiible  for  Two  Ships  laying  along  Side  each  other, 
to  difeharge  both  their  Cargoes  at  the  fame  Time  in  the  propofol 
Docks  ? 

It  will  not  be  expedit'd  from  me  to  enter  into  any  Part  of  the  fcicntific 
Plan  of  the  Docks,  but  I can  anfwer  that  Quellion  without  much  Know  - 
ledge of  that  Sort — I think  Two  Ships  may  work  at  One  Time,  from 
the  Conftrudtion  of  the  Cranes  that  will  be  ufed  for  that  Purpofc. 

If  a Bowfprit  lays  over  the  Taffarel  of  another  Ship,  which  by  unload- 
ing (hail  become  a light  Ship,  will  it  nor  fpring  the  Bowfprit  ? 

'1  confider  that  as  a Quellion  of  Science  ; but  I apprehend  when  Two 
Ships  work  at  One  Time  they  will  not  lay  in  that  Situation. 

Do  you  know  of  any  Inllance  when  the  Captain,  Two  Mates,  and 
Two  Men,  ever  remained  on  board  a Weft  Indiaman  during  her  Dif- 
charge  ? 

There  are  in  general  as  many  paid  Wages  to  ftay  on  board — in  peace- 
able Times  my  Houle  gcn-crally  work  their  own  Ship  with  the  whole 
Crew. 

In  cafe  of  Plunderage  upon  a Ship’s  Cargo  before  it  is  landed  on  the 
legal  Quays,  is  ic  not  afeertained  by  the  Merchant’s  Agent,  and  dc- 
dudted  from  the  Freight  ? 

It  is — but  a Hogfbead  is  not  deemed  plundered  till  it  has  loft  a cer- 
tain Weight,  which  I think  about  Two  Cwt.  of  the  Plantation  Weight. 

Don’t  the  Captain  of  a Ship  fign  a Bill  of  Lading  for  the  Goods  on 
board,  binding  himfelf  to  the  true  Delivery,  and  are  not  the  Officers  and 
Crew  fubjeft  to  fee  the  fame  fulfilled  ; and  is  not  the  Duty  of  the  Cap- 
tains, Officers,  and  Crew,  to  rake  Care  to  have  the  Cargo  delivered  on 
the  legal  Quays  free  from  Plunderage,  and  is  ic  noc  fo  exprefied  in  the 
Articles  they  fign  at  each  Voyage  ? 

Ic  is— but  in  regard  to  Sugar  the  laft  Anfwer  applies  to  this  Quellion, 
the  Ship  not  being  anfwerable  till  the  Hogfbeads  have  loft  a certain 
Weight;  and  ic  is  the  fame  with  many  other  Articles., 

Can  you  (late  the  ufual  Difference  between  the  Difeharge  of  a Ship 
in  the  Pore  of  London  and  at  Liverpool.? 

1 have  made  a comparative  Statement  of  the  Charges  of  the  Port  of 
London,  and  thofe  of  the  Pore  of  Li  verpool. 

[The  faid  Statement  was  delivered  in,  and  read;  and  is  annexed  in 
Appendix  (O)]. 

Do  you  know  the  proportional  Lofs  of  Weight  from  the  Plantation 
Weight  of  a Hoglliead  of  Sugar,  delivered  in  the  Port. of  London  or  at 
Liverpool  ? 

I do 
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I do  not  recoiled  the  Proportion  of  the  Difference  between  the  Plan- 
tation Weight,  between  the  Port  of  London  and  Liverpool ; but  the 
Lofs  in  the  Port  of  London  upon  Sugar  after  it  has'paffed  the  King’s 
Scale,  is  about  20  lb.  Weight  more  at  London  than  at  Liverpool,  before 
it  is  delivered  to  the  Buyer. 

Do  you  know  the  Lofs  to  the  Merchant  by  Plunderage  of  Sugar  at 
Liverpool  ? 

I never  heard  of  any;  which  I attribute  to  the  Vicinity  of  the  Ware- 
houfes  to  the  Docks,  and  to  the  different  Mode  of  taking  Sam- 
ples. 

Does  any  Detention  arife  in  the  unloading  of  Craft  at  the  Sufferance 
Wharfs  in  the  River  Thames  ? 

I believe  not. 


You  having  {bated  your  Belief  that  the  Caufe  of  the  Delays  and 
Impediments  in  the  loading  and  dilcharging  of  Ships  in  the  Ri- 
ver, arife  chiefly  from  Want  of  adequate  Room  in  the  Pool,  a Want 
of  Craft,  and  a fufficient  Space  at  the  legal  Quays — you  are  defired  to 
ftate  whether  you  know  of  any  other  Caufes  that  do  not  arife  merely 
from  Want  of  better  Regulation  in  the  loading  and  difeharging  of 
Ships  ? 

I dated  thefe  as  the  general  Defeds  of  the  Port — there  are  no  Doubt 
other  Impediments  to  Bufinefs  but  of  a more  trivial  Nature— fuch  as 
there  not  being  always  Water  at  the  Whole  of  the  legal  Quays  to  get 
in  the  Craft  when  the  Officers  are  ready  to  work;  and  the  crowded 
State  of  the  Streets  in  the  Vicinity  of  the  legal  Quays,  which  prevents 
the  free  Paffage  of  Carts  to  and  from  thence. 

Has  the  crowded  State  of  the  River  been  uniform  or  periodical  ? 

I have  always  heard  the  River  complained  of  as  not  affording  fafe  and 
ample  Accommodation  for  the  Shipping  ■,  but  its  being  in  a crowded 
State  is  certainly  periodical,  according  to  the  Seafons  of  Bufinefs. 

Does  it  happen  more  particularly  in  the  Times  of  Peace  or  War;  and 
name  the  Inftances  during  the  laft  Five  Years? 

I have  known  it  over  crowded  in  both  Peace  and  War;  and  I believe 
the  Trade  of  the  Port  was  much  in  the  fame  Situation  ac  the  breaking 
out  of  the  War  as  at  prefent,  although  the  River  will  no  Doubt  be  more 
crowded  upon  the  Arrival  of  a numerous  Convoy  in  the  Time  of  War, 
than  in  Time  of  Peace. 

What  are  the  Seafons  and  Proportion  of  Arrivals  from  the  Weft 
Indies  in  the  Times  of  Peace. 

From  the  Month  of  May  to  the  Month  of  Odober  is  the  chief  Seafon 
of  Arrivals  from  the  Weft  Indies. 


Do  you  think  if  the  Privilege  of  free  Quays  was  extended  to  the  Suf- 
ferance Wharfs,  it  would  be  any  material  Accommodation  to  the  Mer- 
chants ? 

I think  it  would  afford  Relief  in  fome  Branches  of  Bufinefs. 

When 
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When  the  Weft  Indiamcn  arrive  in  Fleets,  would  they  not  find  equal 
Difficulty  in  getting  Stations  at  the  Docks  as  in  the  River  ? 

I think  not,  for  a Rtafon  I have  given  before  •,  viz.  that  the  Docks 
will  give  additional  Accommodation  to  a certain  Number  of  Ships. 

Are  the  propofed  Docks  meant  for  Foreign  Ships  in  general,  and 
would  they  not  frequently,  at  the  Time  of  fuch  Arrival  of  Weft  India- 
nien,  be,  in  great  Part,  occupied  by  European  and  American  Ships  of 
various  Defcriptions  ? 

I underftand  the  Docks  are  propofed  for  the  Accommodation  of  the 
Port  in  general,  and  if  they  Ihould  be  occupied  in  the  Manner  ftated  in 
the  Queltion,  at  the  Time  of  the  Arrival  of  the  Weft  Indiamen,  there 
would  be  the  more  Room  in  the  River  and  at  the  prefent  legal  Quays 
for  the  Difpach  of  the  Weft  India  Trade. 

If  the  Colliers,  light  Ships,  and  Timber  Ships  were  removed  from 
the  Pool,  and  the  remaining  Ships  properly  regulated  by  an  Harbour 
Mailer,  would  there  then  be  Room  in  the  Pool  ? 

1 believe  there  might,  fo  far  as  would  depend  upon  the  Difcharge  of 
the  Merchandize  frum  an  additional  Number  of  Ships,  but  without  a 
proportionate  Addition  of  Quay  Room,  even  that  would  not  remedy  the 
Dcfe&s  of  the  Port, 

Is  it  ufual  in  the  Weft  India  Trade  to  make  more  .than  One  Voyage 
in  a Year  ? 

It  is  not  at  this  Port ; but  I think  it  poffible  to  make  Three  Voyages 
in  Two  Years — the  Ships  in  my  own  Houfe  frequently  make  Two  Voy- 
ages in  a Year  to  America. 

Are  not  a great  Part  of  the  Warehoufes  and  Wharfs  on  the  legal  • 
Quays  unemployed  during  a great  Part  of  the  Year  ? 

They  are  fo,  and  mull  necefiariJy  remain  fo,  from  the  Seafons  of 
Bufinefs  being  periodical. 

Is  not  the  cxclufive  Right  of  the  legal  Quays  confined  to  the  landing 
of  Goods,  and  is  it  not  diferetionary  in  the  Merchants  to  houfe  them 
where  theypleafe.? 

The  legal  Quays  are  appointed  by  the  Legiflature,  as  the  Limits  in 
which  Merchandize  may  be  legally  landed  and  fhipped,  not  for  landing 
only.;  and  it  is  not  always  at  the  Difcretion  of  the  Merchant  to  houfe 
fome  Articles  where  he  plcafes,  becaufe  the 'Proprietors  of  certain  Quays 
are  alfo  the  Proprietors  of  Warehoufes,  and  take  the  Two  Branches  of 
Bufinefs  together — the  Owners  of  fome  Quays  will  not  permit  Goods  to 
be  landed  without  warehoufing  them  there  alfo. 

Have-not  feveral  Merchants  and  Brokers  built  Stacks  of  Warehoufes 
partly  to  occupy  themfelves,  and  partly  to  let  out  to  hire  on  and  near 
the  legal  Quays-? 

I only  know  one  Merchant -who  has  built  a Warehoufe  at  the  legal 
Quays — feveral  Merchants  and  Brokers  are  Proprietors  of  Warehoufes 
in  feveral  Parts  of  the  Town. 

Are 
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Are  not  the  Wharfingers,  and  the  feveral  Defcriptions  of  Porters  arid 
Carmen  employed  under  the  Authority  of  the  City,  deemed  refponfible 
to  the  Merchants  for  Accidents  and  Pilferage  ? 

Yes,  they  are. 

Withdrew. 


Mr.  GEORGE  DOMINICUS,  Hulband  to  the  Eaft  India  Company, 
called  in,  and  examined. 

What  is  the  Nature  of  your  Office  ? 

To  land  the  Cargoes  from  Ships  inwards,  and  lhip  them  outwards. 

How  long  have  you  been  in  your  Office  ? 

Thirty-two  Years  in  the  Service  of  the  Company,  and  Eight  Years 
in  my  prefent  Office. 

Has  not  your  Situation  in  the  Eaft  India  Company’s  Service,  given  you 
Opportunities  of  obferving  the  Difficulties  attending  the  landing  and 
(hipping  Goods  at  the  legal  Quays  ? 

Yes. 

Have  not  thofe  Difficulties  increafed,  notwithftanding  every  Wifli  and 
Exertion  of  the  Wharfingers  within  the  Limits  of  the  legal  Quays  ? 

Certainly — the  legal  Quays  are  infinitely  too  fmall  for  the  Commerce 
of  the  Port. 

Where  do  the  Company’s  Ships  generally  lay  to  difeharge  their 
Cargoes,  and  in  what  Mode  do  they  dilcharge  rhem  ? 

At  Long  Reach,  Deptford,  and  Blackwall  generally — the  Cargoes  are 
delivered  into  decked  Lighters,  which  are  fecured  by  Hatches,  and  locked 
down  ; the  Keys  are  fealed  up,  and  afterwards  delivered  at  the  Office 
where  the  Goods  are  landed — thefe  Precautions  are  to  prevent  Plum- 
derage. 

Of  what  Tonnage  and  Form  are  thofe  Lighters  ? 

They  are  various  Tonnages  from  Fifty  to  One  hundred  Tons— fome 
of  them  dumb  Craft,  thac  is  without  a Mad,  and  others  arc  Hoys. 

What  is  your  Opinion  of  the  Security  of  thofe  Veffels,  under  all  the 
Regulations  of  the  Company  and  Revenue  Officers? 

I conceive  them  to  be  perfectly  fecure  againft  Plunderage,  except  in 
particular  Inftances. 

Do  you  refer  to  any  particular  Inftance  ? 

I have  known  a falfe  Bulk-head  to  communicate  with  the  Vefiel’s  Hold, 
by  which  Means  the  Craft  has  been  plundered — but  thefe  are  very  rare 
Inftances. 

How  long  are  the  Eaft  India  Ships  in  delivering  their  Cargoes  in  ge- 
neral ? 

Ships  of  about  Eight  hundred  Tons,  a Month,  and  thofe  of  Twelve  hun- 
dred Tons,  Six  Weeks,  admitting  the  Weather  to  be  favourable. 

Q_  , Are 
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rAr a die  Hoys  die  Property  of  the  Eafl:  India  Company  or  hired  by 
tlldifr?  1 

Moftly  hired — they  have  Seven  of  their  own,  in  which  Inftances  of 
Plunderage  feldom  strife, 

00  'the  Eafl:  India  Company  fuffer  much  Delay  or  Inconvenience  by 
the  crowded  State  of  the  Pool  or  of  the  Quays  ? 

By  the  crowded  State  of  the  Quays  more  than  of  the  Pool. 

Do  you  think  it  pofiible,  under  any  Regulations,  for  the  fame  Difpatch 
and  Accommodation  to  exift  in  a Tide  River,  where  Goods  are  conveyed 
by  Lighters  to  the  Wharfs,  as  in  a Dock  of  ftill  Water,  where  they  are 
immediately  landed  upon  the  Wharf? 

Certainly  nor— in  a River  Ships  can’t  be  fliifted  but  at  particular 
Times  of  tjie  Tide  ; in  (till  Water  when  One  Veffel  is  unladen,  another 
may  be  immediately  put  in  her  Place. 

What  Draft  of  W'ater  do  Eaftlndiamen  from  Eight  hundred  to  Twelve 
hundred  Tons  draw,  when  loaded  and  when  lighc  ? 

A Ship  cf  Eight  hundred  Tons  loaded  Nineteen  Feet  Draft  of  Wa- 
ter, and  One  of  Twelve  hundred  Tons  fromlTwenty-two  to  Twenty- 
three  Feetj  but  they  are  ufually  lightened  at  Long  Reacli  to  Seventeen 
Feet  Draft  of  Wsigr,  by  taking  out  Part  of  their  Cargo  and  their  Guns. 

The.  Reafon  of  this  is,  that  n.o  Pilot  will  take  Charge  of  a Ship  of  greater 
Draft  of  Water  than- that,  to  bring  her  up  to  Deptford  or  Blackwall. 

If  the  propofed  Docks  and  Canal  were  made  of  fuffieient  Depth,  would 
it  not  be  pofiible,  for  fome  of  the  Eafl:  Indiamen  to  come  into  the  Docks, 
and  difeharge  that  Part  of  their  Cargo  they  bring  above  Long  Reach  in 
Spring  Tides  ? 

They  might  go  into  Docks,  but  it  would  be  inconvenient  to  difeharge 
their  Cargo  in  Dock — the  Reafon  is,  the  Depth  of  Hold  is  fo  much 
more  than  that  of  fmaller  Ships,  that  no  Crane  could  poffibly  be  made  ufe 
of  in  hoifting  the  Cargo  out — the  Hold  of  an  Raft  Indiaman  is  from 
Fifteen  to  Seventeen  Feet  deep,  and  the  Entire  from  the  Gunwale  about 
Thirty  Feet. 

Are  you  acquainted  with  the  Situation  propofed  at  Wapping  for  the 
Wet  Docks,  and  what  is  your  Opinion  of  the  Level  and  Extent  of  it  ? 

1 am — the  Ground  lays  low,  and  is  capable  of.  being  made  into 
Docks. 

What  is  your  Opinion  of  the  comparative  Rilk  of  Fire  in  Dock  and 
■in  the  River  ? 

Le(s  Rifle  in  Docks  taking  Fire— in  Docks  they  are. under  Regula-  • 
tions  which  they  are  not  in  the  River. 

Withdrew. 


Jovis, 
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Jovis , 310  die  Martii , 1796. 


Mr.  WILLIAM  FRASER,  Condudtor  of  the  Shadwell 
Water  Works,  called  in,  and  examined. 

HO  W long  have  you  been  in  your  Situation  ? 

About  Nine  Years. 

£The  Witnefs  delivered  in  Two  Plans  of  the  Mains  and  Service 
Pipes  of  the  Shadwell  Water  Works,  fhewing  their  Interfedlions 
with  the  propofed  Canal  and  Docks  ; which  are  annexed  in  the 
Appendix.] 

Inform  the  Committee  how  the  Mains  and  Service  Pipes  will  be  af- 
fedted  by  the  propofed  Canal  ? 

By  the  propofed  Plan  they  will  be  cut  off  in  various  Places,  by  which 
it  will  be  impoffible  to  ferve  the  greater  Part  of  the  Diftridt  to  which 
they  are  now  applied. 

What  is  the  Income  of  the  Corporation  ? 

About  £.  4,000  per  Annum. 

Can  you  Hate  the  Number  of  Houfes  that  will  be  taken  down  for  the 
propofed  Plan,  which  are  now  ferved  by  the  Shadwell  Water  Works  ? 

I have  taken  a Survey  upon  the  Spot  marked  out  for  the  Docks  and 
Canal,  and  there  appears  to  me  about  One  thoufand  Eight  hundrtd 
Floufes  that  cannot  be  fupplied. 

What  Effedt  will  the  propofed  Plan  have  upon  the  Corporation  ? 

I think  it  will  ruin  the  Corporation. 

* In  cafe  the  Water  Works  cannot  be  carried  on,  how  will  it  affedt  the 
Neighbourhood  in  cafe  of  Accident  by  Fire  ? 

As  there  are  no  other  Water  Works  within  the  Diftridt  of  the  pro- 
pofed Plan,  nor  can  any  other  be  carried  there,  the  Neighbourhood  in 
cafe  of  Fire  mull:  remain  without  any  Afllftance  from  Water. 

Have  any  other  Water  Works  been  applied  to,  to  ferve  that  Neigh- 
bourhood ? 

Yes — feveral  Applications  have  been  made  from  the  Landlords  of 
Houfes  and  Eflates  to  the  New  River  Company,  and  to  the  London 
Bridge  Company,  and  both  have  refilled  to  fupply  it. 

Have  the  Water  Works  at  Shadwell  been  an  increafing  Bufinefs  of 
late  ? 

It  has;  but  formerly  a lofing  Trade. 

What 
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What  will  be' the  general  Effedt  of  the  propofed  Plan  upon  the  Parifh 
of  Shadwell  ? 

I conceive  it  will  drive  all  Perfons  in  opulent  Trades  from  that 
Quarter. 

What  Trades  do  you  allude  to? 

Wharfingers,  Diftillers,  and  Brewers,  and  others  of  fuch  Defcriptions. 

Are  there  any  confiderable  Brewhoufes  between  the  Canal  and  the 
River  ? 

Yes — Mr.  Phillips’s,  and  fome  others  of  a lefs  Note. 

How  do  they  have  their  Water  now  ? 

Mr.  Phillips  and  Mr.  Connop  fupply  themfelves  from  the  River — all 
the  others  are  fupplied  from  the  Shhdwell  Water  Works. 

How  will  their  Trades  be  affedled  by  the  Canal  ? 

By  the  Conveyance  to  London  being  interrupted  by  the  Bridges  that 
muff  be  on  the  Canal. 

Do  you  know  RatclifFe  Highway? 

Yes. 

How  much  muff  that  Ground  be  funk  to  come  to  the  Levels  of  your 
Mains? 

Our  Mains  lay  within  Three  Feet  of  the  Surface  of  RatclifFe  High- 
way. 

Where  are  the  Water  Works  ficuate? 

In  Labour-in-Vain  Street,  Shadwell. 

Withdrew. 


JOHN  STAP LES,  Efquire,  called  in,  and  examined. 

Have  you  feen  the  propofed  Plan  for  making  a Canal  from  Blackwall 
to  Wapping,  and  Wet  Docks? 

1 have. 

What  EfFeiff  will  it  have  on  the  Parifh  of  Shadwell  ? 

k will  interfaff  the  great  Highway  from  the  Tower,  called  RatclifFe 
Highway,  and  likewife  the  Turnpike  Road  leading  from  the  Minories 
along  St.  George’s,  Shadwell,  to  RatclifFe,  and  fo  on  to  Limehoufe. 

What  Trades  will  be  principally  affeffed  by  it? 

All  the  Wharfingers,  Ropemakers,  and  Brewers  j and  it  will  interfedl 
the  .Shadwell  Water  Works. 

How  is  the  Communication  intended  to  be  effeffed  over  the  Canal? 

I underfhnd  by -Drawbridges  j and  fome  Horfcs  will  not  draw  over  a 
Drawbridge— by  the  prefenc  Drawbridge  at  Limehoufe-Bridge  Dock 
Accidents  have  happened,  and  fevcral  Horfcs  have  been  killed— Hack- 
ney Coachmen  will  not  go  over  it—  feveral  Inftances  have  occurred  to 
me  lately. 


Is 
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Is  there  not  an  Eaft  India  Warehoufe  that  will  be  infulatcd  by  the 
Canal  ? 

Yes—there  is  One  re-building  that- was  burnt  down. 

• Was  there  a great- Traffic  to  and  from  that  Warehoufe? 

Yes ; and  mult  pais  the  Canal  to  go  to  London. 

Have  yotl  been  mflch  converfant  with  Shipping  and  delivering  them 
by  Lighters  ? 

Xh^ye,:for  the  Merchants,  to  a great.  Extent. 

Do  you  know  any  thing  of  Plunderage  from  the  Shipping  and 
Lighters  ? 

Yes,; there  is  a great  deal,  which  happens  from  Want  of  the  Captains 
being  on  board  .theShips.  during  their  unloading. 

Is  there  much  Plunderage  from  the  Lighters  ?- 

Not  fo  much  from  Lighters  as  on  Board  the  Ships,  by  Means  of  the 
Lumpers. 

How  could  it  be  prevented? 

One  Mode  of  preventih'g  it,  in  my  Opinion,  would  be  for  the  Men 
when  they  go  on  Board  to  work,  not  to  leave  the  Ship  till  the  Day’s 
Work  is  over — another  is,  not  to  fuffer  any  Boat  to  be  hovering  about 
the  Vefiel,  in  order  to  receive  any  Package  from  any  Perfon  on  Board  the 
Ship  that  is  delivering. 

How  many  Ships  do  you  conceive  will  be  able  to  enter  the  Canal  in 
One  Tide  ? 

Not  more  than  Four;  and  then  only  at  the  Spring  Tides. 

Does  it  appear  to  you  that  any  Difficulties  will  atrend  the  Entrance 
into  the  Canal,  and  Progrefs  to  the  Docks  ? 

There  is  an  Eddy  at  Flood  Tide  at  the  Place  of  Entrance,  and  if 
blowing  hard  will  make  the  Attempt  dangerous ; — and,  the  Skips  muft 
either  be  hove  ahead  when  in  the  Canal,  or  drawn  by  Horfes;  and 
having  their  Malls  in,  when  it  blows  hard  at  the  Weft,  it  being  ftill 
Water,  will  make  it  a long  Time  in  getting  up  to  the  Docks,  and  fub- 
jeft  them  to  Plunderage  and  Smuggling  in  the  mean  Time  ; and  at  each 
of  the  Drawbridges  they  will  be  fubjedl  to  Damage  when  it  blows 
hard. 

Will  the  fetting  of  the  Tide  into  the  Canal  have  any  Effedt  on  the 
Navigation  of  the  River  ? 

I don’t  think  it  will. 

• Where  can  the  Ships  lay  waiting  to  go  into  the  Canal  ? 

Not  with  any  Safety  till  above  Mr.  Perry’s  Dock— they  rnuft  lay 
above  the  Canal,  and  be  hove  down  again  to  get  into  it. 

What  Difference  will  there  be  in  unloading  into  Lighters,  and  un- 
loading on  Wharfs  ? 

When  the  Veffels  are  under  the  Cranes  a:  the  Wharfs,  there  is  no  Com- 
parifon  in  the  Facility. 

R Has 


mge  digitised  by  tlie  University  of  Suiilimmpton  Library  Digitisation  Unit 


Printed 


< 66  ) 

‘Has  not  your.  Experience,  as  a Magiftrate,  given  you  many  Opportuni- 
ties ofjudging  of  the  great  Extent  of  the  Plunderage  of  Ships  during 
the  Time  of  their  unloading, 'and  do  you  not  conceive  it  to  be  very  con- 
fiderable  ? 

No  Doubt  of  it— beyond  all  Belief. — By  a late  Trial  at  the  laft  Af- 
fizes  for  Surrey,  a Lumper,  named  Fitzpatrick,  committed  from  Shad- 
rttelfo Office,  was  con v idled  of  ftealing  Sugar  from  on  Board  a Ship  in 
the  River,  and  ordered  for  Tranfportation. 

Do  you  apprehend  the  Mode  you  have  before  mentioned  will  prevent 
[Plunderage  ? 

Yes,  1 do. 

"•  Would  not'ilh’^'bjfcbarge  df  Ships  in  a Dock,  under  proper  Regula- 
tions, very  much  proteft  them  from  this  Sort  of  Robbery  ? 

There  can  be  no  Doubt  of  it[  > ■ 

Withdrew, 


THO  MAS,  DYKES,  Empire,  cdflctlj  in,  and  examined. 

Do  you  knb$  tlfe  Line  of  Canal  propbfed  fr6m  Blackwall? 

' 'I  do. 11  ’ ' ' 1 

.:  • • 1 -•  oltd \ 

What  Effed  will  the  Canal  have  upon  the  Pariih  of  Shadwell  ? 

I confider  it  will  injure  the.  Eftates  of  that  Pariih  very  confiderably. — I 
haVe  long  had  the  Management  of  a confiderable  Eftate  there  belonging 
to  the  Honourable  George  Bowes,  on  which  there  arc  feveral  Hundred 
Houfes,  and  Wharfs,  and  a Ship  Dock,  and  the  Shadwell  Water  Works, 
-v — tl  conceive^  that  if  the  Canal  takes  Place,  that  many  of  the  rcfpedable 
Inhabitants  who  are  not  confined  to  any  Trade,  will  leave  the  Pariih,  and 
•particularly  the  Inhabitants  of  a Row  of  about  Thirty  Houfes  j and 
that,  the -great  Trades  and  Manufactures  which  arc  carried  on  there  will 
be  fo  much  injured  by  the  Obftrudion  occafioned  .by  the  cutting  of  the 
Cana],  that  they  will  in  Time  decline,  and  that  the  like  Trades  and  Ma- 
nitfadures  will  be  efeded  and  eftablilhed  on  the  North  Bank  of  the  Canal, 
to  which  the  Cuftom  to  the  Trades  and  Martufadures  would  be  diverted 
from  the  Banks  of  the  Thames. — Several  Rope  Grounds  belonging  to  the 
faid  Eftate  (the  Rack  Rent  of  One  of  which  is  £.  150  per  Annum ) will 
be  deftroyed ; and  the  principal  Houfe  of the.Eftr.te  will  be  injured. by  the 
Canal  being  cut  clofe  to  it. — 1 beg  Leave  to  ftate  the  Injury  it  will  do 
to  the  Turnpike  Road  from  Rofemary  Lane  to  Brook  Street,  which  is 
to  be  cut  through — the  Carts  and  Carriages  from  Coal  Wharfs  and 
Warehoufes  go  up  that  Road,  and  muft  take  another  Courfe. — It  will 
Jikewile  do  an  Injury  to  the  Ratcliffe  Pavement,  and  afFed  its  Re- 
venue.— The  Rates  of  the  Pariih  of  Shadwell  will  likewife  be  materially 
affeded,  as  the  mod  wealthy  Inhabitants  will  defert  it. 

Withdrew. 


Mr. 
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. Mr.  ED  WARD  OGLE  called  in,  and  examined. 

Have  you  any  Plan  for  the  Accommodation  of  the  Port  of  London  ? 
Y*s  j and  Which  is  conftedted  with  one  that  Mr.  Hodgkinfon  has  to 
deliver  in’^-both  Plans  are  my  own — Mr.  Hodgkinfon  is  the  Engineer. 

[The  Witnefs  delivered  in  his  Plan,  together  with  an  Explanation 
of.  the;.,  fame.] 

The  faid  Explanation  was  read  ; which,  together  with  the  Plan, 
are  annexed  in  the  Appendix  (P.) 

The  Witnefs  informed  the  Committee  that  Mr.  Hodgkinfon,  the  En- 
gineer, will  explaih  that  Part  of  the  Plan  which  rcfpefts  the  River;  and 
that  he  now  attends  with  the  fame. 

Withdrew. 

Mt,  JOSEPH  HODGK1NSON,  Junior,  an  Engineer, 
called  in,  and  examined. 

Have  you  any  Plan  for  the  Accommodation  of  the  Port  of  London  ? 
Yes ; One  done  by  my  Uncle,  the  Engineer. 

[The  Witnefs  delivered  in  the  Plan,  together  with  an  Explanation 
and  Eftimate  of  the  fame.] 

The  faid  Explanation  and  Eftimate  were  read ; which,  together 
with  the  Plan,  are  annexed  in  the  Appendix  (Q^) 

How  long  will  the  Plan,  delivered  in  by  you,  take  to  complete  it  ? 

It  may  be  done  in  Two  Years. 

Withdrew. 


Mr.  OGLE  again  called  in,  and  examined. 

State  the  Amount  of  the  Expence  of  the  Plan  delivered  in  by  you, 
and  the  Length  of  Time  it  will  take  completing? 

Mr.  Peacock,  the  City  Surveyor,  will  deliver  in  an  Eftimate  of  the 
fame. — The  Whole  may  be  completed  in  Three  Years;  but  the  good 
Effefts  would  be  progreflive,  and  in  the  Courfe  of  Six  Months  will  begin 
to  be  confiderable,  and  without  any  Interruption  to  the  conducting  of 
the  prefent  Trade  of  the  Port  of  London. 

What  Proportion  will  the  room  gained  by  your  propofed  Exrenfion 
of  Quays,  and  the  Addition  of  Warehoufes,  bear  to  the  room  on  the 
Quays  and  in  the  Warehoufes  at  prefent  ? 

The  aftual  room  upon  the  Quays  will  be  more  than  Double,  and  iii 
Warehoufes  more  than  Treble. 
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[The  Witnefs  delivered  in  a Letter,  addreffed  to  the  Surveyors  Ge- 
neral of  the  Port  of  London,  written  at  their  Requelt,  refpefting 
tlie  neceflary  Regulations  to  be  adopted  in  conducting  <he  !Bufi- 
nefs  at  the  legal  Quays.] 

The  faid  Letter  was  read;  and  is  annexed  in  Appendix  (R.) 

Withdrew. 


Mr.  RICHARD  FOSTER,  One  of  the  Landing  Surveyors  at 
the  Cuftoms,  called  in,  and/examined. 

-Will  the  Revenue,  in  your  Opinion,  be  expofed  to  Danger  in  the  Paf- 
Jagc  of  Ships  along  the  propofed  Canal  from  Blackwall  to  Wapping  to 
the  Wet  Docks  ? 

.1  am  of  Opinion,  that  as  the  Spring  Tides  flow  at  about  Three  o’clock 
at  Blackwall,  Ships  entering  the  Canal  cartnot  reach  the  Docks  for 
nearly  Eight  Months  in  the  Year,  Morning  Tides,  but  in  the 
Dark  3 and  I think  for  Come'  Months  : rn  the  Winter  Seafon,  they  will 
be  in  the  fame  Situation  in  the  Afternoon  Tides. — I ftate  this  on  the 
Suppofition  of  a Ship  being  from  One  Hour  and  Half  to  Two  Hours 
in  its  Paflage ; if  longer,  in  the  Winter  Months,  it  will  certainly  be  very 
ferious,  and  without  fome  compulfory  Power  they  may  make  their  Navi- 
gation longer. — During  fuch  PafTage  in  the  Dark,  I Ihould  think  the 
r Revenue  greatly  expofed  j as  the  Articles  of  Sugar,  Pimento,  and  Coffee 
in  particular,  may  very  eafily  be  got  afliore — Rums  like  wile  may  in 
Leathern  Bags,  fmall  Calks,  or  Bladders,  be  put  over  the  Sides  of  the 
Ships,  and  however  vigilant'the  Officers  bn  Board  might  be,  1 think  it 
will  be  out  of  their  Power  to  prevent  it. 

Will  the  Revenue,  in  your  Opinion,  be  more  or  lefs  fecure  by  Ships 
unloading  along-fide  the  Quays  in  the  propofed  Docks,  or  by  laying  in 
the  Thames,  and  there  unloading  into  Lighters  ? 

I ever  was  adverfe  to  any  Ship  coming  along-fide  any  Quay  whatever 
and  I think,  had  the  Aft  19  G.  III.  Cap.  48.Seft.  8.  prevented  all  Ships 
coming  to-the  legal  Quays  as  it  does  to  others,  it  would  have  much  be- 
nefited the  Revenue — the  Facility  of  conveying  Goods  on  Shore,  in  my 
Opinion,  is  too  great  to  fuppofe  it  poffible  that  Men  will  not  take  Ad- 
vantage of  it — Ships  in  the  Stream  have  not  the  fame  Facility. 

Will  the  Revenue,  in  your  Opinion,  be  liable  to  fuffer  by  Goods 
being  landed  over  other  Ships  Decks,  as  intended  to  be  done  in  the 
.propofed  Wet  Docks  ? 

There  are  certain  Articles  that  are  now  delivered  in  that  Way,  fuch  as 
Oranges,  Lemons,  Nuts  and  Chefnuts,  and  fmall  Nuts — the  Duty  on 
Nuts  is  afeertained  by  their  being  metered  on  Board,  and  on  Oranges 
and  Lemons  by  being  tallied  on  Shore,  by  Chefts  or  Half  Chefts,  as  they 
pals.  As  to  other  Goods  being  landed  over  other  Ships,  I Ihould  have 
infuperable  Objections  : J think  in  their  Tranfit  over  other  Ships,  fmall 
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Packages  would  be  liahje  to  efcape  the  King’s  Beam ; and  there  is  no 
pofftble  Check  upon  the  Officer  on  Board,  as,  when  a Ship  is  worked  out 
at  the  Quays,  the  Landing  Waiter  can  only  give  an  Order  for  the  entire 
Cargo,  and  at  the  Clofe  of  each  Day’s  Work  the  Officer  on  Board  com- 
paring his  Delivery  with  the  Landing  Waiter’s  Account  of  what  has 
paffed  the  King’s  Beam,  the  Officer  may  charge  in  his  Book  of  Delivery 
a given  Number  of  Packages  as  delivered  that  Day,  when,  in  Fadl,  the 
lame  have  not  reached  the  Landing  Waiters,  but  gone  over  the  Ship’s 
Side — large  and  bulky  Articles,  I conceive,  could  not  be  fo  landed. 

What,  in  your  Opinion,  are  the  principal  Caufes  of  the  prefent  Plun- 
derage on  Board  the  Weft  India  Ships,  and  how  may  it  be  remedied  ? 

I conceive  it  to  arife  from  various  Caufes,  fuch  as,  beginning  to  unload 
a Weft  Indiaman  when  her  Cargo  is  only  partially  entered — the  drawing 
Samples  of  Rum  on  Board  Ship — the  Allowance  of  Thirty  Days  from 
the  Ship's  Report  for  the  landing  of  Rums — and,  the  Want  of  a better 
Syftem  in  working  out  the  Goods. — To  prevent  all  this,  I conceive 
it  would  be  necefiary  to  do  away  the  Right  of  drawing  Samples,  as  like- 
wife  the  Extent  of  Time  allowed  for  landing  Rums — I think  Bulk 
Ihould  not  be  permitted  to  be  broken  till  the  Whole  of  the  Cargo  was 
entered  for  the  Duties,  Rums  included — a given  Number  of  Days  to  be 
allowed  for  that  Purpofe,  and  Goods  not  entered  within  that  Period  to 
be  liable  to  Five  or  Ten^><?r  Cent.  Additional  Duty. — Lumpers  Ihould 
be  fubjett  to  the  fame  Regulations  as  the  Eaft  India  Company  have  on 
Board  their  Ships,  which  confine  the  Men  on  Board  during  the  Whole  of 
the  Day,  and  prevents  them  at  the  fame  Time  from  wearing  or  bringing 
on  Board  large  Trowfers  and  Jackets;  and  they  Ihould  be  regularly  ex- 
amined every  Evening  on  quitting  the  Ship’s  Side. — If  thefe  Regulations 
are  eftablifhed,  they  will  effectually  produce  the  defired  Difpatch,  and 
prevent  Plunderage. 

■ With  proper  Regulations  do  you  think  that  all  Merchandize  can  be 
fecured  from  its  Unshipping  in  the  Stream  to  its  final  Difcharge  at  the 
legal  Quays,  fo  as  effectually  to  fecure  the  Revenue  and  the  Mer- 
chant:? 

Yes,  to  a Certainty. — The  Security  I Ihould  propofe  would  be,  that  no 
Goods  fhould  be  permitted  to  be  unlhipt  but  into  clofe  Lighters,  the 
Hatches  to  be  under  the  King’s  Locks  and  thofe  of  the  Merchant — I 
mean  the  Merchants  Lock  for  their  own  Security,  and  to  operate  as  a 
Check  upon  the  Tidefmen — the  Locks  on  the  Part  of  the  Merchants 
fhould  be  found  by  the.  Wharfingers,  and  only  One  Key  belong  to  each 
Lock — there  fhould  be  only  One  Set  of  Locks  for  each  Quay  on  which 
Goods  are  landed,  and  the  Key  of  the  Locks  to  be  conftantly  in  the 
Poffeffion  of  the  Wharfinger — the  Locks  to  be  upon  a Patent  Con- 
ftru&ion,  and  to  fhut  by  a Spring; — and  no  Communication  fhould 
be  through  the  Bulkheads  with  the  fore  and  aft  Hatchways  of  the 
Lighters. 

It  being  Laid  that  the  legal  Quays  are  inadequate  to  the  increafed 
T rade  of  the  Port  of  London— ftate  what,  in  your  Opinion,  are  the  Caufes 
of  Complaint ; and  whether  the  fame  can  be  fufficiently  correfted,  fo' 
S as 
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as  to  render  the  Quays  every  way  equal  to  the  (charge  of  the  prefent 
increafed  T rade  ? 

The  Caufes  are,  the  Export  and  Import  being  blended — the  vaft 
Quantity  of  Goods  always  in  Charge  of  the  feveral  Officers  upon  the 
Quays  for  the  Security  of  the  Landing  Waiter,  on  Account  of  the  Poll: 
Entries  due — Sugar  and  Fruit  are  particularly  an  Obftruction  to  Bufi- 
nefs  upon  the  Quays — Sugar  will  lay  from  a Fortnight  to  Three  Weeks 
in  common  ; Fruit  from  a Fortnight  to  a Month  ; and,  at  Times,  the 
Poll  Entries  are  very  conGderable — 1 have  known  an  Inftance  lately 
where  the  Prime  Entry  was  for  Eighty  Tons  of  Currants,  and  the  De- 
livery One  hundred  and  Forty-three  Tons  Five  Cwt.  the  Poft  Entry 
Sixty-three  and  a Quarter  Tons,  and  the  Amount  of  Duties  delayed  (and 
that  for  Twenty-five  Days)  was  £.1,4611  I2f. — there  are  fimilar  In, 
fiances  often. — The  Poft  Entry  upon  Sugars  is  frequently  as  One  Third 
to  the  whole  Duty. — The  Quays  are  made  a Market  for  Wine,  Fruit, 
Spirits,  and  Oil,  to  the  Exception  of  fuch  Rums  as  arc  fold  before  the 
Mali. — A great  Part  of  the  legal  Quays  are  occupied  by  Coafting  Vefi'els 
— and,  a further  Difficulty  arifes  from  the  Wane  of  Water,  at  all  Times, 
at  the  legal  Quays;  we  lofe  One  Fourth  of  the  Ufe  of  our  Landing 
Waiters  from  this  Circumftance. — In  refpeft  to  Remedy.,  the  firft  and 
ferious  Objctt  of  the  Revenue  is  the  Removal  of  the  Export  Trade 
from  the  Import — this  I mean  as  abfolutely  effential  to  the  Safety  of  the 
Revenue— the  Coafting  Trade  fhould  be  removed  from  the  legal  Quays, 
and  no  Ship,  although  in  the  Foreign  Trade,  be  permitted  to  lay  at  the 
Quays,  as  a Ship  will  occupy  the  Space  of  Four  or  Five  Cranes,  allow- 
ing the  Cranes  to  be  Twenty  Feet  apart;  and  this  Evil  is  independent 
of  the  Length  of  Time  a Ship  takes  in  difeharging  at  the  legal  Quays 
— it  takes  Five  Times  as  long  to  deliver  the  Cargo  from  the  Ship  as  it 
would  by  Lighters. — Goods  fhould  all  be  landed  at  the  particular  Quay 
fixed  upon  at  the  Time  Of  the  Ship’s  Report,  inftead  of  different  Parts 
■being  landed  at  different  Wharfs.— Poft  Entries  fhould  be  made  in  a 
given  Time,  and  to  fecure  their  being  made  within  that  Period,  a fur- 
ther Duty  of  Ten  per  Cent,  upon  the  Poft  Duty,  if  not  made  within  that 
Time — and,  Goods  fhould  be  removed  from  the  legal  Quays  within 
Twenty-four  Hours,  with  the  Exception  of  Wine,  Spirits,  Sugar,  and 
Oil,  for  which  Three  working  Days  may  be  allowed. — Thefe  Regula- 
tions, with  a further  Extenfion  and  Improvement  of  the  Quays,  accord- 
ing to  Mr.  Ogle’s  Plan,  will  prove  a competent  Remedy,  and  leave  the 
prefent  Landing  Waiters  capable  of  doing  Twice  the  Work  they  now 
do,  or  ever  have  done. — The  prefent  Extent  of  the  legal  Quays  has  been 
reprefented  at  One  choufand  Four  hundred  and  Sixty-four  Feet,  but  out 
of  that  upwards  of  Three  hundred  Feet  mult  be  deduced  as  never  ufed 
by  the  Cuftom  Houfe,  but  by  Coafters,  and  taken  up  for  Stairs. 

Withdrew, 
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Veneris,  i*  die  Apr  tits,  1796. 


Mr.  FOSTER  again  called  in,  and  examined. 

Y O U having  Rated  in  your  Evidence,  That  greater  Difpatch  is  obtained 
by  delivering  a Ship  by  Lighters  than  dire&ly  from  the  Ship’s  Hold 
■at  the  Quay — explain  the  fame  more  fully  ? 

At  the  Quay,  from  Lighters,  a Crane  may  land  from  Two  hundred  to 
Two  hundred  and  Fifty  Hogfheads  a Day ; and  from  a Ship’s  Hold,  upon 
Experience,  not  more  than  Fifty  Hogfheads.  is  the  Average  that  has  been 
delivered  in  the  Day — this  Delay  is  occafioned  from  the  Cooperage  or  necef- 
Jary  Repairs  to  the  Hogfheads,  and  from  the  Whole  of  the  Cargo  not  being 
entered,; — no  Hogfhead,  in  the  Port  of  London,  is  permitted  to  be  landed 
without  paffing  the  King’s  Beam,  and  therefore  muR  be  coopered  on  Board 
previous  to  landing; — only  One  Crane  is  permitted  to  work  into  One  Craft 
or  Ship,  as  no  Landing  Waiter  in  this  Port  is  permitted  to  land  Goods  for 
more  than  One  Scale. — Four  or  Five  Lighters  can  come  in  the  Space  of 
One  Ship,  and  therefore  admitting  only  Four  Lighters  to  land  on  that  Space, 
Eight  hundred  Hogfheads  of  Sugar  may  eafily  be  delivered  in  One  Day. 

It  having  been  Rated,  That  the  Lofs  in  the  Port  of  London  upon  Sugar, 
after  it  has  paffed  the  King’s  Beam,  is  about  10  lb.  Weight  more  than 
at  the  Out  Ports — can  you  in  any  Way  account  for  it ; and  how,  and  whether 
the  fame  cannot  be  prevented  in  future? 

This  can  only  arife  from  One  of  Two  Caufes;  viz.  Excefs  of  Weight 
allowed  by  the  Revenue  Officers  at  the  Out  Ports,  or  from  Want  of  Care 
and  Integrity  on  the  Parc  of  the  Wharfingers  at  this  Port,  by  fuffrring 
Plunderage  to  be  committed  in  their  Warehoufes  after  paffing  the  Kind’s 
Beam. — This  may  be  prevented  in  future,  and  the  Port  of  London  and  the 
Out  Ports  placed  in  one  and  the  fame  Situation — the  Means  of  Prevention 
would  be  by  an  Alteration  in  the  SyRem  of  weighing,  fuch  as,  in  all  Cafes 
upon  all  Goods,  to  require  the  Scale  to  preponderate  with  the  Crown  in 
the  Place  of  the  Merchant — this  Alteration,  I can  prove,  will  produce 
30,000  per  Annum  additional  Revenue;  and  I have  no  Doubt  that  the 
Revenue  has  Annually  fuRained  Lofles  to  the  Amount  of  fevcral  Hundred 
Thoufand  Pounds — the  late  Difmiffals  of  Officers  at  the  Out  Ports  for 
paffing  Goods  at  improper  Weights,  will  prove  that  Fadt. 

If  the  Wet  Docks  at  Wapping  take  Place,  would  it  not  require  a con- 
•fiderable  Addition  to  the  Number  of  Land  Waiters  and  other  Officers,  and 
confequently  an  increafcd  Expence  to  Government  ? 

Yes  ; very  confiderably — the  Amount  muR  depend  upon  the  Number  of 
Cranes  intended  to  be  employed  in  the  Docks. 

Have  you  feen  Mr.  Ogle’s  River  Plan  ? 

Yes. 

Is 
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Is  It  your  Opinion  if  thefeveral  Trades  can  be  kept  diftinCt,  as  propofed 
:by  that  Plan,  thac  the  Revenue  will  be  better  fecurcd  than  at  prefent  ? 

1 (hould  think  if  the  feveral  Trades  can  be  kept  diftinCt,  ic  would  be  of 
Advantage  to  the  Revenue,  as  it  would  give  Facility  co*hc  Water  Guard, 
as  likewife  to  the  Officers  who  vifit  Ships  delivering  Cargoes  on  float. 

You  having,  in  your  Evidence  of  Yefterday,  alluded  to  the  Propriety  of 
feparating  the  Export  Trade  from  the  Import,  at  the  legal  Quays —Rate 
your  Plan  for  doing  it? 

Either  by  dividing  off  a Part  of  the  legal  Quays  for  that  Pur- 
pofe,  or  by  removing  the  Export  Trade  to  fome  other  Place— -but  I think 
if  any  Part  of  the  legal  Quays  is  to  be  referved  for  the  Export  Trade,  in  • 
that  Cafe,  Billingfgate  (hould  be  removed,  and  that  Spot  added  to  the  legal 
Quays. 

Do  you  think  that  "Mr.  Ogle's  Plans  are  better  calculated  for  the  Safety 
of  the  Revenue  than  the  London  Wet  Dock  Plan  ? 

.1  think  Mr.  Ogle's  Plan,  fo  far  as  it  refpeCts  the  River,  will  be  advan- 
tageous to  the  Revenue  i but  I am  not  competent  to  determine  how  far  it 
is  practicable,  or  conducive  to  the  belter  Navigation  of  the  River. — Mr. 
Ogle’s  Plan,  as  far  as  it  concerns  the  legal  Q^iays,  will,  in  my  Opinion,  be 
ample  for  the  pifeharge  of  all  fuch  Goods  as  are  ufually  landed  at  the 
legal  Quays  j— my  Objection  to  the  Wet  Docks  is,  the  Ships  laying  along  - 
fide  the  Quays. 

If  Ships  were  unloaded  upon  the  Quays  of  Docks  furrounded  by  a high 
Wall  with  few  Gates,  and  thofe  well  guarded,  would  there  be  more  Danger 
to  the  Revenue  than  from  Ships  hing  in  the  Stream’  and  unloaded  by 
Lighters  ? 

I think  infinitely  more  Danger— from  the  Number  of  Craft  and  empty 
Ships  in  the  Dock  it  will  be  impoffible  to  prevent  the  Plunderage  efcaping.; 
and  from  the  vail  Number  of  People  that  muft  be  paffing  to  and  fro,  I 
(hould  think  it  will  be  difficult  to  prevent  Goods  palling  even  through  the 
Gates  j — thofe  who  cannot  immediately  carry  off  the  EffeCts  of  their  Plun- 
derage or  Smuggling,  by  the  Gates,  might  depoiit  it  -in  unladen  Veffels,  by 
which  it  might  be  afterwards  carried  out  of  the  Docks — and,  if  Warehoufes 
are  built  upon  the  Quays  (prelum ing  thofe  Warehoufes  to  belong  to 
Merchants)  Goods  embezzled  from  on  Board  Ships,  may,  with  the  Con- 
nivance of  their  Servants,  avoid  the  Duties. 

Would  not  unladen  Ships,  found  with  any  Goods  on  Board,  be  fubjeCt  to 
Seizure  on  a Search  ? 

I (hould  think  they  would. 

Would  there  be  more  Danger  of  Smuggling  from  Ships  paffing  along 
the- Canal  by  Day  Light,  than  from  Ships  lying  in  the  Stream,  fuppofing 
the  fame  Number  of  Revenue  Officers  on  Board  in  both  Cafes  ? 

I think  there  would,  as  often  Times,  with  particular  high  Winds,  lar<*e' 
Ships  would  be  driven  near  the  Shore ; and  the  Friends  of  die  Seamen,, 
expecting  the  Arrival  of  the  Ships,  would  be  in  waiting  to  receive  .the 
Goods  intended  to  be  run  alhore'in  frrtall  Parcels. 

Arc 
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'Are  net  fuch  People  frequently  waiting  in  Boatshovering  about  the  Ships 
in  the  River,  or  lying  dole  to  them  ? 

I think  not — a Boat  cannot,  in  the  Day  Time,  come  along  a Ship’s  Side, 
without  the  Officers  on  Board  being  privy  to  it. 

What  Proportion  of  the  Trade  in  Britifli  and  Foreign  Ships  is  at  prefent 
carried  on  at  the  legal  ‘Quays  only  ? 

I cannot,  at  prefent,  afeertain  it,  but  will  endeavour  to  do  fo  by  En- 
quiry. 

Will  Mr.  Ogle’s  Plan  for  the  Improvement  of  the  legal  Quays,  admit  of 
• landing  fuch  an-Increafe  of  Goods  as  would  effectually  obviate  the  Com- 
plaints at  prefent  exifting  for  Want  of  Accommodation,  and  without  the 
Affiftanceof  Sufferance  Wharfs? 

It  will  obviate  every  Complaint;  but  not  without  the  Affiftance  of  Suf- 
: feranceWharfs. 

Do  you  mean,  by  Obviating  all  Complaints,  to  confine  yourfelf  to 
fuch  Complaints  as  relate  to  Goods  now  ulually  landed  on  the  legal 
■>  Quays? 

I don’t  mean  to  confine  myfelf  to  any  particular  Complaint,  but  fpeak 
to  all  Complaints;  and  I think  the  legal  Quays  will  be  capable  of.  landing 
a confiderable  Variety  of  Goods  that  have  not  hitherto  been  ufuaily  landed 
there. 

Would  not  the  unfhipping-of  Goods  in  the  Stream  into  Lighters  take 
as  much  Time  as  the  Delivery  of  the  Goods  from  any  individual  Ship  on 
the  Quays,  and  occafion  the  additional  Expence  of  Lighterage,  and  fubl'e- 
•.quenc  Delivery  from  the  Lighters  on  the  Quays,  with  fome  Rillc  to  the 
-Revenue  in  the  Paffage  from  the  Ship  to  the  Quays  ? 

In  getting  the  Goods  out  of  the  Ship  the  Time  would  be  equal,  whether 
in  the  Stream  or  along  Side  the  Quay ; — Lighterage  would  certainly  be 
an  increafed  Charge  as  well  as  the  Re-delivery I chink  there  will  be  no 
Rifle  to  the  Revenue  in  the  Paffage  fiom  the  Ship  to  the  Quay,  as  in 
Cafes  of  Plunderage,  or  other  Matters  on  Board  Lighters,  the  Merchants 
are  called  upon  for  the  Duties,  and  the  Lightermen  are  refponfible  to  the 
•Merchants. 

Docs  not  the  Security  of  the  Revenue,  whether  the  Goods  are  unlhipt 
in  the  Stream  or  immediately  on  the  Wharfs,  depend  on  the  Fidelity  of 
■the  Revenue  Officers  ? 

Not  entirely  ; becaufe  Ships  laying  along  Side  of  a Wharf,  poflefs  the 
.Advantage  of  conveying  Goods  on  Shore  beyond  the  Means  of  Deteftion 
on  the  Part  of  the  Officers,  as  I have  before  ftated. 

Can  a Ship,  Iving  in  the  Stream,  and  unlading  by  Means  of  Lighters, 
from  which  the  Goods  are  to  be  afterwards  delivered  upon  the  Wharfs,  be 
difeharged  of  her  Cargo  fo  expedirioufly  as  at  a Quay,  fuppofing  that  a 
fufficient  Number  of  Cranes  are  eftabliflied  for  the  Accommodation  of  the 
Port  ? 

I think  fhe  might,  provided  die  Number  of  Landing  Waiters  and  other 
•Officers  corrcfpond  wirh  che  Number  of  Cranes. 

T D* 


fruited  image  digitised  by  Hie  University  of  Southampton  Library  Digitisation  Unit 


( 74-  ) 

Do  not  many  of  the  Houfes  in  the  Weft  India  Trade  enter,  as  near  as 
can  be.  Seven-eighths  of  the  Whole  Duty  upon  Sugar? 

Several  have  done  it,  and  do  ftill,  but  the  Majority  do  not. 

Withdrew. 


Mr.  JAMES  PEACOCK,  City  Surveyor,  called  in,  and 
examined. 

Do  you  know  Mr.  Ogle’s  Plan  ? 

Yes } that  Part  relative  to  the  Improvement  and  Extenfion  of  the  legal 
Quays. 

Did  you  prepare  the  Plan  of  it? 

Yes. 

Explain  the  fame  ? 

[The  Witnefs  delivered  in  his  Explanation  and  Eftimate  of  the  faid 
Plan.] 

The  faid  Explanation  arid  Eftimate  were  read  ; and  are  annexed  in 
Appendix  (S). 

What  will  be  the  Length  of  Time  to  carry  this  Plan  into  Execution? 

From  the  Time  of  completing  the  Purchafes,  and  colledting  the  necef- 
fary  Materials,  I apprehend  it  might  be  effedted  in  Three  Years. 

Will  not  the  good  Effedbs  of  this  Plan  be  felt  by  the  Commerce  of  the 
Port  in  a few  Months  after  the  fame  has  been  begun,  and  will  not  fuch 
good  Effedts increafe progreffively  till  the  Whole  is  completed? 

When  it  is  completed  it  will  certainly  have  very  good  Effedts ; but 
during  its  Progrefs  in  carrying  on,  1 am  doubtful  of  any  Advantage  during 
that  Time. 

Do  you  mean  to  fay  that  the  Projedtion  of  the  Quays  into  the  F iver  will 
not  be  immediately  felt  ? 

As  that  Projedtion  muft  be  carried  into  Execution  in  Parts,  when  any 
One  Part  is  finilhed,  and  the  Workmen  have  left  it,  it  will  be  very  bene- 
ficial, as  far  as  it  goes. 

In  the  Eftimate  you  have  given  in,  do  you  include  the  Eredtion  of  Ware- 
houfes  ? 

No  j but  it  includes  the  Ercdtion  of  the  Crane  Houfes. 

Withdrew. 


Mr.  JOSEPH  HODGKINSON,  Senior,  an  Engineer,  called 
in,  and  examined. 

Was  that  Part  of  Mr.  Ogle’s  Plan  relpedting  the  River  prepared  by 
you  ? . 

Yes. 

Is 
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Is  it  practicable  ? 

Yes. 

Was  the  Explanation  and  Eftimate  delivered  in  Ydterday  by  Mr.  Hodg- 
kinfon,  Junior,  prepared  by  you  ? 

It  was. 

How  foon  can  the  Improvements  propofed  by  that  Plan  be  carried  into 
Execution  j and  -how  Ihort  a Period  of  Time  will  any,  and  what  EffeCls  be 
produced  to  the  Advantage  of  tire  Commerce  of  the  Port  of  London? 

In  about  Three  Years  to  complete  the  Whole. — That  Part  of  the  Plan 
that  relates  to  the  arranging  the  Trade,  and  laying  down  the  Chains,  in  a 
great  Part,  I think,  may  be  made  ufeful  to  the  Trade  within  the  firft 
Twelve  Months  j— the  Ballad:  Wharfs  may  alfo  be  completed  in  about  the 
fame  Time ; — but,  as  to  the  excavating  the  River  to  a proper  Depth,  it 
may  take  up  about  Three  Years  to  complete  j but  a Part  of  it  may  be  done 
alfo  within  the  firft  Twelve  Months. 

Do  you  conceive,  that  by  this  Plan  the  whole  Commerce  of  this  Port 
may  be  accommodated,  fo  as  to  make  any  Plan  few  Wet  Docks  unnecef- 
fary  ? 

I do  j and  more  Trade  than  ever  was  in  the  River  may  be  accommo- 
dated, or  even  more  than  is  ftated  in  the  Explanation  of  the  Plan  delivered 
in  Yefterday  by  my  Nephew. 

Y'ou  having  prepared  this  Plan  with  much  Confideration,  and  ftated  it 
to  be  practicable,  can  you  profeffionally  fay  to  the  Committee,  that  you 
will  undertake  to  carry  it  into  Execution  in  the  Way  propofed  ? 

I can  fay  it,  and  will  undertake  it. 

Are  you,  from  your  profeffional  Knowledge,  acquainted  with  the  State  and 
Extent  of  the  Trade  which  frequents  the  Port  of  London  ? 

No,  not  profeffionally ; but  as  to  the  Extent  of  the  Trade,  I take  it  for 
granted  that  the  Evidence  that  has  been  produced  to  this  Committee,  as  to 
the  Quantum  of  Trade  and  Number  of  Ships  that  has  been  in  this  Port  at 
any  one  Time,  is  correCt  j and  which  Evidence  I have  leen. 

Withdrew. 


Mr.  JOHN  TILSTONE,  one  of  the  Landing  Surveyors  at  the 
Cuftoms,  called  in,  and  examined. 

Will  the  Revenue,  in  your  Opinion,  be  expofed  to  Danger  in  the  Paf- 
fage  of  Ships  along  the  Canal  from  Blaclcwall  to  the  propofed  Wet  Docks  i 
and  if  fo,  ftate  your  Keafons  ? 

I think  it  would  be  dangerous ; as  the  Spring  Tides  flow  about  Three 
o’Clock  at  Blackwall,  Ships  muft  neceffarily  navigate  the  Canal  for  feveral 
Months  in  the  Year  in  the  Dark ; on  which  account  Sugar,  Coffee,  and 
Pimento  may  be  eafily  got  afliore  j — Rums  may  alfo  be  goc  alhore  in  Cafks 
and  Bladders. 

Will 
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Will  the  Revenue,  in  your  Opinion,  be  more  or  lefs  fecure  by  Ships  un- 
loading along  Side  of  Quays,  or  by  laying  in  the  Thames,  and  there  un- 
loading into  Lighters  ? 

If  the  Aft. of  19  G.  III.  Cap.  48.  Sec.  8.  had  reftrifted  Ships  from 
going  along  Side  the  legal  Quays  to  deliver  their  Cargoes,  as  it  does  to 
Sufferance  Wharfs,  I am  of  Opinion  the  Revenue  would  have  been  benc- 
firted  by  the-  Meafure  j for,  when  a Ship  is  in  that  Situation,  it  is  obvious 
with  what  Safe  Goods  may  be  conveyed  afhore,  but  that  the  Reverfe 
mull  be  the  Cafe  when  Ships  deliver  in  the  Stream. 

Will  die  Revenue,  in  your  Opinion,  be  liable  to  fuffer  by  Goods  being 
landed  over  other  Ships  Decks,  as  intended  to  be  done  in  the  London  Wet 
Docks  ? / 

The  Praftice  ef  landing  Goods  over  the  Decks  of  other  Ships  does 
prevail  in  fome  Degree  in  the  Port  of  London,  in  Ships,  the  Cargoes  of 
which  confifl  of  Lemons,  Oranges,  and  Nuts— the  Lemons  and  Oranges 
are  delivered  by  the  Tale  of  Chells  and  Half  Chefls,  and  the  Nuts  are 
metered  on  Board ; but  with  refpeft  to  weighable  Goods  I fhould  be  ad- 
verfe  to  fuch  a Praftice,  as  the  'final!  Packages  might  be  liable  to  efcape 
the  King’s  Scale. 

It  being  Laid  that  the  legal  Quays  are  inadequate  to  the  increafed  Trade 
of  the  Port  of  London — (late  your  Opinion,  what  are  the  Caufcs  of  th:s 
Complaint,  and  whether  the  fame  can  be  effectually  corvefted,  fo  as  to  be 
rendered  in  every  Way  equal  to  the  Difcharge  of  the  prelent  increafed 
Trade  of  the  Port  of  London  ? 

The  Caufes  of  this  Complaint  are,  the  prelent  narrow  State  of  the 
.Quays—theWantofWaterto  remove  the  Craft — the  Detention  of  Goods  by 
..the  Landing  Waiters  for  the  poll  Entries,  particularly  in  the  Articles  of  Su- 
gar and  Fruit — Wines,  Spirits,  and  Fruit  being  kept  on  the  Quays  for  the 
Purpofe  of  Sale — the  Clafhing  and  Interference  of  the  Import  and  Export 
.Branches — the  Coalting  Bufinefs  being  carried  on  at  the  legal  Quays — the 
occaGonal  Want  of  Warehoufe  Room — the  quaving  of  Ships  at  one  Wharf, 
and  landing  the  Cargoes  at  other  Places — and  the  Narrownefs  of  Thames 
Street  and  the  Avenues  thereto. — I am  of  Opinion  that  thefe  Caufes  may 
be  fufficiently  correfted  and  altered,  fo  as  to  render  the  Quays  every  Way- 
equal  to  the  Trade  of  the  Port,  with  that  Aid  which  is  ulually  derived  from 

the  Sufferance  Wharfs. With  refpeft  to  the  prefent  State  of  the  legal 

Quays,  that  Part  of  the  Plan  propofed  by  Mr.  Ogle  for  making  an  Addi- 
tion of  Thirty  Feet  to  the  prefent  Width,  will,  in  my  Opinion,  render 
them  fufficiently  fpacious  and  commodious  for  the  Landing  and  Examina- 
tion of  Goods ; and  by  this  Extenfion  into  the  River,  the  Difficulty  of  re- 
moving Craft  at  any  Time  of  the  Tide  will  no  longer  exift,  as  I am  well 
informed  there  is  intended  to  be  a fufficient  Depth  of  Water  made  for  that 
Purpofe. — With  refpeft  to  the  Goods  which  are  detained  by  the  Landing 
Waiters  for  the  poll  Entries,  and  the  Removal  of  all  Goods  from  the  legal 
Quays,  it  will  be  neceffary  there  fhould  be  a legal  Limitation  of  Time  al- 
lowed.— The  Examination  of  Goods  imported,  as  well  as  thofe  to  be  ex- 
ported, frequently  happening  at  the  fame  Time  and  Place  on  the  legal 
Quays,  is  productive  of  Inconvenience  and  Confufion,  and  affords  greac 

Opportunities 
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Opportunities  for  illicit  Pra&ices;  it  therefore  becomes  neceflaryto  confine 
the  Export  Bufinefs  to  One  particular  Part  of  the  Quays,  or  to  removeit 
altogether. — If  Billingfgate  could  be  added  to  the  legal  Quays,  I am  of 
Opinion  there  would  be  no  Occafion  for  the  Removal  of  the  Export 
Branch.— The  legal 'Quays  are  ftated  to  beabout-One  thoufand  Four  hun- 
dred and  Si-xty-four  Feet,  of  which  the  Coafting  Bufinefs  occupies  a con- 
■-fiderable  Space;  the  Removal  of  this  Branch  muft  therefore  greatly  in- 
creafe  the  Accommodations  at -the  Quays. 

If  the  Plan  for  the  Wet  Docks  were  to  take  Effedt,  will  it  not  require 
a confiderable  Addition  of  Land  Waiters  and  other  Officers,  and  confe- 
.quently  an  increafed  Expence  to  Government? 

I am  of  Opinion  that  it  will  require  an  additional  Number  of  Landing 
Waiters  and  other  Officers. 

•If  the  feveral  Trades  can  be  kept  diftinft,  as  in  Mr.  Ogle’s  River  Plan, 
will  the  Revenue  be  better  fecured  than  it  is  at  prefenr,  or  than  it  can  be 
in  Wet  Docks? 

If  the  Trades  can  befo  arranged  as  laid  down  upon  that  Plan,  I am  of 
Opinion  that  the  Revenue  will  be  better  protected  than  now  in  tire  River, 
or  can  .be  .in  Wet  Docks. 

Withdrew. 


U 
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Mr.  TILSTONE  again  called  in,  and  examined. 

BOES  the  Pradtice  of  Smuggling,,  by  placing  the  Articles  to  be 
fmuggled  in  empty  and  dil’charged  Veffels,  exift  at  prefent  in  the 
r ? 

I have  heard  of  fuch  Pradtices. 

When  do  you  conceive  is  the  greateft  Moment  for  Smuggling  in  the 
River ; whether  before  the  Ship’s  Report,  or  after  it,  or  in  the  Diicharge 
of  her  Cargo,  or  in  the  Lighters  ? 

I lhould  conceive  that  in  all  the  Stages  ftated,  Smuggling  prevails; 
but  I cannot  take  upon  me  to  fay  in  which  the  mod — but, 'from  the 
Weft  India  Ships,  it  is  mod  during  the  Time  of  their  Delivery,  while 
■the  Lumpers  are  on  Board. 

Do  you  know  the  Length  of  the  propefed  Canal  ■from  Bhckwall? 

Yes ; I underftand  it  to  be  Two  Miles  and  Three  Quarters. 

Do  you  know  the  Diftance  from  the  Entrance  to  the  Canal  up  to  Bell 
Dock  f 
No. 

Would  not  your  Apprehenfion  of  Smuggling  on  the  Canal  be  much 
abated,  if  Ships  on  the  Canal  were  to  be  put  under  Regulations,  of  not 
opening  their  Hatchways  till  their  Arrival  in  the  Docks ; and  at  the 
Times  of  navigating  on  the  Canal  in  their  Way  to  the  Docks,  to  be 
under  the  Infpedtion  and  Controul  of  proper  Officers ; and  the  Time  of 
navigating  on  the  Canal  being  limited  to  Day  Time  ? 

Certainly. 

Can  you  tell,  upon  an  Average,  what  Time  it  takes  to  difeharoe  a 
Weft  Indiaman,  of  from  Three  to  Four  hundred  Tons,  in  the  River, Ac- 
cording to  the  prefent  Mode  of  bringing  up  the  Sugars  in  Lighters  ? 

I cannot — it  is  not  within  my  Department. 

Would  not  Difpatch  in  the  Landing  of  the  Cargo  of  a Ship  imme- 
diately on  her  Arrival,  and  the  Appointment  of  more  Landing  Waiters, 
corredt  many  Evils;  and  would  there  not  be  a Saving  to  the  Revenue,  by 
dccrealing  the  Number  of  Officers  employed  on  the  River,  in  Ships  and 
in  Lighters,  until  Goods  are  or  can  be  landed? 

1 have  before  ftated  what  would,  in  my  Opinion,  corredt  the  Evils  exift. 
ing  at  the  legal  Quays;  which  ii  carried  into  Execution,  l am  of  Opi- 
nion that  very  few,  if  any,  Addition  of  Landing  Waiters  is  neceffary  for 
the  Trade  of  the  Port;  and  lam  alfo  of  Opinion,  that  thac  Difpatch 
might  be  afforded  which  is  now  wanted.  1 


What 
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What  are  the  ufual  Hours  of  Attendance  at  the  legal  Quays? 

1 believe  from  the  ioth  of  March  to  the  toth  of  September,  from  Six 
in  the  Morning  to  Six  in  the  Evening;  and  from  the  ioth  of  September 
to  the  ioth  of  March,  from  Sun-rife  to  Sun-fet. 

Amongft  the  Evils  of  the  Port,  is  not  the  Landing  of  the  Goods  fre- 
quently impeded,  at  the  Quays,  from  Lighters  not  being  able  to  be 
brought  under  the  Cranes  in  Time  to  be  difcharged,  bccaufe  they  Jo fe 
the  Tide  and  imift  wait  for  the  Return  of  it  and  the  Removal  of  other 
Craft  from  the  Quays? 

I have  already  Rated  that  in  my  Evidence  as  one  of  the  Evils  already 
exifting  at  the  Quays — there  is  certainly  a great  Delay  and  Lofs  of  the 
Officer’s  Time  in  waiting  for  the  Return  of  the  Tide  to  remove  the 
Lighters. 

Does  not  this  Evil  equally  ex  ill  to  the  Export  Trade  in  Shipping 
Goods  outwards,  the  Lighters  being  often  detained  and  the  Goods  not' 
being  able  to  be  landed  within  the  legal  Hours  of  Bufinefs? 

I am  not  in  the  Export  Department;  but  fhould  conceive  that  Evil 
docs  exift. 

Have  you  not  often  known  Wine,  Brandy,  Rum,  and  Coffee,  feized 
on  the  River,  becaufe  they  could  not  be  got  out  of  the  Ship,  or  be 
landed  irt-the  Time  limited  by  Law? 

Certainly,  1 have. 

Has  not  this  often  arifen  more  from  the  crouded  State  of  the  River 
and  the  legal  Quays,  than  from  the  Negled  of  the  Merchant  or  the 
Wharfinger  ? 

I cannot  cake  upon  me  to  fay  to  which  of  thefe  Caufes  Seizures  of  this 
Nature  are  to  be  moll  attributed. 

Would  Mr.  Ogle's  Plan  for  the  Improvement  of  the  legal  Quays  en- 
able more  Craft  to  lay  at  the  legal  Quays  than  at  prefent ; and  have  you 
not  frequently  feen  Lighters  crouded  at  every  Wharf,  for  a Length  of 
Time,  in  order  to  be  difcharged? 

I do  not  underftand  from  Mr.  Ogle’s  Plan,  that  the  Length  of  the 
legal  Quays  is  to  be  extended — but  from  the  Regulations  fuggefted,  by 
removing  the  Coafting  Trade  from  the  legal  Quays,  additional  Room 
for  Lighters  will  be  obtained. 

Is  chere  much  of  the  Coafting  Trade  carried  on  at  the  legal  Quays  ? 

The  Coafting  Trade  is  carried  on  at  various  Parts  of  the  legal  Quays  ; 
namely,  ac  Chefter’s  Quay,  Cuftom  Houfe  Quay,  Dice  and  Smart’s 
Quays ; but  the  greater  Proportion  of  the  Coafting  Trade  is  cairied  on  ac 
the  Sufferance  Wharfs. 

If  more  Bufinefs  was  transferred  to  the  legal  Quays  by  the  propofed 
Addition  of  Thirty  Feet  into  the  River,  the  Length  of  the  Line  not 
being  extended,  would  not  Embarrafiments  alfo  increafe  on  the  Exami- 
nation of  Goods  when  landed  or  Ihipped  ? 

By  no  Means — I have  already  dated,  that  with  the  Addition  of  Thirty 
Feet  to  the  prefent  Width  of  the  legal  Quays,  there  would  be  fufficienc 

room 
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room  for  the  landing  and  Examination  of  -Goods,  -with  the  Aid  -of 
the  Sufferance  Wharfs  ; and  that  the  Difficulties  will  not  be  increafed, 
if  fuch  Proportion  of  the  Goods  that  are  now  landed  at  the  Sufferance 
Wharfs  are  brought  to  the  legal  Quays,  -fuppofing  the  Space  to  be  ex- 
tended and  the  Avenues  to  be  opened  to  facilitate  the  Removal  of  Goods, 
as  well  as  to  render  the  Accefs  of  fuch  as  are  brought  to  the  legal  Quays 
eafy  and 'Convenient. 

Are  not  Goods  frequently  obliged  to  be  landed  at  Sufferance  Wharfs, 
becaufe  from  the  crouded  State  of  the  legal  Quays  they  cannot  be  landed 
there.;  and  are  not  the  Fees  at  the  Sufferance  Wharfs  much  greater  than 
for  landing  at  the  legal  Quays  ? 

Merchants  have  been  frequently  obliged  -to  refort  to  the  Sufferance 
Wharfs  to  land  Goods,  owing  to  the  crouded  State  of  the  legal  Quays, 
which  they  otherwife  would  have  taken  to  the  legal  Quays. — Some  of 
the  Sufferance  Wharfs  are  certainly  remote  from  the  Seat  of  Bufincfs  ; but 
the  principal  ones  are  not  at  thatDiftance  as  to  render  it,  I prefume,  in- 
convenient to  the  Merchants,  becaufe  it  is  not  to  the  Revenue  Officers i 
in  many  Cafes,  however,  it  muff  be  inconvenienc  to  both  Merchants  and 
Revenue  Officers — The  .principal  ones  arc  at  Iron  Gate  Wharf,  WatTon’s 
Wharf,  Armftrong’s  Wharf,  Horfele.y  Down  Wharf,  Scott’s  Wharf, 
Coles’s  Wharf,  and  Pavis’s  Wharf. — The  Fees  of  the  Landing  Surveyors 
arifc  from  Goods  landed  at  Sufferance  Wharfs  only,  or  for  Duty  per- 
formed at  Times  and  Places  not  required  by  Law — the  Fees  of  the  Land- 
ing Waiters  at  the  legal  Quays  are,  I believe,  confined  to  Weft  India 
Produce — fuch  Goods  as  the  Landing  Waiters  do  receive  Fees  for  at  the 
Sufferance  Wharfs,  they  do  not  receive  for  at  the  legal  Quays. 

Have -not  the  Evils  refpedtingEnrrics,  and  .Poft  Entries,  partly  arifen 
from  Ships  being  detained  One,  Two,  ^nd  at  Times  for  near  Three 
Months,  before  they  could  difehargr,  and  Merchants  receive  their  Goods? 

I ffiould  fuppofe  the  Merchants  may  have  been  prevented  from  mak- 
ing their  prime  Entries  from  the  Caufes  ftated  in  the  Queftion  ; but  I am 
of  Opinion  that  the  Poft  Entries  are  not  to  he  atmouted  to  the  fame 
Caufe. 

Why  arc  not  the  Poft  Entries  to  be  attributed  to  the  fame  Caufe  ? 

I ffiould  conceive,  that  when  the  Merchant  is  poflefied  of  the  Landing 
Waiter’s  Account,  there  can  be  no  Difficulty  as  to  the  paffing  the  Poll 
Entries. 

Do  you  know  the  ufual  Amount  of  the  Prime  Entry  on  Sugars  ? 

About  Two  Thirds  of  rhe  actual  Quantity. 

Do  you  know  the  Length  and  Breadth  of  Billingfgate  ? 

I cannot  precifely  fay  as  to  the  Width,  but  the  Length  I believe 
about  Ninety-fcven  Feet. 

Do  you  know  how  many  Cranes  could  be  eredted  on  that  Space,  and 
how  many  Lighters  lay  there  ? 

I believe  a Crane  may  be  eredted  on  the  Space  of  from  Eighteen  to 
Twenty  Feet;  and  therefore  about  Five  Cranes  may  be  eredted,  and 
One  Lighter  to  each  Crane  to  deliver  at  the  fame  Time. 

How 
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How  many  Cranes  are  there  at  the  legal  Quays,  and  what  Increafe  of 
them  could  there  be  made  on  Mr  Ogle’s  Plan  ? 

I do  not  know  how  many  Cranes  are  at  prefent  at  the  legal  Quays, 
and  therefore  I cannot  fptak  to  the  Queftion. 

The  Lofs  of  Sugars  having  been  ftared  to  be  greater  at  London  than 
at  the  Out  Ports,  after  the  fame  have  pafled  the  King’s  Beam — (late  your 
Opinion,  how  that  can  have  arifen  ; and  whether  the  Out  Ports  and  the 
Port  of  London  might  not,  in  this  Refpeft,  be  placed  on  one  and  the 
fame  Footing,  by  proper  Regulations  ? 

The  Lofs  in  Queftion  can,  I conceive,  have  arifen  only  from  One  of 
thefe  Caufes,  either  a Want  of  Care  on  the  Part  of  the  Wharfingers  in 
■ the  Port  of  London,  or  from  the  Officers  in  the  Out  Ports  giving  too 
much  Weight — if  it  is  owing  to  the  latter  Caufe,  I am  of  Opinion,  that 
it  may  be  remedied  by  making  the  Scale  preponderate  in  Favour  of  the 
Crown,  inftcad  of  the  Merchant,  in  order  to  place  the  Port  of  London 
and  the  Out  Ports  on  the  fame  Footing;  and  I (hould  conceive  fuch  an 
Alteration  in  the  Mode  of  Weighing  all  Goods,  would  be  of  great  Ad- 
vantage to  the  Revenue. 

Are  the  legal  Quays  fully  occupied  with  Bufinefs  the  Whole  of  the 
Year;  and  if  they  are  not,  how  many  Months  in  each  Year  are  they 
crouded,  either  with  Goods  upon  them,  or  by  Craft  lying  at  them  ? 

The  legal  Quays  are  not,  during  the  Whole  of  the  Year,  crouded  with 
Goods — I fliould  fuppofe  for  about  Eight  Months  in  the  Year  they  may 
be  in  a crouded  State — that  depends  upon  the  Arrivals,  and  particularly 
of  the  Weft  India  Fleets. 

Are  they  not  more  crouded,  at  particular  Seafons,  in  Time  of  War 
than  in  Peace? 

Undoubtedly — from  the  Circumftance  of  Fleets  coming  in  with  their 
Convoys. 

Are  not  the  Sufferance  Wharfs  locally  fituated  nearer  the  Cuftona 
Houfe  than  the  propofed  Docks  at  Wapping? 

Many  of  the  Sufferance  Wharfs  are  not,  others  are  nearer. 

Withdrew. 


Mr.  HODGICINSON,  again  called  in,  and  examined. 


Will  not  the  Entrance  into  the  propofed  Canal  at  Blackwall,  if  funk 
Six  Feet  below  low  Water  Mark,  as  dated  in  che  Evidence,  be  con- 
ftantly  filling  up  by  the  Flood  and  Ebb  Tides  fetting  up  and  down  the 
River  acrofs  it? 

No  Doubt  but  it  will. 


If  the  Entrance  into  the  Bafon  was  lilted  up,  will  not  tjie  Ships  be 
liable  to  be  wrecked  upon  it,  as  at  the  Entrance  of  a Bar  Harbour? 

No  Doubt,  when  the  Entrance  is  filted  up  it  will  aft  as  a Bar  to  the 
Entrance,  and  that  Ships  grounding  on  it  may  be  liable  to  Damage;  or 
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at  lead  if  they  do  not  attempt  the  Rifle,  they  mull  wait  longer  for  the 
Tides  to  rife  above  it,  fo  as  for  the  Veffel  to  enter  clear  of  it. 

Will  not  the  Backwater, 'in  being  ufed  to  clear  the  Entrance,  caufe 
Bars  in  the  River  that  will  be  dangerous  to  the  Navigation,  to  the  King's 
and  other  Ships  going  to  Deptford  and  to  the  Pool  ? 

There  is  no  Doubt  that  if  the  Water  is  let  out  of  the  Bafon  or  Docks 
to  walh'or  fcour  away  this  Silt  fo  lodged,  but  that  it  will  form  a Bar  or 
Shoals  in  fome  Part  near- the-Entrance,  when  meeting  with  the  River 
Water  running  ac  a direft  Right  Angle,  or  nearly  fo,  and  occafion  an 
Eddy  in  fome  other  Part  near  them  if  not  direftly  at  the  Spot  where  fuch 
Waters  meet,  and  where  the  Silt  will  lodge  and  form  a Bar,  to  the  Pre. 
judice  of  the  Navigation  ; which  is  the  natural  Confequence  wherever 
Two  Waters'mtet. 

Does  not  a Reference  to  the  Nature  of  Bar  Harbours,  formed  by  Crofs 
Streams  overpowering  the  Backwater,  dand  in  Proof  that  limilar  Bars 
will  be  formed  in  the  River  at  or  near  to  the  Entrance  to  the  propofed 
Docks?  , 

Mod  certainly  fo. 

How  many  Ships,  of  Fouror  Five  hundred  Tons,  do  you  think  may 
be  got  into  the  Docks  aranyOne  Tide  ? 

On  the  iath  of  March  lad,  I obferved  the  Rife  of  Tide  at  Greenland 
Dock,  and  found  there  the  Tide  rofe  about  Eighteen  Feet  Four  Inches, 
or  thereabouts,  and  that  in  the  lad  Hour  of  the  Flood  it  rofe  Two  Feet 
Four  Inches,  and  in  the  lad  Hour  and  Twenty-eight  Minutes  it  role 
Four  Feet  Ten  Inches ; fo  that  there  was  but  Thirteen  Feet  fome  odd 
Inches  Rife  of  Water  in  the  former  Part  of  the  Flow — which  Depth  of 
Water  I prefume  is  fufficient  to  admic  Veffels  of  the  Size  mentioned  in 
the  Queftion  to  enter  the  Docks.— Upon  the  fame  Day  I obferved  a 
Veffel,  I believe  called  “ The  Young  Eagle,"  a Greenland  Ship,  going 
out  of  the  Dock  ; die  was  then  lying  in  the  Lock,  all  ready  prepared  for 
going  out  at  the  Time  the  Tide  rofe  high  enough  to  carry  her  over  the 
Sill,  and  Ihe  took,  with  all  the  Strength  that  could  be  applied  to  her, 
Fifteen  Minutes  getting  into  the  River;  and  immediately  a South  Sea- 
man, then  lying  off  at  the  Moorings,  was  conveyed  into  the  Dock  as  ex- 
peditioudy  as  pofdble,  .and  die  took  up  full  Twenty-five  Minutes  in  get- 
ting within-fide  the  Gites:  Thefe  Two  Veffels,  One  in  and  One  out,  tak- 
ing up  the  Time  of  Forty  Minutes,  in  a very  calm  Day,  and  when  the 
Weather  was  as  favourable  as  polfible,  is  a very  fair  Average  to  be  taken, 
and  therefore  I fhould  prefume,  that  if  the  Dock  Company  Ihould  be 
able  to  keep  a fufficient  Depth  of  Water  ac  their  Entrance,  chat  they  may 
be  enabled,  for  One  Hour  and  Half  before  High  Water,  and  One  Hour 
after,  to  admit  Veffels  to  pafs  in  and  out;  this  makes  One  hundred  and 
Fifty  Minutes,  and  allowing  Forty  Minutes  to  Two  Veflels  as  before- 
mentioned,  will  beadequate  to  Seven  Veffels  in  a Tide,  or  thereabouts; 
but  as  the  Weather  was  at  that  Time  very  favourable,  I muft  think  this 
too  large  an  Average  to  be  depended  upon,  particularly  as  thofe  Two 
Veffels  were  both  light  Veffels,  and  their  Draft  of  Water  from  Twelve 
to  Thirteen  Feet. 

Suppofe 
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Suppofe  a Vefiel  to  be  in  either  of  the  outer  Bafons,  will  it  not  be  very 
trouble  fume  to  get  her  into  the  Dock  with  the  Wind  againft  her  ? 

It  certainly  will;  as  I was  informed  on  the  12th  of  March  at  Green- 
land Dock,  that  “The  Young  Eagle"  had  been  there  waiting  Three  Days 
to  get  our,  but  could  not,  the  Wind  being  againft  her,  although  there 
was  Plenty  of  Water;  and  I apprehend  that  was  a Vefiel  in  the  lower 
Bafon  at  Blackwall,  with  the  Wind  againft  her,  flie  muft  inevitably  take 
many  Days  in  getting  to  the  Docks,  well  knowing,  from  what  appeared 
to  me  on  that  Day  at  Greenland  Dock,  in  getting  in  and  out  with  VefleJs 
before  deferibed,  to  move  them  in  dead  Water  is  a laborious  Work,  and 
requires  great  Strength  to  do  it,  and  not  to  be  compared  in  any  Degree 
with  a Vefiel  moving  in  a Tide’s  Way. 

Will  Obftru&ions  to  Bufinefs,  from  Froft,  be  more  frequent  in  th'c 
Docks  and  Canal  than  in  the  River  ? 

No  Doubt;  for  I do  fuppofe  it  will  be  a fair  Average  to  fay, that  the 
Navigation  in  the  River  Thames  is  nor,  in  the  leaft,  impeded  more  than 
One  Year  in  Six ; and  that  on  the  other  Hand,  in  the  Docks  and  Canal 
there  will  not  be  more  than  One  Year  out  of  Six  but  they  will  be  im- 
peded by  Froft. 

Will  the  Damage  to  be  apprehended  from  Fire  in  the  ptopofed  Docks 
be  greater  than  in  the  River  ? 

I think  it  cannot  be  doubted  but  it  will,  when  it  is  confidered  the 
crouded  State  in  which  they  lie,  as  appears  by  Mr. Rennie’s  Plan  for 
ftationing  the  Ships,  as  it  clearly  appears,  that  flrould  a Ship  take  Fire  in 
the  Center  of  the  Dock  B.  that  it  will  be  impofiible  either  to  get  that 
Ship  or  the  others  clear  of  her  to  more  chan  One  hundred  and  Fifty  Feet 
Diliance,  without  being  about  thatDiftance  in  pafting;  and  that  there  is 
much  bectcr  Opportunity  in  the  Thames  for  getting  a Ship  which  is  on 
Pi  re  clear,  by  cutting  adrift  that  Ship,  or  other  Ships  from  her. 

Can  Fire  Engines  be  depended  upon  to  extinguifb  Ships  on  Fire  in  a 
crouded  Dock  ? 

I fhould  apprehend  not,  unlcfs  there  were  a great  Number  of  them. 

Have  you  ever  made  any  Soundings  of  the  River,  and  Surveys,  as  to 
the  Breadch  at  the  Hcighth  of  Spring  Tides,  the  fame  at  the  Heighch  at 
Neap  Tides,  and  alfo  the  Breadch  of  the  River  at  Low  Water  on  Spring 
and  Neap  Tides,  rdpetlively;  and  if  fo,  ftatr  them? 

I have  taken  the  Soundings  in  I'ome  Parts  of  the  River;  in  thofe  Parts 
I thought  necefiary,  in  order  to  form  my  Eftimate  of  excavating  the 
..fame;  but  as  to  the  more  particular  Details,  I left  it  to  the  Pilots  to  ex- 
plain, if  necefiary. 

Is  it  meant  to  excavate  the  River  on  its  Sides  perpendicularly,  or 
Ihelving? 

Shelving. 

Have  you  made  any  Eftimate  of  the  Quantity  of  Ballad:  and  Mud 
that  muft  be  excavated  in  order  to  make  the  Bed  of  the  River  the  pro- 
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pofed  uniform  Depth  of  from  Sixteen  to  Twenty  Feet  at  Low  Water, 
as  you  propofed  in  your  Statement  delivered  in  ? 

I have — Three  Millions  Six  hundred  Thoufand  Cubic  Yards — One 
Cubic  Yard  is  a Cart  Load,  Two  a Waggon  Load, 

Will  not  the  River  fo  deepened  fill  up  again,  and  occafion  a conftant 
and  heavy  Expence  in  keeping  it  clear  ? 

It  certainly  will,  in  fome  Degree,  fill  up  in  particular  Parts,  where  the 
fliallow  Water  now  is,  which  is  occafioned  by  the  Eddies  round  the 
Points,  as  at  Cuckold’s  Point  and  Wapping  Point;  but  that  the  Middle 
of  the  River  and  the  concave  Parts  will  keep  themfelves  clean  ; but  it 
will  be  neccffary  to  attend  particularly  to  thofc  Places  on  the  convex 
Sides  to  keep  them  clear,  in  order  to  maintain  their  Depth. 

How  many  Mooring  Chains  do  you  propofe  to  make  on  the  North 
and  South  Sides  of  the  River,  from  Billingfgate  to  Deptford. 

About  One  hundred  and  Forty. 

Will  they  not  have  a Tendency  to  encreafe  or  make  Banks  in  the 
River,  and  will  they  not  have  a Tendency  tooppofe  and  leffcn  the  fcour- 
ing  Effecbs  of  the  Tide  upon  the  Bed  of  the  River? 

No,  by  no  Means — but  I apprehend  the  contrary,  for  the  following 
Reafons;  the  Mooring  Chains  will  be  from  Five  to  Eight  Tons  Weight, 
and  from  Three  hundred  to  Four  hundred  and  Fifty  Feet  long,  fattened 
at  both  Ends;  in  the  Middle  to  which  the  Ships  are  moored,  in  the 
Influx  of  the  Tide,  thofe  Chains  will  be  drawn  up  the  River,  and  form  a 
Curve,  and  on  the  Reflux  they  will  form  a Curve  the  reverfed  Way 
down  the  Stream,  by  which  the  Chains  being  of  the  Weight  before  de- 
ferred, dragging  up  and  down  the  River,  will  never  fuffer  any  Silt  or 
Bank  to  be  formed  within  their  Scope. 

Would  not  a Bank  be  raifed  above  and  below  the  Sweep  of  the 
Chains? 

Yes,  it  may  ; for  as  the  Tiers  of  Veflels  will  be  nearly  ftationary,  fave 
by  the  Movement  of  the  Chains  as  before  deferibed,  and  the  Water 
going  under  the  Veflels  will  fcour  and  keep  fufficient  Depth  of  Water 
under  them,  there  may  be  between  the  Tiers  fome  Silt  fettle  in  thofe 
convex  Parts,  as  before  deferibed. 

What  is  the  Weight  of  the  prefent  Mooring  Chains  ? 

I don’t  know. 

Have  you  ever  eftimated  the  relative  Force  and  Effeft  of  the  Tides, 
in  different  Reaches  and  Bends  of  the  River  between  Deptford  and 
London  Bridge,  in  filling  up  Parts  of  the  Bed  where  Ballad:  has  been  re- 
moved on  former  Occafions,  and  may  be  taken  in  future  ? 

No,  I did  not  think  it  neceflary ; for  I apprehend  that  if  a Hole  was  to 
be  dug  Six  Feet  deep,  or  of  any  other  Depth  in  the  Bed  of  the  River, 
that  unlefs  the  Whole  was  carried  to  an  equal  Declivity,  that  that  Hole 
would  fill  up  in  a very  few  Days. 

Where  do  you  propofe  to  place  your  furplus  Ballaft? 

A Ballaft  Wharf  is  intended  to  be  made  on  the  Eaft  Side  of  Lime- 
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ho  life  Reach,  as  defcribed  in  Mr.  Ogle’s  River  Plan;  and  that  there  will 
be  fufficient  Room  to  contain  the  Whole,  except  what  is  wanted  for  Ufe, 
while  the  Working  is  going  on. 

What  are  the  Funds  for  carrying  this  Plan  into  Execution? 

It  is  no  Part  of  the  Bufinefs  referred  to  me;  but  I apprehend  Mr. 
Ogle  will  be  able  ro  anfwer  that  Queftion. 

Are  the  Committee  to  underftand,  that  the  Ships  are  to  be  One  hundred 
Feet  from  the  Shore  at  low  Water  on  each  Side,  or  at  high  Water 
Mark  ; and  that  there  is  to  be  a Palfage  of  Two  hundred  and  Fifty  Feet 
left  in  the  Middle  of  the  Rive.r,  for  the  Navigation  of  the  Ships  and 
Craft? 

I propofe  that  no  Veffel  lhall  be  moored  at  any  of  thofe  Chains  before 
defcribed,  at  any  lefs  Didance  than  One  hundred  Feet  from  the  Wharfs 
or  Banks  at  high  Water  Mark  s and  that  a Pafiage  of  at  lead  Two  hun- 
dred and  Fifty  Feet  to  be  left  in  the  Middle  of  the  Thames. 

What  Width  do  you  allow  for  each  Ship  and  its  attendant  Craft? 

. I apprehend  that  each  Ship  will  not  want  an  attendant  Craft,  I therefore 
take  the  average  Width  of  the  Ships  to  be  from  Twenty-two  to  Twenty- 
five  Feet;  but  I have  allowed  from  Twenty-eight  to  Thirty  Feet,  and 
therefore  I prefume  there  will  be  Plenty  of  room  for  all  the  Lighters 
that  will  be  required. 

Do  you  not  think  it  practicable  to  prevent  any  Bar  or  Sand  Bank  form- 
ing at  the  Mouth  of  the  Cut  at  Blackwall,  by  occafionally  digging  up 
Ballad  in  the  fame  Manner  as  is  propofed  by  Mr.  Ogle's  Plan  for  the 
Improvement  of  the  River  ? 

No  Doubt  of  it. 

Does  the  Outlet  of  the  River  Lea  occafion  any  particular  Banks  in 
that  Part  of  the  River? 

It  does;  and  fo  does  every  fmall  River  falling  into  a larger  one. 

Are  you  of  Opinion  that  the  Run  of  the  Water  out  of  the  propofed 
Bafon  at  Blackwall  will  be  as  great  as  the  Outlet  at  the  River  Lea  ? 

It  will  not  conftantly  be  fo,  but  it  may  be  greater  if  Water  be  let  in  at 
Wapping,  in  order  to  lcour  out  the  Canal  or  Bafons. 

Withdrew. 
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Martisy  50  die  Apr  ills  ^ 1796. 

Mr.  ABRAHAM  PICKERING,  a Pilot,  called  in,  and 
examined. 

HOW  long  have  you  been  a Pilot? 

Four  Years  the  3d  of  next  Month. 

How  long  have  you  known  the  Thames  ? 

Seventeen  Years — I ferved  my  Apprenticelhip  to  a Pilot. 

Have  you  feen  and  confidered  that  Part  of  Mr.  Ogle’s  Plan  which 
relates  to  the  Improvement  of  the  River? 

Yes. 

From  your  Knowledge  of  the  River,  and  from  your  Experience  upon 
it,  do  you  think  that  Plan  prafticable? 

I do. 

Do  you  think  that  if  that  Plan  was  carried  into  Effed,  that  it  would 
much  affiftthe  Navigation  of  the  River,  and  be  of  great  Advantage  to 
the  Shipping  of  this  Port  ? 

I am  lure*  it  would. 

Has  the  Pool  filled  up  at  the  different  Tiers  within  thefe  few  Years, 
and  what  has  that  been  owing  to  ? 

It  has  filled  up  to  my  Knowledge  in  feveral  Tiers  Four  or  Five  Feet, 
owing  to  a Number  of  Ships  ballafting,  and  a deal  of  Ballaft*going  over- 
board, and  no  Ballaft  Lighters  working  at  thole  Places. 

Have  the  Ballaft  Lighters  ever  made  a fufficient  Depth  of  Water  in 
the  River  ? 

Not  to  my  Knowledge  in  the  Tiers;  but  they  have  made  Water  at 
Pitcher’s  Point  and  made  the  Channel  rather  wider,  but  very  danger- 
ous— feveral  Ships  have  been  loft  there. 

Do  you  think  the  Space  of  Two  hundred  and  Fifty  Feet,  left  in  Mr. 
Ogle’s  Plan  for  the  Channel  of  Navigation  in  the  Middle  of  the  River, 
is  fufficient  Space  for  Ships  and  Craft  to  navigate  up  and  down  the 
River  ? 

Yes,  quite  enough,  and  more  than  there  is  at  Times  by  One  hundred 
and  Fifty  Feet;  and  the  Channel  being  in  the  Middle,  is  much  fafer 
than  the  Channel  being  to  the  Southward,  by  having  a true  Tide  and 
the  South  Channel  all  in  Eddy. 

Have  you  feen  the  Plan  for  Wet  Docks  at  Wapping  ? 

Yes. 

Suppofe  a Fleet  of  Sixty  Sail  of  Ships  to  get  under  Weigh  at  Graver- 
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end,  with  an  Eafterly  Wind,  Thirty  of  which  are  intended  for  the  Wet 
Docks,  and  the  other  Half  to  proceed  for  the  Pool ; how  much  fooner 
will  thofe  intended  for  the  Pool  arrive  there,  than  thofe  intended  for  the 
Docks  ? 

Thofe  intended  for  the  Pool  may  get  up  to  their  Moorings  there  in 
the  fame  Tide  they  get  under  Weigh  at  Gravefend — .thofe  bound  for  the 
Wet  Docks,  not  more  than  Six  or  Eight  could  get  in  at  that  Tide,  and 
it  would  be  about  Four  Days  before  the  Thirty  Sail  could  get  in,  with 
moderate  Weather. 

Suppofe  about  Ten  Sail  of  light  Ships,  bound  down  the  River,  thould 
be  obliged  to  bring  up  at  Bugfby’s  Hole,  where  they  mull  remain  till 
high  Water,  and  that  on  the  fame  Flood  the  before-mentioned  Fleet  of 
Sixty  Sail  were  coming  up,  would  it  not  be  a very  great  Obftru&ion  to 
any  of  them  getting  into  the  Bafon  in  that  Tide  ? 

It  would  occafion  a deal  of  Confufion  among  the  Ships  bound  for  the 
Canal,  and  might  be  the  Hindrance  of  feveral  of  them  not  getting  in — 
there  is.no  Doubt  but  a few  might  get  in  in  that  Tide. 

If  the  Wind  blows  fo  hard  at  South  Weft  that  loaded  Ships  would  be 
obliged  to  carry  double-reefed  Toplails,  could  they  fail  into  the  Bafon 
at  Blackwall  ? 

No,  by  no  Means — it  would  not  be  attempted  by  any  Pilot  in  his 
Senfes;  for  as  foon  as  the  Ship  comes  into  the  Eddy,  the  Helm  is  noUfe 
to  her — the  Eddy  runs  off  about  Twenty  Fathom  from  the  Shore. 

If  one  Ship  is  entering  through  the  Gates  to  the  Bafon,  and  a confi- 
derable  Number  of  other  Ships  are  immediately  to  follow  (about  Thirty 
or  Forty)  will  not  the  Ships  aftern  be  forced  to  drop  Anchor,  or  wait  at 
the  Buoys  for  their  Turn  ? 

No  Doubt  of  it. 

While  the  Ship  ahead  is  turning  or  fheering  in,  acrofs  the  Tide  to- 
wards the  Bafon,  will  Hie  not  flop  the  Paflage  of  the  Ships  aftern,  and 
if  they  were  not  to  drop  Anchor  or  remain  at  Buoys,  would  not  the  Tide 
caufe  them  to  run  foul  of  each  other,  or  perhaps  to  run  alhore  ? 

Yes,  they  mull  flop,  or  they  would  run  beyond  their  Port,  and  per- 
haps afhore. 

If  Ships  anchor  or  are  at  Buoys  before  they  enter  the  Gates  of  the 
Bafon,  what  Length  of  Time  will  be  required  for  Thirty  Sail  of  Ships, 
or  more,  to  pafs  the  Gates  into  the  Bafon  in  Succeflion,  having  firft  to 
weigh  Anchor,  or  to  quit  the  Buoys  ? • 

The  Ships  that  quit  the  Buoys,  in  moderate  Weather,  might  get  into 
the  Bafon  in  a Quarter  of  an  Hour;  I mean  each  Ship — the  Ships  at  An- 
chor will  take  Thirty  or  Forty  Minutes  to  get  up  their  Anchor,  and  fheer 
into  the  Bafon. 

If  Ships  are  approaching  up  Woolwich  Reach,  with  Wind  and  Tide, 
will  not  the  leading  Ship,  by  turning  or  fheering  acrofs  the  Stream  to 
enter  the  Gates,  force  all  the  Ships  in  the  River  to  drop  Anchor? 

It  will  force  all  thofe  that  are  bound  for  the  Canal  either  to  drop  their 

Anchor, 
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Anchor,  or  make  fad:  to  the  Buoys,  till  the  headmoftShip  is  turned  into 
the  Bafon. 

It  having  been  dated,  that  large  Ships  cannot  enter  till  the  Tide  has 
rifen  to  Sixteen  Feet,  and  as  the  Spring  Tide  of  high  Water  is  feldom 
more  than  Eighteen  Feet  and  a Half;  is  it  your  Opinion,  that  Thirty- 
Ships  or  more  can  enter  the  Bafon  in  Succeffion  during  the  fhorc  Time 
the  Tide  has  to  rife  from  Sixteen  to  Eighteen  Feet  and  a Half? 

Not  more  than  Six  Ships,  in  the  fined:  calm  Tides,  could  enter  during 
that  Time  of  the  Tide  flowing  from  Sixteen  to  Eighteen  Feet  and  a 
Half. 

Suppofing  the  Sill  at  the  Entrance  to  be  Six  Feet  below  low  Water 
Mark,  how  many  Ships  do  you  think  could  then  enter  ? 

. About  Eight  on  an  Average. 

Have  you  ever  ferved  out  of  the  Thames  ? 

Never — always  in  the  Thames. 

Are  not  the  Tides  flowing  and  ebbing  round  the  Points  and  Head 
Lands  of  the  Bends  of  the  River,  and  rufhing  on  the  oppofite  Shore,  the 
Caufe  of  a Bank  on  one  Side  as  of  the  deep  Channel  on  the  other,  and 
thus  preventing  the  Channel  being  uniformly  in  -the  Centre  of  the 
River  ? 

Where  the  River  is  ftraight,  Water  may  be  kept  on  both  Sides,  but 
round  Points  fome  Scurf  may  gather,  but  may  be  kept  clean  by  Ballad: 
Lighters  working  there;  as  in  the  lndancc  of  Pitcher’s  Point. 

Where  is  the  deepeft  Water  in  the  Pool  for  mooring  Ships  ? 

For  large  Ships  of  from  Three  to  Four  hundredTons,  at  Ratcliffe  Crofs, 
Stone  Stairs,  Bell  Wharf,  Church  Stairs,  Hanover  Hole,  Prince’s  Stairs,' 
Wapping  Old  Stairs,  Union  Stairs,  Bilbop’s  Chain,  and  Iron  Gate;  but 
there  might  be  on  the  South  Shore,  Water  made  from  Hanover  Stairs 
down  to  Cuckold’s  Point  for  Ships  to  lay  in  Safety,  and  likewife  on  the 
North  Shore  from  Bell  Wharf  to  Wapping — there  is  now  in  fome  of 
thcfe  Places  from  Twelve  to  Thirteen  Feet  Water  at  low  Water. 

Do  the  Ships  in  general  you  have  mentioned  lay  at  the  Tiers  on  their 
own  Anchors,  or  at  Mooring  Chains  ? 

All  lay  at  their  own  Anchors,  except  at  Bifliop’s  Chain  and  Iron 
Gate,  where  they  lay  |at  Mooring  Chains. 

Is  the  Water  at  the  Chains  fo  good  as  at  the  Tiers  you  have  mentioned, 
and  c'o  not  Chains  laid  in  the  Bed  of  the  River  tend  to  throw  up  Banks 
between  the  Tiers,  and  render  the  Depth  of  the  Water  near  them 
uncertain  ? 

No,  by  no  Means— ;the  mod:  Water  is  at  the  King’s  Mooring  Chains, 
at  Deptford,  where  they  go  acrofs  the  River — in  the  Pool,  the  Tiers 
that  are  filled  up  is  owing  to  a Number  of  Ships  ballafting,  and  by 
which,  upon  an  Average,  a Ton  ora  Ton  and  an  Half  of  Ballad:  is 
thrown  overboard  by  every  Ship,  by  the  Ballad:  Workers — for  the  Pur- 
pofe  of  taking  in  the  Ballad:,  there  is  a Stage  eredted  on  the  Ship’s  Side, 
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and  the  Ballaft  falls  overboard  by  the  Negledt  of  the  Ballad:  Reavers, 
and  choaks  up  the  River  where  the  Ships  lay,  and  which,  to  my  Know- 
ledge, has  been  filled  up  Five  Feet  within  thtfe  Ten  Years— Coni,  -\fhes, 
and  other  Dirt,  have  alfo  contributed  to  the  filling  up  the  River — alfo  the 
Dock  Yards  occafion  a deal  of  Dirt  and  Filth  in  the  River,  bv  what 
comes  out  of  the  Docks  (I  mean  the  dry  Docks  where  the  Ships 
repair);  and  likewife  from  the  [-Joufes  along  Side  the  River,  a great 
deal  of  Filth  and  Rubbifh  is  thrown  into  the  River — if  Ballad  Lighters 
were  to  work  in  the  Pool,  they  might  make  more  Water.- 

Are  you  not  of  Opinion  that  Ships  moored  by  their  own  Anchors  tend 
toloofen  the  Bed  of  the  RiVer,  and  confequently  produce  rather  more  than 
lefs,  Water? 

No;  for  where  the  Anchors  now  lay,  there  is  very  little  Water; 

The  Stocks  often  appear  above  Water,  but  by  the  Movement  of  the 
Chains  it  loofens,  and  removes  the  Dirt. 

State  where  the  greateft  Obftrudtion  and  Inconvenience  to  the  River 
arife,  and  as  near  as  you  can  what  you  believe  to  be  the  Caufes? 

The  greatelt  Obftruftion  is  fmall  Ships  moving  in  any  Part  of  the 
River  where  they  think  fit,  for  want  of  proper  Pcople'appointed  to  order 
them  to  fuch  Places  that  fuic  their  Draft  of  Water,  in  order  that  large 
Ships  might  be  accommodated  where  the  deepWater  is; — that  by  fmall 
Ships  getting  up  firft,  they  take  the  Births  where  the  large  Ships  are  ob- 
ligated to  go,  and  by  chat  Means  the  larger  Ships  lay  fo  far  over  where 
the  deep  Water  is,  that  the  Navigation  is  (topped  up;  but  were  proper  \ 

People  appointed  to  order  the  fmall  Ships  to  where  the  (hallow  Water 
is,  there  would  be  Room  enough  for  the  large  Ships,  and  leave  fuffi- 
cient  Room  in  the  Channel  for  the  Navigation. 

Do  not  frequent  Accidents  and  confiderable  Danger  happen  to  Ships 
in  the  River  by  Froft? 

Yes,  occafioned  by  the  Commanding  Officers  on  Board  not  attend  inl- 
and looking  after  their  Moorings,  by  having  their  Lathings  flack,  and 
letting  the  Ice  get  in  between  their  Ships ; and  from  fome  Ships  having 
bad  Moorings,  and  their  breaking,  and  they  hanging  upon  the  other 
Ships. 

Do  you  know  the  ordinary  Number  of  Crafc  employed  in  carrying 
Coal,  Timber,  and  Ballad,  and  what  their  Proportion  is  to  the  other 
Craft  on  the  River? 

No,  I do  not. 

Would  not  the  {Rationing  the  Colliers  and  Timber  Ships  lower  down 
the  River  than  at  prefent,  increafe  the  Quantity  of  Craft,  and  fo  obltruft 
the  Navigation  more  than  at  prefent? 

It  would  not  increafe  the  Number  of  Craft— the  greateft  Quantity  of 
Craft  goes  up  the  firft  of  Flood  before  any  Ship  can  move;  but  by  Mr. 

Ogle's  Plan,  with  the  Navigation  in  the  Middle  of  the  River,  there 
would  be  fufficientRoom  for  both  Craft  and  Ships. 

Z Can 
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Can  the  Colliers  be  removed  from  their  Moorings  before  they  have 
taken  in  Part  of  their  Ballad  ? 

The  greated  Parc  can — fume  cannot. 

Withdrew. 


Mr.  HUGH  WATTS,  Manager  and  Secretary  of  the  Sun  Fire 
Office,  called  in,  and  examined. 

[The  Witnefs  delivered  in,  The  Rates  of  the  fa  id  Office  for  Mer- 
chandize, Weft  of  Iron  Gate  on' the  North  Side,  and  Weft  of 
London*  Bridge  on  the  South  Side  of  -the 'River  Thames,  or  in 
any  other  Parts  of  Great  Britain,  except  the  Water  Side  Diftrifl:.; 
and  alfo;  ** 

' The  Rates 'of  the  laid  Office  for  Merchandize  in  the  Water  Side 
Diftridts,  viz.  On  the  Sufferance  Wharfs,  and  other  Build- 
...  ingsaand  Places  on  the  Line  of  the  neared  Street  parallel  to  the 
River,  from  Iron  Gate  Stairs  to  Limehoufe  Hole  on  the  North, 

• and  from  London  Bridge  to  King  and- Queen  Stairs,  Rotherhithc, 
on  the  South.] 

The  faid.  Races  we  re.  re  ad;/ find  .are  annexed  in  Appendix  (T)  and  (U.) 

Explain  to  the  Committee  the  Two  Rates? 

T.lye.Rayts  ,Weft  of  ;Iron  Gate  are  the  general  Races  of  Premiums  for 
.inform",  Merchandize  in  Warehouses  upon  the  legal  Quays,  and  all  other 
Parcs.in  .London  and  Great  Britain,  except,  in  thofe  Places  which  fall 
under  the  Rates  for  Merchandize, at  the  Water  Side  Didridt. 

Have  ,yoy,feen  the  Plan  for  Wet  Docks  at  Wapping  ? 

I have  occafionaliy  feen  ir. 

Have  you,  and  the-Gentlemen  in  the  Diredlion  of  your  Office,  cons- 
idered what  Degree- of  Rifk  will  attach  to  the  Cargo  in  a Ship,  and  to 
the  Ship  in  the  Wet  Docks,  if  that  Plan  is  adopted;  meaning  thereby, 
Hinder  which  of  the  Two  Rates  delivered  in  by  you/will  the  Cargo  in  the 
Ship,  and  the  Ship,  be  confulcred,  and  what  Quantum  of  lnfurance  will 
_be  required  ? 

At  prelent  the  lnfurance  of  Ships,  or  Cargoes  on  Board  of  Ships,  I 
conceive  may  amount  to  about  400,000,  infured  in  all  the  Offices 
from  Fire,  becaufe  the  Cargoes  hitherto  have  been  ufually  covered  by 
the  Underwriters  till  unloaded  ; therefore  I con  delve  we  ffiould  only 
•charge. the  prefent  Water  Side  Didridt  Rates  for  Ships  in  the  Wet  Docks, 
becaufe  then  the  Rifle  of  the  Office  would  be  Very  trifling  at  any  one 
Period. 

If  Warehoufes  are  built  at  the  propofed  Docks,  what  will  then  be  the 
Rate  of  lnfurance  for  thofe  Warehoufes? 

The  Board  have  never  taken  that  under  Confideration — the  Premium 
will  be  guided  by  the  Quantum  of  the  Sum  required  to  be  infured. 

What 
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What  Avould'be  the -Ride,  in  your  Opinion  ? 

1 conceive  it  to  be  extremely  dangerous,  and  fo  much  fo,  that  I 'Amvjld 
recommend  norto  infure  them  ac  any  Premium — 1 conceive  the  Ships 
-in  tht^  Docks,  and  the  Warehoufes  around  them,  all  to  be  confidered  in 
>onc  Hazard,  and  which  may  poffibly  be  totally  deftroyed,  or  greatly  fo, 
'fhould  a Ship  take  Fire,  "in- which  Cafe-che  Sum  theOffice  might  be  en- 
gaged for  might  completely  ruin  them. 

•What  are  your  Rerifons  for  this  Opinion  ? 

•I  conceive  Ships  lying  in  dill  Water  cannot  eafily  be  moved  fhould  a 
Fire  happen ; which  is  quite  otherwife  in  the  River  Thames,  for  by  cut- 
iting  the  Hfowfers  the  Ship  will  either  drift  up  or  down  the  River,  as  the 
Tide  ferves,  and  rnay  be  towed  away  from  the  reft  of  the  Tier,  which  ha-s 
happened  to  Six  or  Seven  Ships  that  have  been  burnt  in  the  River  Thames 
' within  thefe  Four  or  Five  Years — The  floating  Engine  of  the  Sun  Fire 
Office  is  eftimated  to  difeharge  Seven  hundred  Gallons  of  Water  in  a 
Minute  j and  I am  told  by  our  Surveyor,  that  when  a Fire  lias  got  a- 
head  under  Deck,  it  has  never  been  found  of  any  life  in  ftopping  the 
‘Fire,  beca-ufe  the  Water  could  not  be  brought ;to  aft  upon  it. 

Do  you  conceive  there  would  be  more  Danger  to  the  Warehoufes  at 
the  Docks  than  ac  the  legal  Quays  ? 

I conceive  the  Warehoufes  equally  hazardous  with  the  Ships  in  the 
Dock ; for  if  a Fire  fhould  take  Place,  the  Conflagration  would  be  fo  grear, 
as  mull  materially  deftroy  the  Warehoufes. — We  have  feen,  from  a Tur- 
pentine Manufaftory  taking  Fire,  the  Deftruftion  of  Speck’s  Wharf, 
where  there  was  Property,  eftimated  at  Four  or  Five  hundred  thoufand 
Pounds,  deftroyed. — The  great  Fire  at  Ratclifire  was  occafioned  by  a 
Lighter  loaded  with  Salt  Petre,  which  was  fee  on  Fire  from  a Reed 
.Loft,  the  'Explofion  of  which  fct  Fire  to  the  Eaft  India  Company’s  Ware- 
houfes, and  by  the  very  high  Wind  the  Flames  laid  Wafte  a very  large 
Tr.aft  of  Ground. 

If  the  Quays  at  the  propofed  Wet  Docks  were  to  be  above  One  hun- 
dred Feet  broad,  do  you  not  conceive  that  there  would  be  Sjnfce  fuffi- 
cient  to  give  Security  to  Warehoufes,  if  a Ship  was.op'Fire  in  the 
Dock  ? 

I do  not  think  it  would — an  Hundred  Feet  is  but  a little  Diftance  when 
there  is  a Conflagration,  and  the  Quays  perhaps  at  the  lame  Time  covered 
with  Goods. 

If  Warehoufes  were  erefted  Fire  Proof,  with  Water  Citterns  on  the 
Roofs,  at  the  Diftance  above-mentioned  from  the  Ships,  and  without 
permitting  any  Lights  or  Fires  in'  them  > what  Degree  of  Danger  would 
there  be  to  thofe  Warehoufes? 

1 fhould  not  alter  my  Opinion  a*  to  the  Danger. 

Do  you  conceive  that  Ships  in  Docks,  under  Regulations  about  Fire, 
and  Cooking,  and  having  Engines  on  the  Premiflcs  and  afloat  in  the 
Docks,  would  be  under  greater  Danger  from  Fire  than  Ships  in  the 
River? 

. If  a Angle  Ship,  it  might  be  as  fafe. 

Does 
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Does  the  Sun  Fire  Office  infure  any  Ships  and  Cargoes  in  the  Docks 
of  Liverpool,  Hull,  and  Briftol  ? 

We  infure  very  little  on  Shipping,  and  may  have  fome  Rifk  in  the 
Docks  mentioned,  but  to  a very  fmall  Amount — the  Managers  of  the 
Sun  Fire  Office  have  always  confidered  thofe  Docks,  fince  I have  been  a 
Member,  to  be  extremely  hazardous,  and  by  no  Means  a dciirable 
Rifk. 

Whether  from  the  Opinion  you-  have  flared  of  the  Sun  Fire  Office, 
the  Fire  Infurances  of  the  above  Shipping  have  been  chiefly  tranladled 
at  the  Phcenix  Fire  Office  ? 

1 believe  wc  have  much  the  fame  Proportion  of  Afi'urance  as  all  the 
■other  Offices,  or.rather  more. 

Do  not  the  Sun  Fire  Office  infure  Ships  at  Mr.  Perry’s  Dock  ? 

Yes,  we  infure  Ships  in  all  Builders  Docks  in  London  or  elfewhere; 
and  we  conceive  them  not  to  be  dangerous  Infurances,  becaufe^they 
have  neither  Cargo  or  Furniture  aboard. 

Can  you  flate  at  whac  Diftance  a Building  has  caught  Fire  from  any 
great  Conflagration  ? 

I cannot  flate  the  Diftance  at  which  the  Barge  in  which  the  Salt- 
petre laid  from  the  Building  that  took  Fire,  but  I believe  it  was  a very 
confidcrable  Diftance. 

Would  the  Obje&ion,  on  the  Part  of  the  Sun  Fire  Office,  to  infuring  in 
-the  Docks,  arife  from  the  great  Rifle,  or  from  the  great  Extent  of  Pro- 
perty being  beyond  what  they  would  with  to  infure  ? 

In  both  Refpefts  I fhould  recommend  them  not  to  infure. 

Withdrew. 


Mr.  ROBERT  BATSON,  a Ship  Builder,  called  in,  and 
examined. 

Have  you  feen  the  propofed  Plan  for  making  Wet  Docks  at  Wapping, 
•with  the  Canal ; and  what  Obje&ionsdo  you  fee  to  the  Projedl  ? 

Several  very  great  ones — The  Number  of  Drawbridges  on  the  Canal, 
and  the  Difficulty  of  getting  to  Town — the  Stoppage  of  the  Common 
Sewers,  which  will  render  the  Air  unwhplefome— the  Traffick  from  the 
Banks  of  the  Thames  at  Blackwall  to  Wapping  being  impeded — that  ic 
would  artraft  a great  Number  of  Tenants  from  the  Water  Side,  from  va- 
luable Ellates  that  had  been  formed  at  very  great  Expence. — 1 chink  the 
Docks  are  noc  neceflfary ; as  I conceive,  if  properly  improved,  the  River 
is  fully  capable  of  the  Commerce  of  the  Port  of  London — I think  there 
will  be  great  Difficulty  in  getting  up  to  the  propofed  Bafon — Upon  the 
Arrival  of  a large  Fleet  of  Weft  lndiamen,  they  are  frequently  detained  for 
a fair  Wind  between  the  Downs  and  Margate  Roads,  waiting  to  get  over  the 
Flats,  and  were  thofe  Ships  to  be  confined  in  order  to  prepare  to  get  into 
the  Bafon,  many  of  them  muft  flop  at  Woolwich  for  that  Purpofe  j as  it 

muft 
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•rmift  be  con fidered,' that  when  they  come  to  the  Mouth  of  the  Bafon, 
they  muft  prepare  for  being  received  therein,  and  ftiould  they  be  com- 
pelled to  run  up  to  Blackwall  Mooring  Chains,  they  would  not  be  able 
to  get  back  again  the  next  Day,  fuppofing  the  Wind  to  be  at  South 
Iiaft,  or  to  Eaft  North  Eaft,  and  ebbing  a Frefh  Gale  of  Wind,  they 
mutt  be  extremely  expert  if  they  can  get  Six  Ships  in  One  Tide  into  the 
Bafon;  they  will  oftner  get  but  Three  in,  having  only  an  Hour  and 
Half  to  workj  fo  that  with  a Fleet  of  Sixty  Sail,  it  will  require 
Ten  D&ys  to  put  them  in,  and  it  muft  be  obferved,  that  it  is  only 
Four  Days  in  a Fortnight  that  Rich  Six  Ships  could  enter;  it  would 
therefore  require  Six  Weeks  for  Sixty* Sail  to  get  in;  whereas,  if  they 
were  to  proceed  to  their  Moorings  in  the  River,  the  whole  Sixty  Ships 
■might.be  at  their -Stations  in  Two  Hoursand  an  Half — And  it  muft 
be  obferved,  that  from  the  remaining  Fifty-four  Ships  coming  all 
up  the  River  at  the  fame  Time,  by  their  hovering  about  Woolwich 
Reach,  upon  the  North  Side  of  which  there  is  very  little  Water, 
and  In  Buglby’s  Hole,  where  there  is  ftill  lefs,  I ftiould  think  upon 
a .very  moderate  Computation,  if  they  do-not  lofe  more  than  Four  Ships 
in  a Year,  they  are  very  fortunate. — Another  Obje&ion  may  be,  from  the 
Mud  and  Banks  formed  from  the  ftrong  Current,  .and  which  may  im- 
pede the  Navigation  ; for  on  every  Retiring  of  the  Docks  there  muft 
be  fuch  Current,  and  the  Mud  and  Scourings  may  reduce  the  Depth  of 
■Water -for  His  Majefty’s. Ships  at  Woolwich. 

Have  you  feen  Mr.  Ogle’s  River  Plan  ? 

Yes. 

-Do  you  think  it  pradicable  ? 

Quite  fo,  with  fume  Alterations  and  Amendments  in  theDifpofal  of 
■the  Shipping. 

Do  you  think  that  the  Space  of  Two  hundred  and  Fifty  Feet  between 
the  Tiers,  in  the  Middle  of  the  River,  will  be  fufficient  for  the  Palfageof 
Ships,  taking  into  Cqnfideration  the  Number  of  Craft  which  will  necef- 
farily  be  employed  in  the  Coal  Trade? 

I do. 

Suppofing  the  River  deepened,  as  propofed  by  Mr.  Ogle’s  Plan,  will 
not  the  Trade  be  fully  accommodated  ? 

Yes,  and  iri  a very  Ihort  Time. 

•As  a Ballall  Wharf  is  intended,  by  Mr.  .Ogle’s  Plan,  to  be  erefted  from 
the  lower  Parc  of  Limehoule  Hole  to  the  Maft  Houle,  with  Stone  and 
Brick  at  leaft  Twelve  or  Eighteen  Inches  above  high  Water  Mark,  will 
fuch  Ballad  Wharf  tend,  ;in  a material  Degree,  to  the  Safety  of  the  lfle  df 
Dogs,  in  preventing  it  being  overflowed  with  the  Tide  ? 

It  certainly  will. 

How  many  Years  have  you  been  in  the  Habit  of  making  Obfervations 
onjflyf  River  and  its  Trade  ? 

Forty-five  Years  in  May  next;  during  all  which  Time  I have- been  a 
Ship  guilder  on  the  Banks  of  the  Thames— I have  made  Obfervations 
A a -during 
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during  this  Period  from  the  Nature  of  my  Bufinefs,  and  from  my  Delight 
•in  failing  on  the  River,  in  the  Courft  of  which  I have  taken  up  Eleven 
Bail  of. fun-ken  Ships — this  has  made  me  acquainted  with  the  Thames. 
[The  Witnefs  delivered  in  a Paper,  addrefled  by  him,  in  the  Year 
1774,  to  the  Lord  Mayor  and  Court  of  Aldermen  of  the  City  of 
•London,  containing  Regulations  for  -removing'  the  Difficulties 
to  the  Shipping  of  the  Port  of  London.] 

The  faid  .Paper  was  read;  and  is  annexed  .in  the  Appendix  (W.) 

Withdrew. 


Captain  ANTHONY  L'UDLAM,  Matter  of  a Ship  in  the 
Weft  India  Trade,  called  in,  and  examined. 

How  many  Years  have  you  been  at  Sea,  and  ufed  the  Port  of  Lon- 
don ? 

1 have  been  Twenty-.fix  Years  at  Sea,  and  ufed  the  Port  of  London 
Seventeen  Years.' 

Have  you  feenthe  Plan  for  Wet -Docks  at  Wapping.? 

I have. 

Do  you  imagine  that  Thirty  large  Ships  can -enter  .into  the  Bafon  ac 
One  Tide? 

No;  by  no  Means. 

How  many  Ships  do  you  imaginccan  enter  the  Bafon  from  the  River 
at  One  Tide  ? 

I am  to  fuppofe  that  Buoys  will  be  laid  down  before  the  .Entrance  of 
the  Bafon,  where  the  Ships  mutt  bring  up,  and  then  pafs  their  Warps  to 
the  Rings  or  Potts  that  may  be  fixed  to  the  Head  of  the  Bafon;  and  then, 
in  moderate  Winds  and  Weather,  with  Exertions,  they  may  get  One 
Ship  in  in  Fifteen  or  Twenty  Minutes. — -I  fhould  fuppofe  at  Spring 
Tides  they  would  have  Two  Hours  to  work  in — if  the  Wind  ffiould 
blow  direftly  out  of  the  Canal,  or  obliquely,  they  would  be  obliged  to 
flop  at  the  Buoys  to  furl  their  Sails,  and  the  Time  which  that  would 
take,  and  the  getting  their  Warps  out,  would  be  at  leaft  Half  an 
Hour. 

Will  it  be  neceflary,  if  Thirty  Ships  were  coming  up  Woolwich 
•Reach,  for  them  to -drop  Anchor,  or  fwing  at  the  iBuoys,  before  they 
-enter  the  Bafon? 

As  many  as  could  fwing  at  the -Buoys  would,  and  the  Remainder 
mutt  come  above  the  Mouth  of  the.Bafon  at  Black-wall  to  anchor  with 
'Safety. 

If  they  do  not  drop  Anchor,  or  be  at  the  Buoys,  will  not  the  Stern- 
moft  Ships  run  foul  of  each  other,  -while  the  Ship  .ahead  is  fleering  int» 
the  Bafon? 

The 
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The  Ships  cannot  fail  in — if  they  attempt  it,  they  will  rifle  the  run- 
ning aboard  of  each  other. 

Have  you  feen  Mr.  Ogle’s  Plan  for  deepening  the  River  ? 

Yes. 

What  is  your  Opinion  as  to  the  Space  of  Two  hundred  and  Fifty 
'Feet  between  the  Tiers  in  the  Middle  of  the  River,  being  fufficicnt  for 
.the  Paffage  of  Ships  ? 

It  will  be  perfeftly  fufficient,  with  Regulations  that  arc  highly  necef- 
fary  to  be  made  refpefting  the  tranfporting  the  Ships  up  and  down  the 
'.'River. 

Suppofing  the  River  deepened,  as  is  propofed  by  Mr.  Ogle’s  Plan, 
will  not  the  Trade  be  fully  accommodated  ? 

I think  there  would  be  ample  Accommodation  with  the  Regulations 
•before  mentioned — a Harbour  Mailer  fhould  be  appointed,  to  regulate 
rthe.ftationing  of  the  Ships,  according  to  Mr.  Ogle’s  Plan. 

Withdrew. 


Mtrcurti , 
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Mercurii , 6°  die  Aprilis , 1796. 


'Mr.  OG'LE  again  called  in,  and  examined. 

STAT  E what  Bufinefs  you  carry  on  ? 

Wharfinger  upon  the  legal  Quays,  a Ship  Broker,  and  a Ship's 
Hufband. 

How  long  have  you  been  in  thofe  feveral -Lines  of  Bufinefs  ? 

About  Fifteen  Years. 

Do  the  Premifles  you  occupy  form  a confiderable  Part  of  the  legal 
Quays? 

They  do;  at  lead  One  Fifth. — The'legal  Quays  are  dated  to  contain 
Thirty-two  thoufand  Hogfheadsof  Sugar;  and  my  Premifles,  viz.  Ralph’s, 
Young’s,  and  Wiggins’s  Quays,  and  the  Warchoufes  thereunto  belong- 
ing, the  Extent  of  Wharf  Room  not  being  quite  Two  hundred  Feet, 
will  contain  upwards  of  Six  thoufand  Hogfheads. — In  the  Year  1794,  1 
landed  upon  thofe  Premifles  upwards  of  Thirty  thoufand  Hogfheads  of 
Sugar,  and  the  Whole  of  the  Importation  to  the  Port  of  London  in  that 
Year  was  One  hundred  ar.d  Forty  thoufand  Hogfheads. — In  the  Year 
1795,1  landed  on  the  fame  PremifTcs  Twenty  thoufand  Hogfheads  of 
Sugar,  and  the  whole  Importation  was  that  Year  One  hundred  and  Three 
thoufand  Hogfheads,  about  Ten  thoufand  of  which  were  Prize  Sugars, 
and  were  principally  carried  to  the  Sufferance  Wharfs,  at  the  Time  when 
the  legal  Quays  were  fully  competent  to  have  accommodated  them  with 
Warehoule  Room. — My  PremifiVs  were  never  full  during  the  Whole  of 
the  Year. — In  no  Period  during  the  Year  1795,  did  any  one  Ship  from 
the  Well  Indies,  that  landed  their  Cargoes  upon  my  PremifiVs,  exceed,  in 
the  Time  of  her  Delivery  into  Craft,  and  landing  the  fiirne  upon  thofe 
Quays,  Twenty-one  Working  Daj's,  unlefs  detained  by  Want  of  Entries 
on  Board  of  Ship,  or  Landing  Waiters  at  thole  Qtuys — the  Average  of 
the  whole  Bufihefs  done  there  in  thac  Year  may  be  ftaced  at  Sixteen 
Working  Days  for  the  Delivery  of  each-Cargo. 

State  Rich  Fafts  and  Obfervacions  relative  to  the  Mode  of  tranfafting 
the  Bufinefs  on  the  legal  Quays,  the  Caufes  of  Plunderage,  and  ri  e Re- 
medies for  it ; the  Caufes  of  the  prefent  Complaints  of  the  Merchants, 
and  the  Remedies,  and  relative  to  carrying  into  Efl'e£t  the  Plan  propofed 
by  you  ; which  may  appear  to  you  to  be  material  ? 

I am,  from  my  practical  Knowledge,  enabled  to  Hate  with  Certainty, 
thac  more  than  Double  that  Part  of  the  Bufinefs  of  the  Port  of  London, 
which  has  ufually  been  tranfaflcd  at  the  legal  Quays,  can  be  done  with 
fatisfaftory  Difpatch  and  Security,  both  to  Property  and  Revenue,  at 
thofe  Quays,  with  a great  Saving  to  Owners  of  Ships  in  Expence,  if  the 

Syftem 
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Syftem  I have  taken  the  Liberty  to  propofe  is  carried  into  Effect  in 
ail  its  Parts ; and  no  Ship  whatever  frequenting  the  Port  of  London 
(Eaft  India  Ships  excepted)  would,  in  any  Inftance,  be  more  than 
Fourteen  Days  in  difcharging  their  Cargoes  after  the  Paid  Cargoes  are 
entered,  and  in  molt  Inftances  not  Half  the  Time ; in  which  Cafe  the 
faving  to  Government,  in  Officers  Salaries,  would  be  immenfe. — The 
J3afis  of  my  Plan  is  Rcfponfibility,  and  Regularity  in  conducing  the 
Bufinefs  on  the  Part  of  thofe  having  the  Management  of  it.  I lhall 
therefore  commence  my  Obfervations  with  reading  a printed  Agreement, 
now  in  my  Hand,  which  is  called  The  Ship’s  Articles. 

[The  Witnefs  delivered  in  the  faid  Agreement,  which  is  annexed  in 
Appendix  (X).] 

— By  the  Information  I have  received  from  many  Captains  of  Ships,  and 
my  own  Experience,  I am  convinced,  that  if  this  Agreement  was  afted 
up  to  (aided  by  the  Attention  of  thofe  intcrefted  therein)  no  Plunderage 
could  happen,  either  on  Board  the  Ship  during  her  Delivery,  or  on  the 
Tranfit  of  the  Cargo  to  the  legal  Quays. — After  the  Ship’s  Articles  are 
figned  (and  never  before)  the  Ship  proceeds  upon  her  Voyage.  On  her 
Arrival  at  her  Port  of  Deftination,  Ihe  delivers  her  Cargo;  and  in  cafe 
of  Deficiency,  by  Plunderage  or  Embezzlement,  the  Officers  and  Crew 
are  anfwerablc  to  the  Captain  for  the  fame,  fo  far  as  the  Amount  of  their 
Wages  and  Property  on  Board  5 and  in  the  fame  Manner  on  the  Ship’s 
Return  and  Difcharge  at  her  delivering  Port:  I would  therefore  beg 
Leave  to  recommend,  that  this  Agreement  fhould  be  ftriftly  adled  up  to, 
by  fixing  the  Rcfponfibility  of  Delivery  upon  thofe  who  lhall,  in  theFirft 
Inftance,  take  Charge  of  the  Property  ; and  the  Subject  of  extra  Pay  or 
Compenfation  for  the  Duty  in  difcharging  the  Cargo  into  Craft,  and  at 
the  legal  Quays,  is  fully  underftood  and  ftated  prior  to  the  Commence- 
ment of  the  Voyage. 

Not  only  the  Security  of  Property  and  Revenue  would  by  this  Pro- 
ceeding be  cffefled  ; but,  by  a Statement  which  1 lhall  take  the  Liberty 
of  reading,  and  laying  upon  your  Table,  it  will  appear,  that  thereby  the 
Charges  in  the  Port  of  London  in  delivering  the  Cargoes  of  Ships  would 
be  reduced,  at  leaft,  Orie  Half. 

[The  Witnefs  delivered  in  the  faid  Statement,  which  is  annexed  in 
Appendix  (Y).] 

. — By  what  I have  before  faid  relative  to  the  Ship’s  Articles,  it  will  be  feen 
that  I propofe,  that  neither  the  Officers,  nor  any  of  the  Crew,  lhall  be  al- 
lowed to  leave  the  Ship  until  her  Delivery  is  fully  effetted,  unlcfs  when  at- 
tending their  Ducy  thereon  at  the  Quays;  and  that  on  no  Account  Lumpers 
lhall  be  employed.— When  the  Ship  is  reported  by  the  Mafter  at  the 
Cultom  Houfe,  he  ought  immediately  to  repair  on  Board,  and  ereft  his 
Derick,  clear  his  Decks,  and  prepare  for  the  Delivery  of  his  Cargo, 
which  fhould  be  properly  entered,  as  to  Quantity,  in  Three  Days;  till 
the  Expiration  of  which  Time,  I take  the  Liberty  of  recommending  that 
the  Hatches  fhould  not  be  opened,  and  on  no  Confideration  Bulk  Ihould 
be  broken,  unlcfs  in  Cafes  of  Ncceffity;  then  I conceive  the  Delivery 
B b Ihould 
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fhould  commence,  and  proceed  without  Interruption,  which  would,  as  I 
have  before  ftated,  be  in  all  Cafes  completed  in  Fourteen  Days,  but  more 
generally  in  Seven  Days ; whereas  according  ro  the  prefent  Mode  of 
doing  Bufinefs,  a Month,  and  oftentimes  a longer  Period,  is  fpent  in 
fretting  the  Entries  of  the  Cargo  made;  which,  added  to  the  very  great 
Size  of  the  Calks,  and  prefent  Mode  of  landing  ’Rum,  caufes  the  Delay, 
Plunderage,  and  Embezzlement,  complained  of  in  the  Port  of  London. 
By  this  Omiffion  of  duly  making  the  Entries,  I have  known  Fifteen  or 
Twenty  Hogfheads  of  Sugar  hoifted  out  of  the  Ship’s  Hold  upon  Deck 
every  Morning  for  Six  Days  together,  and  let  down  again  in  the  Even- 
ing; the  fame  with  Rum;  this,  it  is  obvious,  mult  tend  to  break  the 
Cafks,  which,  owing  to  their  Size,  are  in  moll  Cafes  in  fuch  bad  Condition 
as  naturally  to  afford  an  ©pportunity.of  Plunderage,  as  well  as  to  occa- 
■ fion  Delay.— I have  myfelf,  in  the  Capacity  of  aShip’s  Hufband,  paid  a 
Lumper  for  difeharging  a Ship’s  Cargo,  a Sum  which  I knew  would  not 
more  than  pay  One  Third  of  the  Wages  of  the  Men,  he  (the  Lumper)  muff 
neceffarily  employ;  and  I have  remonftrated  with  the  Captain  upon  it,  but 
without  Effefl ; the  only  Anfwer  was,  that  other  Ships  did  the  fame. 
As  a ftriking  Proof  that  the  Lumpers  commit  confidenjble  Depredations 
upon  Well  India  Produce,  I lhall  crave  Permi'flion  to  read  a Paper 
now  in  my  Hand,  iffued  under  the  Authority  of  the  Well  India  Mer- 
chants, who  have  ever  feen  the  NeceQity  of  the  Reform  I now  propofe  to 
bring  forward,  as  well  with  refpeft  to  the  delivering  of  Ships,  as  the 
-Proceedings  at  the  legal  Quays. 

[The  Witnefs  delivered  in  the  faid  Paper,  which  is  annexed  in 
Appendix  (Z).] 

—As  far  as  relates  to  the  difeharging  of  the  Ships  Cargoes  in  the  River, 
as  ftated  in  the  Paper  I have  juft  read,  I would  fubmit  the  Propriety 
and'Neceflity  of  fubftituting  or  miking  this  Difference  only,  that  fome 
of  the  Crew  (anfwerable  as  they  are  under  the  Articles  before  ftaced) 
fhould  be  the  Watchmen,  and  not  a Stranger,  who  can  have  no  Intereft 
(common  Honefty  excepted)  to  preferve  the  Cargo  from  Plunderage 
and  Embezzlement. — For  the  Proceedings  at  the  legal  Quays,  in  landing 
Sugar  and  all  ocher  Goods,  with  refpedl  to  their  Poll  Entries,  and  their 
•remaining  upon  thofe  Quays  for  Sale,  1 beg  Leave  to  refer  to  my  Letter 
to  the  Surveyor  General  of  the  Pore  of  London,  nbwon  your  Table,  which 
alfo  contains  the  Outlines  of  the  Syftem,  which  I humbly  conceive  necef- 
fary  to  be  adopted  at  the  legal  Quays  by  the  Cuftom  Houfe  Department. 
— It  has  been  ftated,  in  Favour  of  the  propofed  Wet  Docks  at  Wapping, 
that  Sugars  landed  and  warehoufed  there  would  not  in  any  Cafe  be  plun- 
dered, and  that  in  the  Warehoufes  at  the  legal  Quays  the  enormous  Quan- 
tity of  Twenty-lix  Pounds  Weight  per  Hog (head  had  upon  an  Average  of 
Five  hundred  Hogfheads  been  plundered,  which  was  calculated  to  be  upon 
the  whole  Importation  of  1795  equal  to,£.  117,000  and  upwards.  I can 
without  Hefitation  aflure  this  Committee,  that  dating  fuelvDeficiency  to  be 
Plunderage  is  altogether  unfounded.  In  the  Firft  Place,  it  is  a well  known 
Fadl,  that  upon  all  Mufcovado  Sugars,  whether  depofited  in  the  Mer- 
chants own  private  Warehoufes,  or  in  thofe  of  the- Wharfingers,  a. certain 
Drainage  muft  inevitably  happen,  on  an  Average  of  Ten  Pounds  to  Four- 
teen 
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teen  Founds  each  Hogfhead ; I have  known  T wenty  Pounds,  and  fometimei 
more;  and  the  Drainage  of  lafl  Year’s  Importation  was  greater  than  any 
preceding  one..  The  Merchant  alfo  orders  the  Wharfingers,  upon  the  De- 
livery of  the  Sugar,  to  allow  Two  Pounds  each  Hogfhegd  to  the  Buyer,  and 
no  fuch  Allowance  is  made  to  them  when  the  Property  is  committed  to  their 
Charge.  But  what  principally  governs  the  Quantity  of  Deficiency,  is  the 
drawing  of  Samples : It  is  the  ufual  and  common  Practice  for  all  Sugars 
imported  into  the  Port  of  London,  and"  depofited  in  the  Wharfingers 
Warehoufes,  to  be  drawn  Twice,  the  Fit  ft  Time  to  fell  by,  and  the  Second 
at  the  Time  of  Delivery  ; but  1 have  known  Sugars  drawn  Three;  Times, 
and  by  a Sample  of  Four  Pounds  each  Time.  Whenthefe  Items  are  added 
together,  they  will  fully  account  for  the  Deficiency  of  Twenty-fix  Pounds 
per  Hogfhead,  and  which  cannot  poffibly  be  confidered  to  be  Plunderage. 
The  Sample  expofcd  for  Sale  does  not  exceed  Four  or  Five  Oun  c eswhich 
is  taken  out  of  the  large  Samples  before  dated.;  the  Remainder  the  Cooper 
keeps,  with  the'Confent  and  Privity  of  the  Merchant,  and  is  confidered  by 
him  as  Part  Payment  for  his  Services;  and  without  it,  or  fome  Equivalent, 
he  would  not  perform  the  Labour  that  he  now  does.  If  it  is  poflible  to  re- 
medy thefe  Evils  in  the  Wet  Docks,  the  fame  Remedy  may  be  equally 
applied  at  the  legal  Quays.  I have  always  endeavoured  to  eftablifh  Re- 
gularity in  the  drawing  Samples  of  Sugar,  and  in  the  delivering  of  the 
Sugar ; and  for  that  Purpofe  propofcd  to  introduce  the  life  of  the  Checks 
now  in  my  Hand  (a  Meafure  not  approved  of  by  the  Merchants)  and 
which  I beg  to  deliver  in  as  Parc  of  my  Evidence. 

[The  Witnefs  delivered  in  the  faid  Checks.;  which  are  in  the  Ap- 
pendix (A  a).] 

— This  will  at  leaft  {hew  that  it  was  my  W’rfh  to  carry  into  Effeft  the  Rei'o- 
.lutions  I have  juft  read  ; and  certain  I am,  that  the  Deficiency  in  the  Ware- 
houfes cannot  be  prevented  until  l'uch  Regularity  in  drawing  Samples  is 
adopted,  and  the  Wharfinger  is  actually  made  rejponfible  for  all  Property 
committed  to  his  Care,  and  a fair  reafonable  Average  allowed  him  for  the 
Drainage  of  Sugar  in  Hogfheads,  which  he  has  ever  been  ready  to  agree  to 
with  the  Impel  ter.  It  has  been  alfo  Rated,  that  a Difference  of  Lofs  of 
Weight  arifes  upon  Sugars  depolued  in  the  W archoufes  in  the  Port  of  Liver- 
pool and  Port  of  London,  in  Favour  of  the  f’oimer.  This  I will  beg  Leave 
to  explain  : At  Liverpool  all  Sugars  arc  ft  owed  in  Warehoufes  upon  their 
Bilge  exactly  as  they  were  in  the  Ship  during  the  Voyage;  tome  this  Mode 
appears  mbit  reafonable,  and  I believe  it  is  found  to  occafion  lefs  Lofs 
by  Drainage.  In  London  the  Hogfhead  is  placed  upon  its  End,  with 
large  Holes  in  the  Bottom,  for  the  exprefs  Purpofe  of  creating  and  encou- 
raging Drainage;  othmvile  the  Lois  in  that  Rrfpcft  muft,  without  Varia- 
tion, be  the  fame  ac  both  Places.  The  Samples  at  Liverpool  do  not  ex- 
ceed a Pound,  or  at  molt  a Pound  and  a Half,  and  ate  probably  drawn 
only  once  ; in  London  they  are  drawn  as  1 have  (Vnted. — In  Liverpool  all 
Sugars  are  delivered  to  the  Purdtafer  agreeable  to  the  Landing  Weight, 
or  what  it  called  the  Weight  at  the  King’s  Beam,  without  any  Allowance 
of  Draft  to  the  Buyer;  in  London  the  Wharfinger  invariably  ailows,  by 
Order  of  the  Merchant,  Two  Pounds  each  Hogfhead.  When  thele  Dif- 
ferences of  conducing  the  fame  Bufinei's  are  examined  and  contrafted,  it 
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will  cafily  be  feen  where  the  afierted  Difference  of  Lofs  between  the  Two 
Ports  arifes. — If  the  Refolutions  of  the  Weft  India  Merchants,  before  al- 
luded to,  which  are  perfeftly  calculated  to  the  End  intended,  had  been  acted 
up  to,  I will  take  upon  me  to  fay,  thatno  Deficiency  whatever  by  Plunder- 
age,would  have  arifen  in  the  Warehoufes.  But  they  have  not  been  attended 
to  in  any  One  Infta’nce;  on  the  contrary,  the  Coopers  have  conduced  the 
Bufinefs  according  to  their  ufual  Plan,  and  as  if  no  fuch  Refolutions  had 
been  come  to,  and  that  with  the  Knowledge  of  the  Merchants  who 
formed  the  Meeting  alluded  to.  For  Inftance,  inftead  of  the  Hoglheads 
of  Sugar  being  drawn  only  Once,  as  dated  in  the  Refolutions,  they  are 
regblarly  drawn  Twice  at  lead,  and  the  Sample,  inftead  of  being  only 
One  Pound  and  an  Half  in  the  Whole,  is  from  Seven  Pounds  to  Nine 
Pounds  each  Hoglhead;  and  inftead  alfo  of  the  drawing  Holes  (which 
are  in  general  large  enough  to  admit  a Man’s  Hand)  being  immediately 
flopped,  not  One  in  Ten  is  fo  done;  confequently  they  are  open  to 
petty  Theft  in  the  Warehoufes  by  the  numerous  Labourers  nccefiarily 
employed  therein  by  the  Wharfingers  ; which  would  be  prevented  if  the 
Coopers  obferved  the  Refolutions  and  (topped  the  Holes. — With  refpeiSt 
to  the  Gangsmen  taking  the  Sweepings,  it  has  been  a Perquifite  ufual ly 
allowed  them,  infomuch  as  to  be  confidered  as  Part  Payment  from  the 
Merchants  for  their  Labour;  confequently  if  that  Ihould  be  taken  from 
them,  fome  Allowance  muft  be  made  in  its  (lead ; indeed  I have  no  He- 
fitation  in  faying,  that  in  every  Branch  of  the  Water  Side  Bufinefs  the 
Weft  India  Merchants  do  not  pay  an  adequate  Price  for  the  Rifk  and 
the  Labour  performed,  and  that  their  Servants  are  recompenled  for  the 
Deficiency  by  this  and  other  fimilar  Privileges. — Boards  of  Sugar  are 
allog-nerally  carried  away  from  the  Warehoufes,  without  the  Privity  of  the 
Wharfinger,  and  the  Sugars  are  drawn  without  Orders,  and  at  any  Time 
at  the  Pleal'ure  of  the  Coopers;  Proceedings  which  the  Wharfingers  have 
no  Power  to  prcvenc. — When  the  Refolutions  alluded  to  were  fent  down 
to  the  different  Wharfingers,  I took  the  Liberty  of  ftating  to  feveral  of 
t'he  Merchants  my  Opinion,  that  unlefs  they  individually  as  well  as  collec- 
tively enforced  them,  they  would  never  be  carried  into  Effctt;  but  fo  little 
Attention  was  paid  to  this  Opinion,  and  to  a Perfeverance  in  the  Refo- 
lutions, that  although  I a few  Days  afterwards  (topped  a Cooper  who  was 
acting  contrary  to  them  fo  loon  after  they  had  pafled,  and  gave  Intima- 
tion’ofthe  Circumftance  to  his  Employer,  he  (the  Cooper)  was,  by  an 
Order  from  fuch  Employer,  direfted  to  be  releafed.  At  a general  Meet- 
ing of  Merchants  held  at  Mr.  Long’s,  in  Bifhopfgate  Street,  fometime 
after  this  Period,  I informed  them  of  the  Exiftrnce  of  this  Evil,  and 
recommended  that  Glafs  Meafures,  to  concain  only  One  Pound  and  a 
Half,  agreeably  to  their  Order,  (hould  be  brought  by  the  Coopers,  and 
filled  with  the  Sample ; but  this  was  rejected ; upon  which  1 obferved, 
what  I have  ever  thought  on  that  Subject,  and  am  now  more  ftrongly 
confirmed  in,  namely,  that  unlefs  the  Wharfinger  is  made  rejponfible  for 
the  true  Delivery  of  the  Property  committed  to  his  Care,  in  the  fame 
Manner  as  the  Owners  of  Ships  are,  no  Security  whatever  can  be  af- 
forded to  that  Property.  With  refpeft  to  the  Ability  of  the  legal  Quays, 
and  the  Warehoufes  now  attached  and  belonging  thereto,  and  propofed 
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to  be  eredted  according  to  the  Plan  1 have  had  the  Honour  to  fubmlt  to 
the  Committee,  I can  fafely  (late,  that  (when  aided  by  the  other  Im- 
provements comprized  in  that  Plan)  the  Security  of  Property  and  Re- 
venue will  be  perfect,  the  Difpatch  in  landing  Goods,  Convenience  of 
weighing  and  examining  them,  and  Facility  of  either  houfing  them  there 
or  fending  them  elfewhere  in  Carts,  will  be  at  lead:  doubled,  and  the 
Capacity  of  the  Warehoufes  be  nearly  trebled  ; and  I beg  Leave  to  fay, 
that  I have  even  in  their  prefent  State  landed,  in  the  Space  of  Thirty-fix 
Feet  of  Quay  Room,  with  Two  Cranes,  and  before  Five  o’Clock  in  the 
Afternoon,  Four  hundred  and  Eighty  Hoglheads  of  Tobacco,  and  I have 
landed  and  weighed  in  half  the  Space,  Three  hundred  and  Fifty  Bags, 
Bales,  and -Pockets  of  Cotton,  and  frequently  Two  hundred  Hogfheads 
of  Sugar,  but  this  1 allow  was  done  when  the  Quay  was  clear  from 

Goods. Having  dated,  in  fome  Degree,  the  Capacity  of  the  legal  Quays 

when  improved  upon  my  Plan,  as  far  as  refpedts  them,  I will  take  the 
Liberty  of  making  fome  Obfervations  upon  the  other  Part  of  my  Plan, 
namely,  that  of  the  Deepening  and  Improvement  of  the  River  Thames. 
The  Deepening  of  the  River  (hould  be  progreflive;  fird,  in  affording  fuf- 
ficient  Depth  of  Water  for  the  larged  Ships,  orfuch  as  from  their  Con- 
firu&ion  would  be  injured  by  taking  the  Ground — The  Mode  of  Work 
diould  not  be  by  making  deep  Holes  with  alternate  Ridges  or  Bars,  but 
it  diould  be  gradually  lowered,  taking  the  Ridges  down  fird.  In  general, 
dragging  or  dredging  to  an  anchored  Lighter,  to  collect  the  Ballad  in  the 
Middle  of  the  Stream,  is  the  bed  Way  of  proceeding;  and  where  Ridges 
now  exid  near  the  Shore,  they  may  be  removed  in  the  ufual  Way  of 
raiding  Ballad,  or  by  dragging,  at  the  Difcretion  of  the  Perfon  appointed 
to  direct  the  Operation.  There  can  be  no  Doubt  upon  the  Practica- 
bility of  deepening  the  River  fo  much  as  to  afford  complete  Floatage  at 
low  Water  for  all  the  large  Ships;  and  this  Extent  of  the  Operation  might 
be  performed  in  a few  Years.  There  are  in  all  circuitous  Rivers  cer- 
tain Parts  where  the  Currents  favour  deep  Water;  thefe  are  near  the 
concave  Sides,  called  Bices  of  the  River,  which  (hould  be  the  Stations 
for  Ships  that  require  condant  Floatage. — It  is  not  necefiary  that  the 
Whole  Number  of  Ships  that  frequent  the  Port  of  London  diould  have 
condanr  Floatage;  fuch  Ships  therefore  that  do  not  require  it,  (hould  be 
flattened  on  the  convex  Sides  of  the  River,  where  there  will  be  the 
greated  Difficulty  in  preferving  deep  Water.  This  progreflive  Opera- 
tion of  deepening  the  River,  diould  not  end  with  any  fpecific  NumSerof 
Years.  There  diould  be  no  Interval  or  Ceflation,  although  it  might  not 
be  necefiary  to  have  a large  Fdablidiment  of  Liglueis  and  Workmen 
after  the  Three  Fird  Ytars,  in  which  Time  great  Progrefs  would  be 
made,  and  fuch  indeed  as  might  be  considered  as  a Period  that  would 
afford  all  neccffary  Accommodation  to  Trade  beyond  the  prefent  Extent. 
The  Want  of  complete  Succcfs  where  Ballad  Lighters  have  been  em- 
ployed to  deepen  Rivers,  has  arifen  from  their  making  deep  Holes,  and 
leaving  alternate  Ridges.  As  the  Currents  of  Flood  and  Ebb  Tides  favour 
deep  Water  near  the  concave  Sides,  it  mud  be  evident  that  in  fuch  Parts 
the  Operation  of  deepening  the  Bed  of  the  River  would  be  attended 
with  no  Kind  of  Difficulty.  The  further  Operation  in  the  Work  of 
C c deepening 
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deepening  the  convex  Sides,  fhould  be,  firft,  by  dragging  round  thefe 
Sides  near  the  deep  Water  of  the  Channel,  and  by  continuing  in  that 
Way  to  within  a proper  Diftancc  of  the  Shore.  The  convex  Sides  (as 
has  been  obferved)  Ibould  be  the  Stations  for  Ships  that  might  float  or 
occafionally  take  Ground  without  Injury,  this  Difcrimination  being  of 
material  Confequence.  The -Idea  of  deepeninga  great  River,  to  afford 
Floatage  for  Ships  of  all  Defcriptions,  is  not  meant  to  exprefs,  in  the 
ftrift  Senfe  of  the  Word,  that  all  the  Tiers  on  the  convex  Sides  or  Parts 
could  have  equal  Floatage  with  the  concave  Parts,  but  it  may  be  clearly 
underflood  that  a fufticient  Space  of  deep  Water  would  be  afforded  to 
float  fuch  Ships  as  now  require  it  in  Three  Years,  and  that  the  conftant 
Operation  of  Ballaft  Work  afterwards,  would  progrdfively  increafe  that 
Space  of  Floatage.  The  moft  ample  Accommodation  would  be  thereby 
afforded  to  the  Trade,  in  a natural  and  far  better  Way  than  could  be  de* 
rived  from  Wet  Docks.  It  is  neceff.iry  to  dilcriminate  in  the  Opera- 
tion of  the  Removal  of  Bars  or  Shoals  in  Rivers,  that  they  are  very  dif- 
ferent in  their  Formation  from  Bars  fuddenly  formed  at  the  Entrance  of 
Bafons  or  Wet  Docks.  In  the  natunal  Courfe  of  the  Thames,  Shoals 
are  not  fuddenly  formed,  but  a great  Length  of  Time  accompanies 
their  Formation,  and  confequently  when  a Shoal  or  Bar  is  removed,  the 
River  Pilots  will  be  aware  chat  another  is  forming  before  it  can  become 
dangerous  to  Navigation.  Near  the  Entrance  of  the  propofed  Dock 
Bafon  at  Blackwallj  the  Nature  of  a Bar  would  be  very  different.  It 
would  be  formed  by  a fudden  Rufti  of  the  Stream  from  the  Bafon,  and 
although  a former  Bar  might  have  been  removed  by  Ballaft  Lighters, 
theSucceflion  of  other  Bars  mtift  for  ever  render  the  Bed  of  the  River 
exceedingly  dangerous,  becaufe  the  exatt  Times  of  their  Formation  or 
Removal  could  not  be  fufficicntly  known  to  the  Pilots  palling  up  and 
down  the  River,  and  confequently  the  Danger  would  be  of  a very  ferious 

Nature. As  it  muft  be  fuppofed,  from  my  Occupation  in  Life,  that  I 

cannot  be  a competent  Engineer,  I take  the  Liberty  of  dating  the  fore- 
going Obfervations  refpe&ing  the  River,  as  the  Rcfult  of  the  Opinions 
of  thofe  with  whom  I have  converfed  on  the  Subjeft,  and  are  moft  com- 
petent to  judge  of  it. 

What  do  you  fuppofe  to  be  the  Reafons  why  the  Regulations  refolved 
upon  by  the  Weft  India  Merchants,  refpe&ing  drawing  Samples  in  the 
Warchoufes  upon  the  legal  Quays,  have  not  been  carried  into  Exe- 
cution? 

I conceive  that  the  Sum  paid  for  Cooperage  being  from  Six  Pence  to 
One  Shilling  and  Six  Pence  per  Hoglhead,  will  not  pay  the  Labour  of 
the  Coopers  employed,  without  any  Confideration  to  the  Expence  of 
Hoops,  Nails,  Sec.  and  therefore  the  Mailer  Coopers,  being  obliged  co 
find  thofe  Articles  in  order  to  complete  the  Bufinefs,  and,  as  I undcr- 
ftand,  the  Merchants  having  refufed  co  comply  with  their  Requcft  in 
raifing  the  Price  of  Cooperage  equivalent  co  the  Bufinefs  done,  they  are 
allowed  thofe  extra  Samples  in  Confideration  thereof. 

Do  you  believe  the  Allowance  you  have  alluded  to,  to  the  Sugar 
Cooper  in  drawing  .Samples,  to  be  the  general  Practice  of  the  Mer- 
chants.? 

.1  do. 
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I do,  with  thofe  who  do  the  Bufinefs  in  the  Warehoufes  at  the  legal 
Quays-;  but  I underftand  that  l'ome  Merchants  who  have  private  Ware- 
houses, and  employ  Coopers  conftantly  to  attend  to  that  Bufinefs,  return 
the  Surplus  Part  of  the  Sample  firft  taken,  back  again  into  the  Hogf- 
head. 

Have  you  ever  given  Information  to  the  Secretary  of  the  Committee 
of  the  Weft  India  Merchants,  in  Cafes  where  you  have  known  the  Abufe 
of  drawing  larger  Samples  than  One  Pound  and  a Half  to  have  hap- 
pened ? 

I don’t  recoMedt  that  I ever  gave  written  Notice,  but  in  Converfatioti 
have  mentioned  it  to  the  late  and  prefent  Secretary;  and  I have  fenc 
Notice  of  it  to  the  Compting  Houfes  of  feveral  confiderable  Merchants, 
at  the  Time  1 have  alluded  to  in  my  Evidence.  It  was  the  Cooper  of 
one  confiderable  Merchant  in  particular  that  I aflrually  ftopt  in  drawing 
thofe  large  Samples,  and  after  detaining  the  Samples  in  my  PofTeftion  a 
Day  or  Two,  I received  a Mefiage  from  his  Compting  Houfe,  to  let 
the  Cooper  take  them  away,  and  thac  they  would  fettle  the  Matter  with 
the  Cooper  themfelves.  Being  Chairman  of  the  Wharfingers  at  the  le- 
gal Quays,  I communicated,  at  the  next  Meeting  we  had,  this  Circum- 
llance,  and  alfo  what  I had  dated  refpetting  the  Mode  I had  propofed  of 
drawing  Samples  by  a Meafure;  which  not  having  been  complied  with 
by  the  Chairman  of  the  Committee  of  the  Weft  India  Merchants,  I con- 
cluded it  was  unnecefiary,  under  fuch  Circumftances,  for  the  Wharfingers 
to  attempt  carrying  the  Refolutions  that  had  been  recommended  into 
Effedt. 

Do  not  the  Purchafers  of  Sugar  for  the  Export  Trade,  allow  the 
Cooper  fo  much  per  Hogfhead  for  the  Cooperage,  and  what  is  the  Allow- 
ance ? 

I am  not  able  to  ftate  who  pays  the  Cooper  on  the  Export  Trade*  but 
I conceive  that  Charge  to  be  perfeftly  diftindl  from  the  One  I have  be- 
fore alluded  to,  that  being  on  the  Import,  and  for  drawing  Samples,  &c. 
but  I am  not  able  to  ftate  the  Allowance. — I have  often  wifhed,  and  re- 
commended to  the  Weft  India  Merchants,  to  allow  the  Gangfmen  at  the 
legal  Quays  One  Penny  per  Hogfhead,  in  order  that  they  might  be 
enabled  to  check  the  delivering  Weights  of  Sugar  to  the  Buyer;  for  I 
have  been  informed,  that  many  nefarious  Practices  have  been  committed 
at  all  the  Warehoufes  at  the  legal  Quays,  between  the  Coopers  Men  and 
the  Buyers  Men  ; as  the  Gangfmen  employed  in  thofe  Warehoufes  have 
not  the  Power  of  afeerptining  the  real  Weight  of  Sugars  delivered  with 
the  Weights  when  they  receive  them,  except  from  the  Cooper’s  Book. 

When  you  allude  to  the  Delays  which  have  occurred  in  the  making 
the  Entries  on  Sugar,  do  you  not  conceive  that  thofe  Delays  have  often 
occurred  on  the  Part  of  the  Merchants,  from  the  little  Probability,  on 
account  of  the  crouded  State  of  the  legal  Quays,  of  their  being  able  tt) 
land  their  Goods  ? 

In  fome  Cafes  it  certainly  might;  I mean  particularly  in  the  Year 
17^3 — previous  to  that,  and  fince,  I have  no  Reafon  to  fuppofe,  as  far 

as 
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as  relates  to  my  own  Bufinefs,  and  the  Ships  under  my  Charge  for  Deli- 
very, that  fuch  Caufe  could  exift. 

Have  you  any  Lift  of  the  prefen’t  Rates  of  Wharfage,  and  Water  Side 
Charges  upon  Merchandize  exported  and  imported,  which  you  can  fur- 
nifh  to  the  Committee  ? 

I have  not  One  now  by  me,  but  will  prepare  and  deliver  One  in  to  the 
Committee. 

You  having  been  referred  to  by  Mr.  Hodgkinfon  for  the  Funds  for 
carrying  your  Plan  into  Execution — ftatc  to  the  Committee  what  thofe 
Funds  are? 

The  Baiis  of  the  Plan  I have  the  Honour  to  propofe  being  exprefsly 
for  the  Advantage  of  Commerce  and  Navigation,  I do  propofe  to  lay  a 
final!  Tax  upon  all  Shipping  frequenting  the  Port  of  London,  but  to 
what  Extent  I have  not  yet  finally  determined  in  my  own  Mind  j not 
conceiving  it  incumbent  upon  me  to  lay  it  fpecifically  before  this  Com- 
mittee, but  to  leave  it  to  the  Wifdom  of  Parliament  to  fay  to  what  Ex- 
tent, and  in  what  Mode,  fuch  Tax  (hould  be  levied,  as  it  may  be  done  in 
Three  Ways;  firft,  by  a Tax  fufficiently  large  to  admit  of  a Surplus, 
fuch  as  i s.  yd.  per  Ton  upon  all  Ships  employed  in  Foreign  Trade,  to 
be  equal,  whether  Britilh  or  Foreign,  and  on  others  in  Proportion  ; which 
would  in  Five  Years  fully  pay  all  Expences  and  Charges  in  carrying  this 
Plan  into  Effedt,  and  alfo  leave  a fufficient  Fund,  from  which  an  Intereft 
arifing  would  for  eve,r  keep  the  Plan  in  full  Operation  and  Repair  : Or, 
I Ihould  fuppofe,  if  the  Wifdom  of  Parliament  thought  it  right  to  carry 
this  Plan  into  Execution,  that  they  might  make  the. Improvements  them- 
felves,  and  levy  a fmall  Tax  merely  to  pay  the  Intereft  for  the  Money 
expended  thereon : Or,  I conceive  the  Corporation  of  the  City  of  Lon- 
don would  have  no  Hefitation  in  adopting  it,  and  carrying  it  into  Ef- 
fe"£t,  if.  approved  of  by  Parliament,  upon  the  Terms  that  they  have  flared 
publicly  to  the  Houfe  of  Commons;  viz.  by  raifing  a Fund  under  the 
City  Seal,  upon  an  Intereft  of  Four  and  an  Half  per  Cent,  and  appropriat- 
ing any  Surplus  that  may  arife  beyond  that  Intereft  to  the  Liquidation  of 
the  Principal  Sum  expended  ; which  when  effedted  would  not  only  do  away 
all  the  Charges  that  would  be  necelfary  to  burthen  Commerce  with  for 
this  Purpofc,  but  alfo  a fpecific  Port  Charge  which  oowexiftsj  viz. 
Mooring  Chains  Dues,  which  by  my  Plan  is  propofed  to  be  purchafed, 
and  is  included  in  the  Expence  of  the  Whole. 

What  do  you  compute  would  be  the  Annual  Amount  of  the  Duty  you 
propofe  for  the  Purpofc  of  completing  the. Works,  liquidating  in  Five 
Years  the  Principal  expended,  and  eftablilliing  a Fund  for  the  future 
Maintenance  of  your  Plan? 

I compute  the  Taxes  1 have  alluded  to  will  produce  at  prefent  a Sum 
of  £.  1 50,000  per  Annum  at  the  leaft ; but  I conceive,  looking  forward  to 
an  increafed  State  of  the  Trade  of  the  Port  of  London,  it  may  in  a 
few  Years'  be  ,£.200,000  per  Annum,  fubjeft.to  fome  few  Alterations  in 
the  levying  the  Tax  upon  the  Commerce  of  the  Port,  and  in  the  Mode 
of  colledli'ng  it. 

Do 
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Do  you  mean  the  Tax  to  be  levied  Inwards  and  Outwards? 

Inwards  only. 

Explain  in  what  Proportion  you  propofe  to  levy  the  Tax  on  Ships? 

I am  not  at  prefent  prepared  to  Hate  in  what  Proportion  to  levy  the 
Tax  upon  the  different  Defcriptions  of  Ships  j but  by  no  Means  do  I 
propofe  to  make  any  Diftinftion  between  Ships  belonging  to  Foreign 
Nations ^and  Britifli  Ships:  I mean  to  include  all  Ships  whatever  fre- 
'quenting  the  Port  of  London,  Coafters  and  all  others. 

Do  you  mean  that  the  Tax  is  to  be  laid  for  the  Purpofe  of  extending 
and  improving  the  private  Quays  for  the  Emolument  of  the  private 
Owners  ; or,  do  you  mean  to  confine  it  to  the  defraying  of  fuch  Expeticcs 
as  will  be  incurred  in  improving  the  Port  itfelf? 

I certainly  do  not  mean  that  any  Individual  fhould,  in  that  Capacity,  be 
benefited  by  a Public  Convenience  j but  as  I do  conceive  that  Part  of 
the  Improvement,  to  a fmall  Extent,  at  the  legal  Quays,  will  be  of  eft. 
fential  Advantage  to  the  Public,  and  alfp  to  Government,  by  affording  a 
greater  Extent  than  they  at  prefent  have  of | Frontage  in  the  River, 
will  give  Difpatch  to  Bufinefs  and  Security  to' the  Revenue,  and  on 
that  Ground  only  do  I think  them  entitled  to  the  Sums  Rated  by  me 
in  the  Expences  of  this  Undertaking. 

Do  you  not  imagine  that  the  individual  Owners  of  the  legal  Quiys 
would  be  difpofed  to  undertake  the  Expence  of  making  the  Extenfion' 
propofed  by  your  Plan,  if  they  were  permitted  fo  to  do? 

I have  no  Doubt  but  they  would ; but  1 am  aware  that  the  Corpora- 
tion of  the  City  of  London  would  not  admit  of  it,  as  the  Lord  Mayor 
for  the  Time  being  is  the  Confervator  of  the  River  Thames,  and  would 
do  it  at  the  Expence  of  the  City,  and  charge  a Rentage  thereon  to  the 
Wharfingers : But  it  would  be  found  abfolutely  .necefiary  to  have  a 
Claufe,  in  any  Aft  to  be  paffed  for  this  Purpofe,  to  prevent  their  taking 
Advantage,  either  of  the  prefent  Proprietors  of  the  legal  Quays,  or  the 
Wharfingers  thereon,  from  ralfing  that  Rent  upon  them  to  an  im- 
proper Extent,  which  they  would  be  enabled  to  do  in  cafe  this  Plan  fhould 
be  carried  into  Execution,  the  City  having  the  Frontage  of  the  prefent^ 
legal  Quays : But  fo  far  as  the  Sum  of  £.  10,409,  charged  in  Mr.  Pea-  “ 
cock’s  Eftrmate,  for  the  Purpofe  of  erefting  Crane  Houfes,  &c.  upon 
the  Extenfion  of  the  legal  Quays,  it  being  neceffary  on  the  Adoption  of 
this  Plan  to  pull  down  the  prefent  Crane  Houfes,  &c.  1 conceive  the 
Public  ought  to  pay  that  Expence. 

How  do  you  propofe  to  raife  the  Capital  for  carrying  your  Works 
into  Execution  ? 

As  I have  not  exaftly  determined  upon  that  Point,  1 cannot  fpeak 
pofitively : But  1 beg  Leave  to  fugged,  that  the  Sum  that  will  be  re- 
quired each  Year  for  carrying  this  Plan  into  Execution,  will  be  fo  fmall, 
that  the  Tax  itfelf  will  nearly,  if  not  altogether,  furnifh  the  Funds  for 
that  Purpofe. 

D d Whether 
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Whether 'th’e  Shipping  and  Trade  in  tire  Port  of  London  would  not 
fuffer,  in  Point  of  Accommodation,  while  your  Plans  would  be  carrying 
intftEffeft? 

Certainly  not ; on  the  contrary,  the  Improvements  that  I have  pro- 
pofed  upon  the  legal  Qjjays  in  Thames  Street,  and  the  Avenues  leading 
therefrom  into  the  City,  might  be  carried  on  progreflively,  without  the 
Icaft  Interruption  whatever  to  the  Trade  coming  to  thofe  Quays— For 
Six  Months  in  each  Year,  not  Half  of  the  legal  Quays  are  occupied  with 
any  Goods  whatever  ; and  I flvould  propofe  the  Proje&ion  of  the  Quays 
into  the  Thames  to  commence  at  Four  or  Five  different  Points  at  the 
fame  Time,  particularly  at  the  Time  of  Year  when  there  is  little  or  no 
Bufinefs  doing  thereon ; viz.  from  January  to  July;  and  as  the  Projections 
were  finiflied,  they  would,  yield  increafed  Accommodation  to  the  Trade 
of  the  Port.  And  further,  as  each  individual  Houfe  in  Thames  Street, 
and  the  Avenues  leading  into  the  City,  is  pulled  down,  and  the  Materials 
removed,  the  Advantages  would  alfo,  in  a progreffive  State,  be  felt.  And 
with  refpedt  to  the  Improvements  propofed  upon  the  River,  the  mere 
Arrangement  of  the  Shipping,  which  would  take  place  immediately  as 
far  as  the  Depth  of  Water  would  admit,  by  having  proper  Harbour 
Matters  appointed,  would  be  felt  materially'  to  the  Advantage  of  the 
Trade  of  this  Port.  >b«  ‘ 

. While  the  Quays  are  erribahrafied  by  Workmen,  &c.  how  can  the 
Revenue  be  duly  and  fafely  collc&ed? 

The  Parts  of  the  interfded  Projection  would  be,  in  the  Front  of  the 
prefent  legal  Quays,  boarded  off,  and  the  Admiflion  of  the  Workmen 
thereto  would  be  by  a fihgle  Entrance,  and  as  no  Goods  could  be  land- 
ed behind-thofe  Projections,  they  would  be  weighed  and  gauged  upon 
the  clear  Parts  of  the  legal  Quays,  and  the  Warchoufes  behind  would 
be  regOlarly  filled  as  before.  And  as  to  the  landing  Space  in  Front,  it 
can  very  well  be  fpared  for  Six  Months  in  the  Year ; but  the  Projections 
being  matt  probably  to  be  made  upoft  Piles,  and  planked  over,  all  the 
Materials  would  be  brought  by  Water,  and  confequently  no  Inconve- 
nience could  arife  to  the  Trade  carried  on  there — but  after  the  Firft 
. Projections  are  finifhed,  they  would  more  than  balance  any  Inconveni- 
ence that  might  have  been  felt.during  the  Time  of  carrying  them  into 
Execution. — That,  amongft  my  intended  Arrangements,  Ships  of  every 
Defcription  are  to  be  prpvented  from  laying  along  Side  the  Quays ; 
therefore  the  Space  now  allotted  for  Coafters,  &c.  which  takes  up  at 
the  prefent  Time  at  leaft  Three  hundred  Feet  Quay  Room,  would  be 
immediately  gained  to  the  other  Bufinefs;  as  would  alfo  another  One 
hundred  Feer,  by  the  new  Wharf  Room  intended  to  be  made  in  Front 
of  Darkhoufe  Lane,  and  in  the  Ihutting  up  Two  landing  Places  or  Stairs 
of  little  Ufc  for  fuch  Purpofes,  from  which  there  would  be  more  Wharf 
Room  than  at  prefent,  during  the  Time  of  the  Five  Projections  being 
carried  out: — And  that  in  relpeCt  to  Warehoufe  Room,  the  building  of 
Warchoufes  might  immediately  commence  on  the  South  Side  of  Thames 
Street,  and  give  a quick  and  progreflive  Accommodation. 

Withdrew. 

Jovis, 
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Jovis , 70  die  A'prilis , 1796. 


Mr.  RALPH  WALKER  called  in,  and  examined. 
WHA,Tis  your  Profefiion  ? 

I was  bred  a Sailor,  and  have  been  Matter  of  a Ship,  and  *c- 
quainted  with  the  River  Thames,  from  the  Year  1768  to  1783,  and  from 
the  Year  1793  to  the  prefent  Time. — I have  made  it  my  particular  Study 
to  get  acquainted  with  the  River  Thames  and  its  Tides  during  the  latter 
Period. — I have  publifhed  Tide  Tables  of  the  River  Thames,  as  well  as 
of  all  other  Coafts  of  Europe,  and  alfo  another  Improvement  in  Naviga- 
tion, relative  to  the  Variation  of  the  Compafs.— I am  now  a Jamaica 
Planter. 

Have  you  any  Plan  to  offer  to  the  Committee  for  the  better  Accommo- 
dation of  the  Port  of  London  ? 

I have. 

[The  Witnefs  delivered  in  the  faid  Plan,  together  with  an  Explanation- 
of  the  fame.] 

The  faid  Explanation  was  read ; which,  together  with  the  Plan, 
are  annexed  in  the  Appendix  (B  b.) 

Withdrew. 


Mr.  JOHN  FOULDS,  an  Engineer,  called  in,  and  examined. 

Have  you  been  lately  employed  to  take  the  Soundings  of  the  River 
Thames,  between  London  Bridge  and  Blackwall  ? 

I have. 

Have  you  any  Statement  of  thofe  Soundings  ? 

I have. 

[The  Witnefs  delivered  in  the  faid  Statement.] 

The  faid  Statement  was  readj  and  is  annexed  in  the  Appen- 
dix (Cc.) 

Have  you  been  long  in  the  Practice  of  the  Bufinefs  of  an  Engineer? 

I have  been  Engineer  to  the  London  Bridge  Water-Works  for  Thirty- 
one  Years,  and  have  pradtifed  in  the  fame  Line  in  various  Parts  of  the  King- 
dom. 

When  did  you  take  the  Soundings  contained  in  the  Statement  delivered 
in  by  you  ? 

I began  the  25th  of  March  laft,  and  ended  the  29th. 

Did  you  ever  take  them  before  ? 

Not  wholly,  but  in  Parts. 
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In  the  Courfe  of  your  profdTional  Bufinefs  on  the  River  Thames,  have 
you  dilcovered  that  the  Bed  or  the  general  State  of  the  River  have  much 
varied  ? 

Not  very  particularly ; but  it  is  continually  fhifting,  though  not  to  make 
any  important  Alteration. 

Withdrew. 


lyir.  WILLIAM  JESSOP,  a Civil  Engineer,  called  in,  and  examined. 

Have  you  been  .employed  lately,  by  the  City  of  London,  to  prepare  a Plan 
for  the  Improvement  of. the  Navigation  of  the  River  Thames  ? 

I have;  both  recently  and  about  T wo  Years  ago,  refpetting  the  Im- 
provement of  the  legal  Quays. 

[The  Witnefs  produced  the  faid  Plan;  which  is  annexed  in  the  Ap- 
pendix.] 

Have  you  feen  the  propofed  Plan  for  Wet  Docks  at  Wapping,  and  Canal 
from  Blackwall  ? 

I have. 

State  your  Opinion,  as  to  the  Effeft  and  Operation  of  that  Plan  towards 
relieving  the  Inconveniences  complained  of  in  the  Port  of  London  ? 

The  only  Obfervation  I have  to  make  on  it  is  a general  One,  namely, 
that  I conceive  it  to  be  on  too  fmall  a Scale  to  anfwer  the  Purpofe  of  ex- 
tending and  improving  of  the  Port  of  London,  confiftenc  with  that  Conve- 
nience and  Safety  from  Fire  which,  in  my  Opinion,  is  an  indifpenfablc  Con- 
fideration ; for,  in  order  to  give  that  reafonable  Security  from  the  Danger 
of  Fire  which,  in  my  Opinion,  would  be  necefiary,  I Ihould  think  a Wet 
Dock  Ihould  not  be  charged  with  more  than  Four  Ships  to  an  Acre,  and 
on  that  Computation  the  London  Docks  will  not  contain  more  than  14a 
Ships. 

What  is  the  particular  Reafon  which  induces  you  to  think  that  it  will  be 
improper  to  allot  more  than  Four  Ships  to  an  Acre  ? 

Becaufe,  with  any  confiderable  Number  more  than  that,  I conceive  there 
would  hardly  be  Room  to  remove  the  Ships,  in  cafe  of  Fire,  with  Facility,  fo 
as  to  be  out  of  the  Reach  of  Communication  from  one  to  another. 

Do  you  think,  that  in  the  Event  of  a Fire  in  any  one  Ship,  the  Danger  of 
its  communicating  to  the  other  Ships  in  the  Wet  Docks,  would  not  be 
greater  than  what  is  likely  to  arife  amongft  Ships.  Rationed  in  the  River  ? 

I think,  that  fuppofing  the  Ships  in  the  River  to  lay  a-float,  they  will  be  more 
eafily  removed  in  the  River  than  in  a Dock,  becaufe  being  cut  away,  the 
Stream  will  tend  much  to  the  Facility  of  removing  them. 

If  Ships,  notBritifh,  Ihould  be  admitted  into  thefeDocks  is  it  not  poRiblc 
that  fuch  Ships,  being  charged  with  combuftible  Matter,  might  prove  very 
deftruftive  to  the  whole  Fleet  of  Ships  in  the  Docks  ? 

If  fuch  Ship  with  Combuftible  Matter  was  on  Fire,  there  can  be  no  Doubt 

of 
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. of  it,  under  the  Idea  of -the  Docks  having  in  them  the  Number  of  Ships  which 
I have  underftood  they  are  to  contain. 

State  your  Opinion  upon  die  Effect  and  Advantages  to  arife  from  the  Dock 
propofed  to  be  made  at  Rotherhithe,  Part  of  your  Plan  ? 

I beg  leave  to  premife  my  Anfwer  by  Rating,  that  I have  confidered  my- 
felf,  under  the  Inftrudbions  which  I received  from  the  Corporation,  as  defired 
to  luggeft  to  them,  to  the  beft  of  my  Judgment,  a Scheme  for  the  more  ge- 
neral and  extenfive  Improvement  of  the  Port  of  London,  under  all  the  exift- 
ing  Circumftances,  not  only  with  regard  to  the  prefcnt  Trade  of  the  Port, 
but  with  a profpeftivc  View  to  the  future  Increafe  of  that  Trade.  On  this 
•Idea,upderftanding  that  One  of  the  greateft  Evils  exifting  in  the  prefent  Stace 
of  the  Port  is,  the  crowded  State  of  the  River,  the  Want  of 'doom  for  the 
proper  mooring  of  Ships,  and  for  conftant  Acccfs  to  them  by  the  Craft,  and 
•the  Want  of  proper  Dilpofition  and  Management ; and  as  I have  underftood 
that  the  Ships  in  the  Coal  Trade  are  of  all  others  the  greateft  Obftru&ion  to 
'.’the  Mercantile  Trade  of  the  Port,  I have  propofed  to  have  thofc  Ships  taken 
out  of  the  River,  and  difpofed  of  in  a Dock  at  Rotherhithe — this  Dock  is 
defigned  to  occupy  about  One  hundred  and  T wo  Acres,  which,  with  Four 
Ships  to  an  Acre,  will  contain  upwards  of  Four  hundred  Ships ; 
and,  for  the  better  Accommodation  of'  the  Coal  Trade,  I have-  ad- 
"vifed  that  the  Craft  (liould  have  Two  Entrances  into  die  River,  One  near 
the  King’s  Mills,  below  Bridge,  and  the  other  at  Vauxhall  j and  my  Rea- 
fon  for  advifingthis  has  been,  that  the  Cralt,  from  any  intermediate  Parc  of 
the  River.,  Ihould  have  Accefs  to  this  .Dock,  both'with  the  ebbing  and  flowing 
Tide. 

How  many  Ships  do  you  conceive  may  get  into  this  Dock  during  One 
Tide  ? 

Whenthere  are  no  contrary  Winds,  nor  any  ofthofe  accidental  Exceptions, 
•which  would  operate  agai nil  any  other  Docks,  I conceive  from  Fifty  to  Six- 
icy,  by  Means  of  the  T w'o  Entrances  deferibed  in  the  Plan ; for  1 find  chat 
■from  the  Time  the  Tide  has  flowed  Eight  Feet,  when  a Ship  might  enter 
the  Dock,  to  the  Time  ofHighWater,  is  Ibmething  more  than  Three  Hours* 
and  propofing  to  nuke  Ufe  of  Horfe  Capftansf  I conceive  that  a Ship 
might  be  got  into  the  Dock,  after  a fmall  Delay  with  the  Firft  Ship,  in  about 
Six  Minutes. 

What  Number  of  Ships  would  this  Dock  contain  upon  the  Principle  of 
•calculating  the  Capacity  of  the  Wet  Docks  at  Wapping  ? 

If  they  are  calculated  at  the  Rate  of  Ten  Ships  to  an  Acre,  it  would  of 
•courfe  contain  above  a Thouiand. 

Can  you  fay  how  many  Ships  are  allotted  to  an  Acre  in  the  Wet  Docks  at 
Wapping  ? 

I have  underftood  about  Ten  Ships  to  an  Acre. 

What  Time  will  it  take  for  a Lighter  loaded  with  Coals  to  proceed  from 
die  Dock  at  Rotherhithe  to  the  Opening  to  the  River  ac  Vauxhali  ? 

From  One  Hour  and  a Quarter  to  an  Hour  and  an  Half. 

What  Number  and  Sort  of  Bridges  will  be  required  to  be  built . over -th£ 
propofed  Cut  ? 

Seven  arched  Bridges,  large  enough  to  admit  the  P adage  of  Lighters. 

E e Stacc 
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State  the  propofed  Advantages  from  the 'Dock  at  the  Tile  of  Dogs,  as 
defcribed  on  your  Plan  ? 

I full  beg  leave  to  obferve,  that- 1 havetidvifed  that  rather  with  a View  to 
a further  Extenfion  of  Commerce,  than  from  any  apparent  Neccfliry  for  it 
at  prelent;  but  I have  fuppofed  it  to  be  appropriated  to  the  Stowage  of 
light  Ships  of  all  Delcriptions  j Timber  Ships,  and  Rafts  of  Timber,  alfo 
tending  very  much  to  clear  die  River,  may  be  there  arranged  and  clafied, 
and  among  other  Convenieneies  of  Arrangement,  the  Ships  on  Sale,  which 
I have  been  informed  are  fometimes  very  numerous,  will  lay  much  more 
convenient  for  the  Infpedion  of  Purchafers,  than  if  fcattcred  in  various 
Places  in  the  River.  This  Dock  alfo  is  fuppofed  to  occupy  One  hun  - 
dred and  Two  Acres,  and  will  of  courfe  flow  the  fame  Number  as  that  ar 
Rotherhithe,  from  Pour  hundred  to  a Thoufand,  as  Circumftanccs  may 
require. 

If  it  fhould  be  neceflary  hereafter  to  extend  thofe  Docks,  can  it  not  be 
effected  from  their  particular  Situation,  without  much  extraordinary  Ex- 
pence ? 

There  would  be  fome  extraordinary  Expence,  becaufe  the  Earth  firft 
excavated  would  be  again  to  remove,  in  Addition  to  the  Excavation  of  die 
Dock. 

Are  there  any  valuable  Buildings,  contiguous  to  either  of  thofe  Docks, 
■which  it  would  be  neceflary  to  remove,  in  cafe  of  enlarging  them  ? 

Thefe  .Docks  might  originally  be  made  without  taking  down  a Angle 
Building;  but  for  the  moft  complete  Convenience  it  may  be  neceflary  to 
take  down  a fe,w  Buildings  of  fmall  Value ; and  in  any  future  Extenfion  of 
them  there  are  no  Buildings,  chat  I know  of,  that  would  be  required  to  be 
taken  down. 

What  is  the  propofed  Depth  of  Water  of  thefe  Docks? 

Nineteen  Feet  when  full. 

In  the  propofed  new  Lighter  Docks  upon  the  legal  Quays,  are  you  fims- 
■ fled  they  will  be  conftantly  fupplied  with  Water? 

As  conftantly  as  the  Tides  lliall  flow. 

Is  it  propofed  to  have  Gates  at  the  Mouth  of  each  of  the  above  Docks 
'for  retaining  the  Water  ? 

It  is. 

What  are' the  Advantages  to  arife  'from  that  Circumftance  ? 

The  Eafe  of  moving  che  Lighters  in  the  Docks,  and  the  avoiding  a 
confiderable  Height  of  Crainage. 

To  what  Extent  are  the  legal  Quays  to  be  enlarged,  by  a PrqjcCtion  into 
the  River  ? ‘ 

The  Front  of  the  Quays  are  propofed  to  be  extended  by  a right  Line 
drawn  from  a Point  of  che  prefenc  Wharf  at  Billingfgate  to  the  prefeht 
Front  of  die  Tower  Wharf;  and  this  cutting  off  a Bend  of  the  River, 
the  Projection  from  the  deepeft  Part  of  that  Bend  will  be  about  One  hun- 
dred and  Fifty.  Feet.' 
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■Will  this  Embankment  injure  the  Current  of  the  River,  or  increafe  its 
Rapidity  ? 

Not  if  the  River  be  deepened  proportionate  to  the  Seftionof  its  Widdi 
cut  off;  and  this  deepening  might  be  about  Eighteen  Inches. 

May  not  the  Avenues  leading  to  the  interior  Parts  of  the  City  from  the 
legal  Quays  be  clofed  with  Gates  ? 

I have  no  doubt  but  they  may— but  the  City  Surveyors  can  better  (peak 
Co  that. 

In  cafe  the  Coafting  Vcffels  were  to  be  removed  from  the  prefent  legal 
Quays,  could  not  the  Execution  of  the  propofed  Plan  of  Improvement  be 
-commenced  immediately,  without  Injury  to  the  remaining  Trade  frequenting 
thole  Quays  ? 

I can’t  of  my  own  Knowledge  fay  what  Extent  thofe  Coafting  Veffels 

• occupy  ; but  if,  as  I have  underftoodi  they  occupy  in  general  from  a Third 
to  a Fourth  Part  of  the  Quays,  there  is  no  Doubt-but  the  Works  may  be 
begun  and  proceeded  on  without  giving  Obftrudtion  to  the  Bufinefs  on  the 
Quays. 

Under  thefe  Circumftanccs,  within  what  Space  of  Time  do  you  conceive 
that  the  Five  Lighter  Docks  may  be  completed  ? 

1 conceive  in  about  Five  Years. 

Do  you  conceive  that  One  may  be  completed  Annually,  fo  as  to  be  fit 
for  the  Reception  of  Lighters  ? 

I do. 

Do  you  know  what  Number  of  Ships,  upon  an  Average,  are -in  the  Port 
of  London  ? 

I have  generally  underflood  from  One  thoufand  to  Fourteen  hun- 
dred. 

Do  they  at  any  Seafon  of  the  Year  exceed  that  Number  ? 

I don’t  know  that  they  do. 

With  the  Accommodation  propofed  by  Docks  at  Rotherhithe  and  Ifle  of 
-Doffs,  do  you  not  conceive  that  there  will  be  fufficient  Room  in  the  Port 
■ for  the  remaining  Trade  of  the  Port  of  London  ? 

1 can  have  no  Doubt  of  it. 

State  your  Idea  as  to  the  probable  Expence  which  will  be  incurred, by 
the  complete  Execution  of  your  Plan  ? 

The  Eftimate  of  that  Part  of  the  Plan  which  goes  to  the  Extenfion  of 

• the  legal  Quays,  forms  Part  of  an  Eftimate  to  be  delivered  in  by  the  City 
Surveyor.  The. Eftimate  for  the-Docks 

On  the  Ifle  of  Dogs,  is  — — .£.278,605 

D°  for  D°,  at  Rotherhithe  — — 28 1,677 

D°  for  the  Canal  to  Vauxhall  — — 24>775 

[The  Witnefs  delivered  in  the  faid  Eftimate.] 

The  faid  Eftimate  was  read.;  and  is  annexed  jn  the  Appendix  (Dd.) 

Upon 
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Upon  what  Principle  do  you  value  the  Land  propofed  to  be  applied  to 
the  making  of  thefe  Docks  and  Canal  ? 

I have  valued  the  Land  in  the  Ifle  of  Dogsat  the  Rate  at  £.  6 per  Acre, 
and  Thirty  Years  Purchafe  j in  Rotherhithe,  as  the  Land  appears  lefs  va- 
luable, 1 have  rated  it  at  £.  5 per  Acre,  and  Thirty  Years  Purchafe ; and 
for  the  Canal,  I have  efti  mated  it  at  £.  200  per  Acre,  which  is  rather  more 
than  £.6.  to  s.  per  Acre,  at  Thirty  Years  Purchafe. 

What  Time  will  it  take  to  complete  thofe  Two  Docks  and  Canal  ? 

It  depends  upon  the  Number  of  Men  employed ; but  with  a thoufand 
Men  employed  in  each  of  the  Docks,  it  will  take  Pour  Years.  The  Ca- 
•nal,  I fljould  iuppofe,  with  lefs  titan  One  hundred  Men  may  be  cut  in 
Three  Months. 

State  whether  Part  of the  Plan  cannot  be  executed  within  lefs  Time,  fo 
as  to  be  ufeful? 

One  of  the  Docks,  if  the  whole  Attention  was  given  to  that,  might  be  ex- 
ecuted in  about  Three  Years. 

Whether  a Part  of  either  of  the  Docks  cannot  be  completed  .in  lefs  Time 
-than  Three  Years,  fo  as  to  ■becomfe  ufefi.il  ? 

Not  in  much  lefs  Time,  on  account  of  the  neceffary  Buildings  at  the  En- 
trance. 

Do  you- think  a fufficient  Number  of 'Men  can  be  found  to  finifh  theEx- 
cavation  of  the  Docks  in  Three  Years  ? 

•In  cafe  of  a Peace. there  might. 

Can  you  ftate  tothe  Committee  a Plan  for  the  Mooring  of  Ships,  fo  as 
•to  give  better  Accommodation  and  Safety  tothe  Craft  attending  them  ? 

I have  feen  a Plan,  which  I confider  as  practicable,  and  which  is,  that  in- 
stead of  mooring  the  Ships  regularly,  Side  by  Side  in  .a  Trier,  each  Ship 
•alternately -feould  be  moored  fo  as  to  bear  ag.iinft  each  other,  only  Fifteen  or 
Twenty  Feet  in  length  on  their  Quarters,  leaving  .then  between  the  Ships  an 
open  Space  for  the  Lighters,  in  which  they  will  lay-as  in  a Dock,  and  nearly 
•in  ftill  Water.  J 

Is  not  the  intended  Canal  always  to  be  kept  Full  of  Water  level  -with  the 
Docks,? 

It  is. 

Muft  not  the  Lighter  that  goes  from  the  Dock  at  Rotherhithe,  wait  tiil 
uiearly  High  Water  before  fee  can  go  into  the  River  ? 

It  is  propofed  at  the  End  of  the”  Canal,  as  well  as  in  all  the  other  Pafiages 
from  the  .Dock  into  the  River,  to  lock  down  into  a Half  Tide  Dock,  and 
•by  Means  of  this  Half  Tide  Dock  they  may  enter  the  River  at  any  Time 
of  Tide.  ' ] 

Are  you  acquainted  with  the  Number  of  Craft  ufed  in  the  CourfeofOne 
Tide.in  the  Coal  Trade  ? 

I cannot  fay  I am  particularly  fo;  but  I have  fuppofed  it  neceflary,  at  all 
■Events,  to  make  Provifion  for  One  hundred  and  Twenty  to  enter  in  a Tide., 
•and  whenever  HighWater  in  the  River  is  level  with  the  Water  in  the  Canal, 
a much.grearer  .Number  in  Proportion  may  enter. 

.Do 
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Do  you  mean  the  Canal  for  Accommodation  of  Craft  palling  down  as 
well  as  up  die  River  ? 

In  the  prefent  State  of  the  Coal  Trade  no  Craft  can  move  up  the  River 
at  an  Ebb  Tide,  and  no  Craft  can  go  down  the  River  at  Tide  of  Flood.  By 
die  Canal  to  Vauxhall, ’Craft,  being  hauled  up  to  its  Entrance  with  the  River, 
may  pafs  down  to  any  of  the  Wharfs  at  Tide  of  Ebb,  andean  always  pafs  up 
to  the  Wharfs  from  the  Entrance  at  the  King’s  Mills  at  Flood  Tide;  and  in 
the  fame  Manner  Craft  can  at  all  Times  have  Accefs  to  the  Colliers  in  the 
Docks  both  at  Ebb  and  Flood  Tide.  In  Addition  to  what  I have  faid  uporr 
che  Subject  of  my  Plan,  I wilh  to  have  it  underflood  as  only  explaining  a 
general  Idea  of  Improvement;  and  if  reduced  to  Practice,  it  may  be  capable 
of  a confiderable  Degree  of  Modification;  and  that  if  the  Entrances  into  die 
Docks  are  either  not  fufficient  in  Number  or  Capacity,  there  is  no  natural 
Impediment  to  the  increafing  their  Number  and  Capacity,  if,  on  mature 
Confideration,  it  fliould  be  thought  neceffary. 

It  appearing  by  your  Plan,  that  it  is  propofed  do  moor  the  Lighters  Head 
■and  Stern  to  the  Quays,  and  to  unload  them  in  that  Pofition,  do  you  con- 
ceive that  to  be  a convenient  Mode  of  dilcharging  che  Cargoes  of  thofe 
Lighters  2 

I have  underftood  from  Wharfingers,  tliat  it  is  the  moll  convenient  Mode, 
•on  Account  of  the  Eafc  with  which  they  can  roll  Calks  from  Head  to 
Stern,  in  Preference  to  moving  them  Sideways  over  other  Lighters,  when 
they  unload  Two  or  Three  Lighters  with  One  Crane. 

Don’t  you  fuppofc  your  Lighter  Docks  fo  capacious  as  to  admit  of  die 
Lightermen  placing  their  Lighters  in  whatever  Pofition  they  may  deem  moll 
•convenient? 

I believe  they  are. 

Withdrew. 


Mr.  GEORGE  DANCE,  Clerk  ofche  Works  to  the  City  of  Lon- 
don, called  in,  and  examined. 

Have  you  been  employed  by  the  City  of  London  to  form  Plans  for  the 
Extenfion  and  Improvement  of  the  legal  Quays,  for  the  Difpatch  and  Se- 
curity of  Trade  ? 

•I  have  ; and  which  forms  Part  of  che  Plan  delivered  in  by  Mr,  Jeffop. 

State  the  Advantages  you  conceive  will  arife  to  the  Trade  of  the  Port  of 
London  from  the  Execution  of  that  Plan  ? 

All  the  Advantages  to  be  derived  from  extended  Quays,  Regulation,  and 
Convenience,  a Detail  of  which  I beg  Leave,  in  a written  Statement,  to 
offer  to  the  Committee — in  this  Statement,  an  Eftimate  is  contained,  made 
by  another  Officer  of  the  City  (Mr.  Peacock)  to  whom  1 beg  to  refer  the 
Committee  for  its  Explanation. 

[The  Witnefs  delivered  in  the  faid  Statement.] 

The  Paid  Statement  was  read;,  and  is  annexed  in  the  Appendix  (Ee.) 
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Can  you  ftate  within  what  Space  of  Time  your  propofed  Plan  for  Im- 
provement upon  the  legal  Quays  can  be  executed  ? 

I conceive  Five  Y ears  will  accomplilh  the  Whole ; both  Quays  and 
Avenues  to  thofc  Quays. 

If  the  Ships  employed  in  the  Coalling  Trade,  which  now  frequent  the 
legal  Quays,  fliould  be  removal  to  another  Station  in  the  River,  do  you 
not  conceive  that  the  Alterations  propofed  may  be  commenced  immediately, 
without  Prejudice  to  the  other  Trades  at  thole  Quays  ? 

I underftand  that  the  Coafting  Trade  occupies  about  Three  hundred  Feet 
of  the  legal  Quays,  which  Space  would  be  amply  fufficicnt  to  execute  One 
of  the  Docks  propofed,  which  I conceive  might  be  completed  in  One  Year, 
and  when  it  was  fo  completed  would  furnilh  a Length  of  Quay,  inftcad  of 
Three  hundred  Feet,  of  Six  hundred  and  Sixty-fix  Feet,  and  having  ob- 
tained Six  hundred  and  Sixty- fix  Feet  in  lieu  of  Three  hundred  Fett,  the 
Work  might  dien  proceed  with  increafed  Expedition. 

State  whether  it  is  not  practicable  to  inclofe,  by  Gates,  all  the  Avenues 
leading  from  the  Quays  to  Thames-Streeti 

Certainly  it  is. 

Will  not  that  tend  to  promote  the  Security  cjf  the  Public  Revenue  and 
private  Property  upon  the  Quays  ? 

As  far  as  relates  to  any  Accefs  from  the  Land  it  certainly  will. 

Will  not  the  propofed  Extenfion  of  Thames -Street,  and  all  the  other 
Avenues  to  the  City,  be  of  general  Advantage, -as  well  as  of  Accommodation 
-to  the  Bufinefs  on  the  Quays.? 

Certainly  it  would. 

What  is  the  Method  youpropofe  of  taking  Goods  from  the  Quays,  Carts 
not  being, permitted  to  come  upon  the  Quays  ? 

By  craning  the  Goods  from  the  Quays  into  the  Streets  above,  intended  for 
:Carts  between  the  Warehoufes,  the  Quays  being  to  be  arched  over  and 
under  thofe  Streets,  as  will  appear  by  a Model  which  I beg  Leave  to 
produce  to  the  Committee. 

[The  Witnels  produced  the  faid  Model.] 

Withdrew. 


Mr.  JAMES  PEACOCK,  City  Surveyor,  again  called  in,  and  examined. 

Have  you  fecn  the  Eftimate  delivered  in  by  Mr.  Dance.? 

'I  have — I made  it. 

Can  you,  as  a profcfiional  Man,  ftate  with  Confidence  that  the  Eftimate  of 
Expence,  which  you  have  faid  was  made  by  you,  is  as  correct  as  the 
Nature  of  fuch  an  Undertaking  will  allow  of? 

Yes. 

At  how  many  Years  purchafe  have  you  eftimated  the  legal  Quays  ? 

The  Quantity  of  Ground  covered  by  Buildings,  together  with  t:.e  Nature 
of  their  Situation  and  their  State,  I have  valued  at  a certain  Annual  Rent, 

and 
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and  to  allow  for  Contingencies  I have  valued  that  Rent  at  Twenty-five 
Years  purchafe-— if  the  Ground  was  uncovered,  as  a Ground  Rent,  I (hould 
value  it  at  Thirty  Years  purchafe. 

Do  you  know  the  Rents  of  the  prefent  legal  Quays  ? 

Of  fome  only. 

Do  you  know  that  fome  of  them  are  nearly  at  the  Expiration  of  a long 
Leafe  ? 

I do  not.  # 

Do  you  not  form  your  Eftimate  upon  the  prefent  Value  of  the  Warehoufe; 
and  does  not  the  Rent  of  fuch  Warehoufe  neceflarily  include  the  Annual 
Value  or  Rent  of  the  Land  upon  which  it  is  built  f 
My  Valuation  includes  both  Warehoufe  and  Land. 

Don’t  you  think  that  the  Value  of  the  Quays  Ihould  increafe  in  Proportion 
to  the  increafed  Commerce  of  the  Country  ? 

• I think  it  will. 

In  your  Eftimate  have  you  made  an  Allowance  for  the  Advantages  to 
arife  from  the  increafed  and  increafing  Commerce  of  the  Country? 

No  j I have  not. 

Do  you  not  think  that  fuch  an  Allowance  Ihould  be  made  ? 

I am  no  Judge  of  that. 

Have  you  any  Idea  of  what  Allowance  Ihould  be  made  to  the  prefent 
Leflees  for  the  Lofs  of  their  Leafe s ? 

Notdiftindl  from  the  general  Valuation,  but  included  therein. 

What  Valuation  have  you  made  for  that  Lofs  which  may  be  incurred? 

I conceive  that  Twenty-five  Years  Purchafe  upon  the  prefent  Value  is 
complete  Compenfation  to  all  Parties. 

Withdrew, 


Veneris , 
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Veneris,  8"  Die  Aprilis,  1796. 


Mr.  THOMAS  COLES.1  Sugar  Broker, 
a called  in,  and  examined. 

rjOW  long  -have  you  pra&iled  the  Bufinefs  of  a Sugar  Broker  ? 

Thirty-five  Years. 

Are  you  of  Opinion  that  the  legal  Quays  are  fufficiently  extenfive  for 
«ranfa£ting  the  Export  and  Import  Bufinefs  of  t,he  Port  of  London? 

Under  proper  Regulations,  yvhich  are  much  wanted,  with  a ftrall  Af- 
fiftance  from  the  Sufferance  Wharfs,  diey  are  able  co  perform  die  Whole  of  the 
Bufinefs. 

Do  you -mean  to  fay,  that  the  Afliftance  of  the  Sufferance  Wharfs  is  con- 
.ftantly  required,  or  only  occafionally  fo  ? 

They  are  only  occafionally  required  when  Fleets  arrive  together.  I mean 
to  be  underftood,  thatd  -lpealt  only  to  thofe  Goods  which  are  uiually  landed 
at  the  legal  Quays. 

'Generally  fpealiing,  what  arc  the  Species  of  Goods  landed  on  the  legal 
Quays  ? 

Sugar,  Coffee,  Cocoa  Nuts,' and  Cotton,  Rum,  Wine,  Linens,  and  va- 
rious Kinds  of  dry  Goods. 

Of  thefe  Articles,  what  Sorts  and  what  Proportions  are  generally  put  into 
the  W-archoufes  contiguous  to  the  Quays'? 

Generdlly  fpeaking,  Sugar  is  the  principal  Article  ; all  the  other  Goods 
are  carted  away  to  Warehoufes  proper  for  their  Reception,  except  Rum  and 
Wine,  which  are  confined  to  certain  ^bonded  Cellars,  approved  by  the  Com- 
miflioners  of  Exeife. 

Upon  an.averaged  Calculation,  what  Extent  of  Warehoufe  Room  is  ne- 
ceffary,  in  your  Opinion,  for  houling  thofe  Articles,  which  generally  are  put 
into  Warehoufes  contiguous  to  the  Quays  ? 

Under  proper  Regulations  very  litde  more  Warehoufe  Room  will  be  ne- 
• ceffary,  and  that  only  Once  or  Twice  in  a Year,  for  a fliort  Time,  in  confe- 
quence  of  the  feveral  Pleets  arriving  together,  and  which  Wane  can  be  fup- 
plied  by  the  Sufferance  Wharfs. 

Do  not  the  Commiffioners  of  die  Cuftoms.  grant  Licences  for  landing  at 
Sufferance  Wharfs,  when  they  think,  the  Prefs  of  Bufinefs  requires  it  ? 

They  are  always  ready  to  grant  Sufferance  to  accommodate  the  Trade. 

Within  the  laft  Seven  Years,  how  often  have  they  deemed  it  neceffary  to 
, grant  fuch  Sufferances  ? 

In  the  Year  1793,  was  the  firfi:  Time  that  they  granted  Sufferances  to  land 
.Sugars  and  other  Weft  India  Produce  by  Sufferance j it  was  repeated,  when 

■Occafion 
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Occafion  required  it,  in  1794  and  1795 — In  1795,  it  was  not  fo  neceffary, 
the  Importation  having  decreafed. 

In  the  Year  1794,  was  there  not  a confiderable  Quantity  of  Produce  from 
the  conquered  French  Weft  India  I Hands  imported  into  the  Port  of 
London? 

There  was  a confiderable  Quantity. 

Do  you  recolleft  that  the  Commiflioners  of  the  Cuftoms  did,  during  a Time 
of  Peace,  grant  Sufferances  ? 

They  did  not  for  Weft  India  Produce;  there  was  no  Occafion  in  Time 
•of  Peace,  becaufe  the  Fleets  do  not  arrive  together  as  in  Time  of 
War. 

Does  it  not  often  happen  that  there  is  a great  Prcfs  of Bufincfs  upon  fome 
•particular  Quays,  whilft  others  remain  unoccupied  ? 

There  is  no  Doubt  of  it,  occafioned  by  the  Attention  of  fome  particular 
Wharfingers  to  their  Bufinefs,  and  -being  fupported  by  the  leading  Weft  India 
Houfcs. 

If  the  Bufinefs  upon  the  legal  Quays  was  more  equally  diftributed,  do  you 
not  conceive  that  they  would  be  fully  adequate  for  tranfafting  all  Bufinefs  of 
Export  and  Import,  which  have  been  generally  attached  to  them  ? 

If  that  Diftribution  was  to  be  made  by  the  Proprietors  of  the  Goods,  I 
think  it  would,  except  in  the  Time  of  War — When  Fleets  arrive  together,  for 
the  Accommodation  of  die  Trade,  the  Sufferance  Wharfs  muft  be  referred 
to,  more  particularly  if  the  .landing  of  Liquors  was  removed  to  fome  other 
Spot;  that  Species  of  Merchandize,  remaining  on  the  Quays  for  gauging, 
prevents  very  frequently  the  landing  and  Ihipping  of  other  Goods. 

Can  you  fuggeft  any  Mode  by  which  a more  expeditious  Removal  of  the 
Liquors  from  the  Quays  can  be  promoted,  without  Prejudice  to  the  Public 
Revenue  ? 

I cannot  fuggeft  any  Mode,  becaufc  the  CommilTroners  of  Excife,  jealous 
of  the  Revenue,  will  not  rifk  or  fuffer  it  to  be  removed  before  it  is 
gauged. 

What  Sort  of  Rifk  do  you  allude  to  ? 

To  the  Calks  bulging,  and  the  Liquors  being  loft,  the  Duty  not  being 
due  till  after  the  gauging. 

When  the  Rums  or  other  excifeable  Goods  are  bonded  and  .put  into 
Warehoufes,  under  whofe  Care  and  Superintendance  does  the  Removal  of 
fuch  Goods  take  Place  ? 

Under  the  Care  of  the  proper  Officers  of  Excife,  who  deliver  them  to 
the  Searchers  for  Ihipping. 

If  then  the  Liquors  that  are  landed  upon  the  legal  Quays  Ihould  be  re- 
moved to  a Place  of  Safety,  and  under  the  Superintendance  of  Officers  of 
the  Revenue,  is  the  only  Rifle  againft  the  Revenue  that  which  arifes  from 
the  flatting  of  Calks  ? 

It  is  not  the  only  Rilk,  but  various  other  Accidents  may  happen  ; but  if 
a Regulation  of  the  Kind  was  made,  it  would  be  a great  Accommodation  to 
G g the 
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.-•flic  Trade,  as  the  Liquors  are  frequently  detained  a long  Time  upon  the 
-Quays  for  want  of  Officers  to  gauge  them. 

Do  you  mean  to  fay,  that  it  is  poffible  for  the  Proprietors  of  fuch  Li- 
quors to  take  away  any  Part  of  the  fame  during  the  Time  of  Removal,  and 
when  the  King's  Officers  are  prefent,  and  thereby  injure  the  Revenue  ? 

I don’t  think  it  poffible  for  any  Fraud  to  be  committed  if  the  Hours  of 
Removal  were  to.be  particularly  regulated,  which  ought  to  be,  in  my  Opi- 
nion, in  the  fore  Part  of  the  Day.. 

Do  you  mean,  that  during  fuch  Removal  the  Revenue  can  only  fufFer  in 
fuch  Cafes  where  the  Proprietor  iuffers  in  a much  greater  Degree,  by  the 
’Lofs  of  his  Property.? 

I don’t -mean  to  fay  fo,  for  this  Reafon,  the  Duty  being  higher  on  Spirits 
than  the  Merchant’s  Price  ; but  the  Merchant  in  all  fuch  Cafes  mult  of 
•Courle  be  a Lofcr. 

Are  not  -extra  Fees  taken  at  the  Sufferance  Wharfs  upon  all  Goods 
(hipped  from  them  at  this  Time  ? 

The  extra  Fees  are  fo  large,  that  it  amounts  to  a Prohibition  on  moft 
•Goods  being  (hipped  bySufferance. 

Would  not  the  Difcontinuance  of  fuch  extra  Fees  be  a conffderable  Relief 
to  the  legal  Quays,  during  the  Prefs  of  Bufinefs  there  ? 

It  might  relieve  them  in  Point  of  Bufinefs,  but  it  would  certainly  interfere 
•with  their  lnterefts. 

Have  you  not  been  employed  by  the  Marfhal  of  the  High  Court  of  Ad- 
miralty as  Agent  or  Broker  for  difeharging  feveral  Ships  ? 

I have  had  the  Whole  of  the  High  Court  of  Admiralty’s  Bufinefs  for 
Twenty  Years,  under  the  Direfkion  of  the  Marfhal  of  the  faid  Court. 

Was  it  not  a Part  of  your  Bufinefs  to  fuper intend  the  landing  and  houfing 
of  the  Cargoes  of  fuch  Ships  ? 

It  was. 

State  whether  you  obferved  any  conffderable  Lofs  or  Plunderage  in  any 
or  all  of  the  Articles  of  which  fuch  Cargoes  were  compofed  ? 

By  the  Meihod.taken  in  that  Bufinefs  it  was  prevented,  which  was,  on 
opening  the  Hatches,  which  till  the  Time  of  Difcharge  were  kept  fealed 
down,  a confidential  Perfon  was  appointed  to  attend  the  Delivery  of  the 
Ship— dole  Lighters  were  always  procured,  or  Hoys — the  Perfon  who  was 
placed  in  Confidence  kept  One  Key,  the  other  was  kept  by  ourfelves.  On 
the  Lighter  arriving  at  the  Wharf  where  fhe  was  to  unload,  it  is  unlocked, 
and  the  Goods  landed  till  the  Time  of  Dinner  Hours,  when  it  is  again 
locked  up  till  the  Return  of  the  Revenue  Officers.  The  fame  is  repeated 
in  the  Evening,  in  cafe  the  Lighti  r is  not  then  difeharged  ; when  difeharged, 
it  is  locked  and  returned  to  the  Ship  again : By  this  Mode  I am  perfe&ly 
fatisfied  feveral  Cargoes,  to  the  Amount  of  feveral  Hundred  thoufand 
Pounds,  have  been  landed,  without  the  Lofs,  by  Plunderage,  of  a fingle  Six- 
pence. 


Did 
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Did  any  Part  of  tliofe  Cargoes  confift  of  Sugar  or  Coffee? 

In  general  Terms  they  confided  of  every  Species  of  Prize  Goods. 

Was  the  fame  Security  obtained,  by  the  Means  you  have  dated,  tn  the 
Articles  of  Sugar  and  Coffee,  as  well  as  in  other  Parts  of  the  Cargo  ? 

Not  on  the  Whole  of  the  Ships ; but  where  Sugar  and  Coffee  were  in 
Ead  India  Ships  the  fame  Precautions  were  taken,  and  in  all  other  Ships, 
except  Ships  loaded  wholly  with  Sugar  and  Coffee. 

Was  this  Precaution  equally  effeftual  in  the  Articles  of  Sugar  and  Cof- 
fee as  in  all  others  ? 

In  fome  Indances  we  could  not  get  clofe  Lighters,  but  when  we  could 
we  made  a Point  of  ufing  them,  and  found  diem  quite  effectual  againd  all 
Plunderage  whatever. 

Are  Cafks  of  Sugar,  Coffee,  and  Rum,  and  other  bulky  Articles,  capable 
of  being  tranfported  in  decked  or  clofe  Lighter-*  with  Convenience? 

Sugar,  Coffee,  Cotton,  and  Rum,  can  afford  to  pay  an  extra  Lighterage, 
and  all  other  Goods  of  Value.;  but  as  to  bulky  Articles  of  i'mall  Value,  fucli 
as  Hemp,  Iron,  Rice,  &c.  the  Expence  of  clofe  Lighters  would  be  attend- 
ed with  Inconvenience— Liquors  of  all  Kind  ought,  particularly,  to  be  brought 
up  in  clofe  Lighters. 

Do  not  many  of  the  bulky  Articles  that  you  have  mendoned  go  to  the 
Sufferance  Wharfs,  and  are  they  fubjett  to  a high  Duty  ? 

Many  of  the  bulky  Articles  are  lubiedt  to  no  Duty  at  all.  I-Iemp  and 
Tron  are  fubjedt  to  a Duty,  but  the  cxadl  Rate  1 don't  recollect — all  bulky 
Articles  go  to  Sufferance  Wharfs. 

If  it  was  a general  Pradtice  to  ufe  clofe  Lighters  fur  landing  Sugars,  Cot- 
ton, Coffee,  and  Liquors,  can  you  date  what  the  increafed  Charge  would  be 
•on  Lighterage  ? 

I think  that  which  1 have  paid  is  about  One- fifth  more  in  clofe  Lighters 
than  in  open  Craft — 1 am  not  certain  whether  that  would  be  quite  fufficient 
for  the  general  Rule,  as  fome  of  my  Undertakings,  being  very  extenfive,  may 
induce  the  Lightermen  to  undertake  fuch  large  Concerns  at  a cheaper  Rate ; 
but  this  might  be  eafily  arranged  between  the  Merchant  and  Lightermen,  as 
the  Advantages  from  Security  of  the  Cargo  would  more  than  compenfate  for 
a fmall  additional  Expence. 

Have  you  ever  heard  what  the  Lofs  is  computed  to  be,  arifing  from  Plun- 
derage of  Weft  India  Produce  ? 

In  common  Converfation  I have  heard  it  reported  at  Two  hundred  thou- 
fand  Pounds. 

Can  you  ftate  what  the  Amount  will  be  of  an  Increafe  of  One-fifth  upon 
the  Charge  made  for  open  Lighterage  ? 

1 cannot  conceive  the  extra  Expence  to  come  to  Five  thoufand  Pounds ; 
and  the  faving  of  Watchmen,  and  preventing  Damage  to  the  Goods,  in  my 
Opinion,  will  Ten  Times  pay  that  Sum. 

Can  you,  from  the  general  Courfe  of  your  extenfive  Bufinefs  in  the  Well 
India  Line,  form  an  Opinion  as  to  the  Amount  of  Lofs,  by  Plunderage,  from 
the  Ship’s  Side,  till  it  has  paffed  the  King’s  Beam  ? 
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It  can  only 'be  Matter  of  Opinion  ; I ibould  think  the  Sum  of  Fifty  thou- 
fand  Pounds  would  be  the  Outfide,  fpeaking  of  the  Plunderage  of  Ligh- 
ters only. 

Tf  the  Captain  of  a Weft  India  Ship  was -to  remain  on  board,  until  his 
Ship  was  completely  difeharged,  would  it  not,  in  your  Opinion,  be  an  ef- 
fectual Protection1  to  the-Cargo  againft  Plunderage  ? 

If  the  Captain  remained  on  board,  and  took  the  Trouble  of  examining 
<cv-ery:Perfoachat, palled  out  of  the  Ship,  no  Plunderage  could  happen. 

Do  you  know  whether,  in  the  Courfe  of  this  or  the  preceding  Year,  there 
Hias  been  a want  of  Warehoufe  Room  upon  the  Quays,  within  the  Limits  cf 
•the  Commiflioners  of  the  Cuftoms,  for  houfmg  Goods  imported  ? 

There  certainly  has  not. 

Can  you  fuggeft  to  the  Committee  any  Regulations  which,  in  your  Opi- 
nion, will  tend  to  remove  the  Grievances  now  complained  of,  from  want  of 
Accommodation  upon  the  legal  Quays  ? 

I can.  That  clofe  Lighters  be  employed  inthe.:  landing  of  Goods  im- 
ported, fuch  as  Sugar,  Coffee,  Cocoa  Nuts,  Rum,  Wine,  Brandy,  and  other 
Liquors;  and  that  the  Captains  of  the  feveral  Ships  remain  on  board  during 
the  unlading  of  the  Cargo:  This  Regulation,  I think,  will  prevent  the  plunder- 
ing fo  much  complained  of.  The.  landing  to  commence- precifely  at  Eight 
o’Clock,  and  finilh  at  Three,  in  order  to  give  Time  for  houfing  the  Goods 
landed,  that  no -Interruption  takes  Place  in  landing  the  next  Morning;  and 
•that  the  landing  Surveyors  report  . to  .the  Gommiffioners  of  the  Cuftoms,  in 
cafe  more  Ships  are  appointed  to  any  particular  Quays  than  they  have  the 
Ability  to  accommodate,  in  order  that  the  fame  may  be  immediately  transfer- 
red to  Tome  other  Quay.  The  Complainc  refpe&ing  the  Want  of  Landing 
^Officers  will  of  Courfe  be  removed  by  the  Commiflioners  of  the  Cuftoms ; 
and  1 recommend  that  the  Landing  Books  of  every  Ship  be  depofited  in  the 
Landing  Surveyor’s  Office,  that  they  may  have.Teady  Accefs  to  them  at  all 
Times ; in  cafe  of  Illnefs  or  Able  nee  of  the  Officer,  they  may  .(having  Pot- 
feflion  of  the  Bodies)  if  wanted,  immediately  appoint  another — fome  Ho- 
lidays are  neceflary,  but  not  fo  many  as  are  kept  at  prefent.  In  order  to 
remove  the  Inconvenience  attending  Poft  Entries  -not  being  made,  and  that 
die  Goods  be  immediately  houfed,  die  Wharfinger  Ihould  enter  into  a Bond 
to  the  Commiflioners  of  the  Cuftoms,  not  to  deliver  the  Sugars  until  the 
Poft  Entry  is  made.;  and  in  cafe  the  Poft  Entry  is  not  paid  within  Seven  Days 
after  Notice  given,  the  Importer  to  ..pay  a Penalty  of  Twenty  Pounds.  All 
-Liquors  for  gauging  might  be  landed  , at  the  Cuftom  Houfe  Quay,  Bridge 
Houle  Yard,  and  Sufferance  Wharfs,  as  the  landing  on  the  Quays  frequently 
.puts  an-entire  Stop  to  Bufinels.  Two  Lighters  only-to  attend  the  unloading 
a Ship,  and.  not  be  permitted  to  unload  from  on  board  any  Ship  on  a'Holiday. 
That  Goods  warehoufed  for  Exportation,  and  houfed  under  the  King's 
Locks,  be  landed  at  the  Sufferance  Wharfs,  as  they  in  general  require  more 
Warehoufe  Room, -other  Goods  not  being  permitted  to  be  houfed  with  them 
.and  very  frequently  condnue  a confiderable  Time,  to  the  great  Inconvenience 
of' the  Wharfinger  at  the  legal  Quays;  and  Warehoufe  Rentffor  Sugar  nor 
to  be  paid  from  the  Report  of  the  Ship,  without  Warehoufes  are  a&ually 
provided  for  their  immediate  Reception. 

What 
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What  are  the  Months  in  the  Year  that  the  greateft  Prefs  of  Bnfinefs  iS 
mpon  the  legal  Quays;  and  do  not  the  Weft  India  Ships  in  general  fail  from 
'the  Weft.  India  Iflands  in  the  Months  of  May,  June,  and  July,  and  arrive 
here  about  July,  Auguft,  September,  and  Qftober,  both  in  War  and 
Peace? 

Without  fome  particular  Circumftances,  which  may  happen  in  Time  of 
War,  the  Times  of  failing  agree  with  the  Queftion  put;  and  the  Arrivals  laft 
Year  were  in  July,  Auguft,  and  Oftober — the  great  Prefs  feems  to  be  in 
October,  becaufe  the  chief  Part  of  the  Importation  is  immediately  fold,  and 
the  -greateft  Part  delivered.  What  remains  of  the  Firft  Importation,  added 
to  the  laft,  is  generally  more  than  the  legal  Quays  can  conveniently  take.  I 
have  never  known  a want  of  Accommodation  for  more  than  Ten  thoufand 
Hogfheads.  In  Time  of  Peace  it  l'eldotn  happens  the  Accommodation  is 
■wanted;  that  Accommodation  is  always  readily  given  by  die  Sufferance 
Wharfs. 

A re  there  not -confidcrable  Rifles  and  Delays  in  Lighters  coming  up  the 
River,  and  at  the  legal  Quays;  and  can  loaded  Lighters  be  eafily  in- 
fured  ? 

On  die  Water  there  is  a general  Rifle,  but  I know  of  none  in  particular — 
the  Delays  at  the  Quays  only  want  Regulation;  .and  I confider  the  Goods 
in  the  Lighters  all  infured  till  fafely  landed. 

Have  you  not  known  Rum,  Coffee,  Wine,  and  other  excifeable  Articles, 
feized  on  board  of  Ships  arid  Craft,  becaule  they  could  not  be  landed  in  the 
Time  limited  by  Law,  from  the  crowded  State  of  the  River  and  the  legal 
Quays,  and  the  want  of  fufficient  Crafc  to  bring  them  up  ? 

I have  ; but  theft  is  for  want  of  Regulation  in  the  unloading  and  landing 
of  the  Goods.  I have  known  a Want  of  Lighters  from  this  Circumftance ; 
that  the  Hours  of  working  on  the  legal  Quays,  in  landing  of  Goods,  on 
an  .Average,  does  not  exceed  Five  Hours  in  the  Day,  and  that  on  board  of 
the  Ships  they  load  Lighters  from  Morning  till  livening,  and  alfo  on  Ho- 
lidays ; the  Confcquence  of  this  is,  that  a great  Part  of  the  Goods  are 
loaded  in  Lighters,  and  for  want  of  a proper  Regulation  at.  landing,  they 
-are  detained. — I have  ftated  before,  that  Wharfingers,  who  have  particular 
Attention  and  Intereft,  undertake,  with  the  Expectation  of  quick  Sales, 
more  than  they  can  find  Accommodation  for,  while  other  Wharfs  could 
difpatch  the  Bufinefs,  which  in  a great  Meafure  would  do  away  die  Com- 
plaints now  made,  befides  the  Rilk  of  die  Goods  lying  in  the  Craft  a confi- 
derable  Time. 

Would  not  Ships  delivered  under  Cranes  leflen  many  of  the  Charges  of 
the  Port  of  London  ? 

•The  Lighterage  would  be  faved,  Part  of  the  unloading  would  be  faved, 
and  the  watching. 

Are  not  the  Port  Charges  of  London  higher  than  thofe  of  the  Out  « 
Ports  ? 

I underftand  they  are ; but  I don’t  know  it  of  rriy  own  Knowledge. 

Hi  • Has 
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Has  not  the  Charge  of  Lighterage  in  the  Port  of  London  been  greatly 
increafed,  and  particularly  on  Sugars,  within  thefe  few  Years  ? 

It  has. 

Can  clofc  Lighters  carry  as  much  as  open  Ones  ; can  they  be  difcharged 
with  as  much  Di /patch;  and  v/ill  they  not  require  a greater  Number  of  Per- 
fons  to  unload  them  ? 

Clofe  Lighters  will  not  carry  fo  much  as  open  Lighters,  for  which  Reafon 
an  additional  Pay  is  given — I don’t  confider  there  is  any  Difference  between 
a clofe  Lighter  and  an  open  One  in  point  ofDifpatch,  or  Number  of  Hands 
required  to  unload  them. 

Is  not  the  Bulk  of  the  Coafting  Trade  carried  on  at  the  Sufferance 
Wharfs  ? 

From  my  Obfervation  it  is. 

Can  you  ftatc  the  Proportion  of  the  Commerce  of  the  Port  of  London, 
landed  or  (hipped,  to  or  from  the  legal  Quays  and  Sufferance  Wharfs  ? 

The  Whole  of  the  Commerce  of  the  Port  of  London,  is  carried  on  at  the 
legal  Quays  and  Sufferance  Wharfs. 

Will  not  the  intended  Dues  of  the  propofed  Wapping  Docks  create  a new 
Charge  on  Goods  imported  into  the  Port  of  London  ? 

Yes,  they  will — the  Tonnage  of  the  Ships  is  One  Charge,  and  the  extra 
Cartage  to  the  Cities  of  London  and  Weftminfter,  and  Suburbs  adjoining, 
another. 

Will  not  the  extra  Charge  of  Cartage  counterbalance  the  extra  Expence  of 
clofe  Lighters  ? « 

Moft  certainly,  upon  all  Goods  that  are  carted. 

Withdrew. 


Mr.  GEORGE  STONESTREET, 

Managing  Director  of  the  Phoenix  Fire  Office,  called  in,  and  examined. 

What  are  the  Rates  of  Infurance  from  Fire  on  Merchandize  in  Warc- 
houfes,  in  the  Port  of  London,  at  your  Office  ? 

There  are  Two  Claffes  of  Rates  ; the  One  of  them  comprizes  the  legal 
Quays,  and  all  other  Places  in  Gi  eat  Britain,  except  the  particular  Diftri&s 
mentioned  in  the  other — the  Rates  of  the  former  are  from  5 s.  to  7 s.  6d 
per  Cent,  and  of  the  latter  from  5 s.  to  10  s.  6 d.  per  Cent. — the  latter  Rate 
applies  to  what  is  called  the  Water  fide  Diftrift,  extending  from  the  Tower  to 
Limehoufe,  on  the  North  fide,  and  from  London  Bridge  to  King  and  Queen 
Stairs  on  the  South. 

• What  is  the  Rate  of  Infurance  on  Shipping,  and  on  their  Cargoes  on 
board  ? 

The  fame  as  mentioned  in  the  laft  Rates  I have  mentioned,  namely,  from 
5J.-10  105.  6d.  per  Cent. 

•Is 
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Is  there  any  fpecial  Rate  for  Aflurance  of  Shipping  in  wet  Docks,  fuch 
as  Greenland  Dock,  Perry's,  or  thofe  of  Briftol,  Hull,  and  Liverpool  ? 

Not  at  prefent — but  there  is  a Practice  in  the  Phoenix  Office,  which  is 
equivalent  to  additional  Rate  ; it  is  a Limitation  of  the  Sum  we  will  accept  on 
any  One  Ship. 

If  wet  Docks  were  made  at  Wapping,  as  propofed,  at  what  Rate  would 
the  Property  in  thofe  Docks  be  infured  ? 

I am  of  Opinion  that  they  would  not  be  infurable  by  the  public  Offices  in 
the  Extent  which  might  be  required,  at  any  Premium  whatever.  I have 
known  many  Inftances  of  Sums  offered  to  the  Phoenix  Office,  and  I believe 
to  all  the  other  Offices,  which  they  have  not  thought  prudent  or  convenient 
to  accept;  in  particular,  when  Governor  Johnftone’s  Prizes  from  Saldanha 
Bay  were  warehoufed  in  good  Erick  Warehoufes  in  London,  the  Agents  for 
thofe  Prizes  made  Application  for  Infurance  for  much  larger  Sums  than 
were  accepted ; the  fame  has  happened  again  upon  Prize  Cargoes  very 
‘ lately. 

Why  would  the  Rates  in  the  Docks  be  higher  as  far  as  the  Infurance 
might  be  accepted  ? 

On  account  of  the  great  additional  Ride  which  I apprehend  would  attach 
upon  the  Ships  laying  in  Docks,  probably  in  great  Numbers  together,  and 
fcarcely  capable  of  being  moved  in  cafe  of  Accident.  I have  been  Witnefs 
to  the  burning  of  feveral  Ships  in  the  Stream  of  the  Thames^  and  have  had 
Occafion  to  obferve  the  Advantage  of  removing  them  by  the  Aid  of  the 
Tide.  In  the  Year  179  :,  a Fire  on  Shore  in  Rotherhithe  communicated  to 
the  Shipping,  and  an  empty  -Southern  Whaler,  then  lying  at  Cherry  Garden 
Stairs,  took  Fire,  and  by  Means  of  the  Flood  Tide  then  riling,  was  drawn  away 
from  the  Shore,  paffed  feveral  Tiers  of  Ships  from  thence  to  London  Bridge, 
and  during  the  Whole  of  the  Way  every  Tier  was  in  Danger,  but  by  the 
Aid  of  the  Tide  Ihe  was  kept  clear  of  the  Whole  of  them  and  burnt,  to  the 
Keel  on  the  Stirlings  of  London  Bridge. 

What  do  you  think  would  have  been  the  Contequence  if that  Ship  Co  taken 
Fire  had  laid  in  a crowded  wet  Dock  ? 

I think  it  highly  probable  that  the  greateft  Part  of  the  Shipping  muft 
have  been  deftroyed  ; for  this  Rcafon,  that  when  Fires  have  got  to  a certain 
Extent  they  become  an  Overmatch  for  the  Strength  of  the  Firemen  and 
the  Engines  that  can  be  employed  againlt  them.  The  Attention  of  the 
Affiftants  becomes  diftrafted  by  being  drawn  at  once  to  lb  many  Points. 

Do  you  imagine  the  Merchandize  in  Warehoufes  upon  die  Quays  at  the 
propofed  Wapping  Docks  would  be  infured  at  the  low  Rate  of  the  legal 
Quays  at  the  Waterfide  Diftrift  Rates,  or  how  othenvile  ? 

I think  at  fpecial  Rates  adapted  to  the  apparent  Rifle— in  all  the  Offices, 
the  Rate  of  Infurance  in  fpecial  Calcs  increafes  with  the  Quantum  of  the 
Rifle;  and  as  the  aggregate  Ililk  which  the  Offices  would  be  called  upon  to 
undertake  in  the  Docks  and  Warehoufes  would  neceflarily  be  very  great, 
I conclude  from  the  general  P raft  ice,  that  the  Rate  of  Infurance  for  that 
Portion  which  would  be  accepted  would  be  higher  than  the  Waterfide 
Diftrift  Rates. 
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•Were  you  acquainted  with  the  Albion  Mills'? 

Yes;  they  were  infured  in  the  Phcenix  Office  ; the  Proprietors  explained. 
:.at  the  Time  of  the  Infurance,  that  "Works  were  annexed  to  the  Steam  En- 
.gine  for  the  Pratedtion  of  the  Premises,  and  chat  there  was  a Reforvoir  ar 
the  Top  of  the  Building.  The  like  Precautions  were  taken  ac  Dunkin’s 
Mill  at  Shad  Thames,  and  with  as  little  Effedt.  The  fame  Precautions 
have  failed -to  produce  any  Security  in  Manchefter,  and  ocher  Parts  ofLan- 
calhire  and  Yorkfliire,  where  Mills  have  been  'burnt  down  that  wore  lb  pro- 
vided. 

At  what  Diftance  have  you  known  Fire  communicate  to  Buildings  ? 

I have  known  Fire  to  communicate  tit  Three  hundred  Feet  Diftance, 
during  a high  Wind. 

If  Warehoufes  were  built  at  Wapping,  on  the  Borders  of  the  propofed 
Docks,  the  Quays  being -above  One  hundred  Feet  .broad,  if  thofe  Ware- 
houfes were  Fire  Proof,  no  Fires  or  Candles  permitted  in  them,  and  in 
feparate  and  diftindt  Stacks,  would  they  not  be  more  lecure  than  the  pre- 
fect Warehoufes  at  the  legal  Quays,  which  are  now  only  I'orcy  Feet  from 
the  Shipping,  and  in  the  propofed  improved  State  will  only  be  Seventy  Feet  ? 

In  the  Firft  Place  I do  not  -know  what  is  Fire  Proof.  I have  known 
Buildings  fo  called,  fuch  as  the  Pantheon,  and  the  Duke  of  Richmond’s 
Houfe,  that  were  deftroyed  by  Fire.  1 do  not '-know  how  to  find  a Mea- 
sure of  Comparifon  between  Shipping  thinly  fpread  before  a ftraight  Line 
of  Building,  fuch  as  die  Front  of  the  legal  Quays,  and  a Mafs  of  Ship- 
ping incloled  within  a Dock. 

You  having  ‘-Hated,  'that  your  Office  have  been  in  the  Habit  of  infilling 
Ships  in  the  Docks  at  Liverpool  and  Hull — have  you  paid  many  Lodes 
:from  Fire -of  Ships  in  thofe  Docks  ? 

•I  do  not  recoiled):  that  any  Lois  has  occurred;  but  .it  is  neoeffary  to  re- 
mark, that  the  Number  of  fuch  Infurances  have  been  very  fmall.  The 
Docks  at  Liverpool  and  Hull  have  been  hitherto  very  fortunate,  upon  which 
Account  the  Merchants  have  been  very  indifferent  about  obtaining  In- 
furances; but  if  an  Accident  was  to  happen,  the  Number  of  Offers  for  In- 
fluence in  that  Branch  would  become  very  great,  and  the  Value  of  the  Ride 
increafed-tothe  Infurers. 

Do  you  know  of  no  Inftance  of  Accident  from  Fire  in  die  Dock  at  Liver- 
pool ? 

I do  not  remember  any  Ship  deftroyed;  but  I am  told  there  has  been 
more  than  One  Inftance. 

If  all  Ships  were  to  be  removed  from  the  legal  Quays,  and  the  Craft  there 
•kept  conftantly  adoat,  and  .the  Quays  enlarged  by  an  Embankment  of  Se- 
venty Feet,  what  then  would  be  the  comparative  State  of  Rilk  as  to  Fire 
affedting  die  Warehoufes  upon  the  legal  Quays  and  diat  of  the  Warehoufes 
upon  the  Quays  of  the  propofed  wet  Docks  at  Wapping  ? 

ExadUy  the  fame  as  I have  before  ftated;  the  legal  Quays  would  be  in- 
furable  at  the  Races  of  from  55.  to  js.  6d.—t\\e  Dock  Warehoufes  at 
.Jpecial  Rates,  .higher  than  the  prefent  Rates  of  the  Waterfide  Diftridt. 

Withdrew. 

Lunar,, 
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Jjtmee^  ii°  die  Apr ills , 1796. 


Mr.  SAMUEL  MARCH, 

Clerk  to  the  Tackle  Houfe  and  Ticket  Porters,  called  in,  and  examined.- 

0 TATE  whether  the  legal  Quays,  for  exporting  and  importing  Goods 
^ into  the  Port  of  London,  have  not  hitherto  been  confined  within  the  Li- 
mits of  the  City  ? 

Yes,  they  have,  except  Goods  to  Sufferance  Wharfs  .;  and  that  is,  when 
there  is  not  fufficient  Room  upon  the  legal  Quays,  and  is  done  by  fpccial 
Licence  of  the  Commiffioners  of  the  Ouftoms. 

Have  not  the  City  of  London  immemorially  pafled  Adits  of  Common 
Council,  or  Bye  Laws,  for  the  Regulation  and  Government  of  all  Perfons 
concerned  in  the  unloading  and  delivering  of  Merchandize  imported  into 
.the  Pont  of  London  ? 

They  have,  from  the  Year  1607. 

Is  not  fuch  Privilege  of  difcharging  Ships  .in  the  Port  of  London  exclu- 
fively  veiled  in  the  Freemen  .of London? 

Yes,  under  different  Regulations,  which  are  fpecified  in  Two  Papers, 
which  I beg  Leave  to  deliver  in  to  the  Committee,  One  relating  to  the 
Tackle  Houfe  Porters,  and  the  ether  to  the  Ticket  Porters. 

[The  Witnefs  delivered  in  the  laid  Papers.] 

The  faid  Papers  were  read;  and  are  annexed  in  the  Appendix 
(Ff)  and  '(Gg). 

Do  you  not  conceive  that  the  Two  Defcriptions  of  Porters,  appointed, 
qualified,  and  ccntrouled  in  the  Manner  Fated  in  the  Two  Papers  now  de- 
livered in,  are  materially  ufeful  to  promote  the  Security  of  Bufinefs  upon 
the  legal  Quays  ? 

Molt  certainly. 

. Do,  you  not  think,  that  in  cafe  the  Import  and  Export  Bufinefs  of  the 
Port  of  London  fhould  be  removed  out  of  the  Limits  of  the  City,  .that 
' fuch  Porters  will  be  much  injured  in  their  Situation  by  it  ? 

Certainly;  it  cannot  be  otherwil'e. 

Withdrew. 

eiitj  ' 

far.  THOMAS  DAY,  a Carman,  called  in,  and  examined. 

Do  you  know  the  Annual  Sum  paid  to  the  Governors  of  Chrift’s  Hbf- 
pjtal  for.  -licences  to  the  free  Carts  ? 

• Seventeen' Shillings  and  Four  Pence  Annually  each  Can:,  for  420  Cart?:;.; 
and  for  eyprv  Transfer  of  the  Licence  10s.  .with.  31;  6j.  pee.  to  the 
Clerk  for'  fuen  Transfer. 

J i If 
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If  wet  Docks  fliould  be  eftablilhed  at  Wapping,  do  you  not  think 
that  it  would  be  injurious  to  the  Proprietors  of  Caroons,  or  Licences? 

Moft  afluredly  very  injurious. 

What  do  you  underftand  to  be  the  Nature  of  the  Right  or  Property  veiled 
in  a Caroon  or  Licenfe  to  ufe  Carts  in  the  City  ? 

An  exclufive  Right  to  dp  all  the  Car  Work  by  Hire  for  the  City. 

Do  you  know  whether  Rich  Licences  are  withheld,  except  in  Cafes  of 
Mifconduft? 

. Never  while  any  -of  the  Four  hundred  and  T wenty  are  unemployed— they 
have  been  employed  ever  fince  the  Year  1761. 

Do  you  confider  the  Right  and  Property  in  fuch  Licences  as  transfer- 
rablc  without  the  Confcnt  or  Concurrence  of  the  Governors  of  Chrift’s 
Hofpital  ? 

The  Governors  always  examine  into  the  Title  of  the  Perfon  transferring, 
and  of  the  Perfon  to  whom  it  is  transferred. 

Can  you  -fbate  the  Regulations  to  which  fuch  Carmen  are  fubjedh? 

The  Body  of  Carmen  are  regulated  by  the  Magiftraces  of  the  City  of 
London  at  their  Quarter  Seflions,  under  the  Authority  of  an  A£t  30  G.  II. 
and  the  Prices  are  regulated  by  the  fame  Authority. 

Are  not  the  Carmen  fo  licenfed  compellable  to  carry  Goods,  upon  Ap- 
plication, to  the  Merchants  and  others,  and  at  limited  Rates  ? 

Moft  afluredly. 

Are  Carmen  employed  out  of  the  Limits  of  the  City  fubjedt  to  fuch 
Regulation  of  Price,  and  compellable  to  take  Goods  upon  Applica- 
tion ? 

No;  they  are  not. 

Under  what  Power  do  you  hold  the  exclufive  Privilege  of  letting  Carts 
for  Hire  within  the  City? 

Under  an  Authority  derived  from  Chrift’s  Hofpital,  and  the  regulating 
Aft  of  George  the  Second,  recognizing  the  fame. 

Has  not  every  Citizen  a Right  to  ufe  his  own  Cart? 

Yes,  when  they  do  not  receive  Hire  for  their  Cartage. 

Does  not  the  Number  , of  privileged  Carts  bear  a final!  Proportion  to 
the  Number  of  Carts  ufed  in  the  City -of  London  ? 

I really  cannot  anfwer  that. 

Are  not  Carts  often  detained  in  Thames  Street  from  the  crowded  State 
of  the  legal  Quays ; and  have  you  not  been  obliged  to  take  back  Goods 
to  the  Merchant  or  Packer  from  your  not  being  able  to  unload  at  the 
Quays  ? 

Yesj  and  from  many  other  Places  in  the  City. 

In  what  refpefl  do  you  apprehend  Docks  out  of  the  Limits  of  the  City 
will  injure  you  ? 

By  depriving  us  of  a very  great  Proportion  of  our  Employment. 

Muft 
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Mud  not  Goods  be  carried  from  the  propofed  Docks  atWappingto 
the  Merchants  Warehoufes,  or  to  Manufacturers,  as  at  prefent  from  the 
legal  Quays  ? 

We  apprehend  that  will  lay  in  the  Breads  of  the  Proprietors  of  the 
Wharfs  there,  who  they  may  chufe  to  employ. 

Is  not  the  principal  Part  of  the  Water-Gde  Bufinefs  tranfaded  by  the 
licenfcd  Carts  ? 

Yes. 

What  do  you  conceive  would  be  the  Difference  in  the  Charge  of  Car- 
tage from  the  wet  Docks  at  Wapping  to  the  Merchants  Warehoufes,  or 
clfe  where,  within  the  City,  and  that  which  attends  the  Cartage  from'  the 
legal  Quays  ? 

I cannot  diredly  fay ; but  I think  it  will  be  very  conGderably  more. 

What  is  the  Price  of  Cartage  of  a Load'  of  Sugars  from  die  legal  Quays 
to  the  Warehoufes  in  Botolph  Lane? 

Two  Shillings  and  Nine  Pence. 

What  would  be  the  Price  for  the  fame  from  die  Wapping  Docks  to  the 
•fame  Warehoufes  ? 

Five  Shillings  and  Six  Pence. 

What  is  the  prefent  Cartage  from  Hawley’s  Wharf  to  Botolph  Lane? 

Four  Shillings  per  Load. 

Withdrew. 

Mr.  EDWARD  BOXLEY, 

Principal  Cleric  to  the  Town  Clerk  of  the  City  of  London,  called  in,  and 
examined. 

Is  not  the  Confervation,  Rule,  and  Government  of  the  River  Thames 
veiled  by  Prefcri prion,  -confirmed  by  Charters  and  Aids  of  Parliament*  in 
the  Lord  Mayor  of  the  City  of  London  for  the  Time  being? 

It  is  by  Prescription,  confirmed  by  Charters  and  by  Ads  of  Parliament, 
and  efpecially  recognized  by  an  Ad  14  G.  III.  Cap.  91. 

Are  not  Courts  Annually  held,  at  which  Juries  are  fworn  to  make  Pre- 
ferment of  all  Offences,  Encroachments,  and  Projedions,  committed  upon 
-the  faid  River? 

There  are. 

Can  any  Perfon  either  embank  or  inclofe  the  Bed  of  the  River,  or  make 
any  Cuts  into  the  fame,  without  firfl:  obtaining  a Licence  under  the  Seal  of 
the  Corporation  for  that  Purpofe  ? 

They  cannot. 

Have  not  the  City  of  London,  by  art  Ad  of  Common  Council,  granted 
the  Benefits  arifing  from  the  exclulive  Privilege  of  working  Carts  for  Hire 
within  the  City  and  Liberty,  to  Chrift’s  Hofpital  ? 

Yes  * and  the  Revenue  arifing  from  it  to  the  faid  Hofpital  is  about  ^.400 
per'  Annum. 

Withdrew. 

— Mr.  JAMES 
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Mr.'  JAMES  ALLEN, 

Secretary  to  the  Committee  of  the  Weft  India  Merchants,  called  in,  and 
examined* 

Have  you  any  Account  of  the  Importation  of  Sugar  and  Rum  from  the 
Weft  Indies,  from  the  Year  1756  to  die  Year  1795  ? 

I have. 

[The  Witnefs  delivered  in  the  faid  Account.] 

. Withdrew! 

The  faid  Account  was  read,  and  is  annexed  in  the  Appendix  (H  h). 

Mr.  JOHN  ST.  BARBE, 

A Ship  Broker  and  Ship  Owner,  called  in,  and  examined. 

Have  you  been  in  the  Sea  Service  ? 

I am  a Lieutenant  in  His  Majefty’s  Navy ; I have  commanded  Ships  in 
the  Merchants  Service— during  the  laft  War  1 was  employed  by  the  Vic- 
tualling Office  as  Hoy  Taker,  and  had  the  Management  of  the  whole  Ma- 
rine Department  of  that  Office. 

Within  what  Limits  of  the  River  Thames  do  Homeward-bound  Ships 
lay,  previous  to  their  unlading  ? 

prom  Deptford  to  Wapping  Old  Stairs,  the  Ships  in  the  Weft  India 
Trade  generally  lay ; — Ships  from  Portugal  and  the  Mediterranean  lay  at 
Horfeley  Down,  Cherry  Garden,  and  Rotherhithe. 

' Delcribe  the  largeft  Weft  India  Ships,  their  Draft  of  Water,  and  where 
they  lay  ? 

■ The  largeft,  of  from  350  to  400  or  500  Tons,. lay  at  Deptford,  drawing 
from  16  to  18  Feet  Water Ships  of  abouc  300  Tons  go  up  to  Bell 
Wharf,  Stone  Stairs,  and  Ratcliffe  Crofs. 

Is  there,  at  this  Time,  any  Regulations  for  claffing  Ships  as  they  come 
into  the  Thames  ? • 

No,  ; 

Is  not  the  Thames  very  much  crowded,  owirtg  to -die  improper  mooring 
•f  Ships,  fo  as  to  prevent  its  free  Navigation  ? 

For  Want  of  Regulation  I have  feen  the  lower  Pool  fo  completely 
chopped  up  between  Shadwell  Dock,  Bell  Wharf,  and  Stone  Stairs,  to  the 
ogpofite  Side,  called  Pitcher’s  Point,  at  low  Water,  .that  I have  been  pre- 
vented pairing  in  a Wherry — this  has  happened  many  .Times. 

From  your  Experience  of  the  Thames,  do  you  think  it  poffible  to  give 
ample  Accommodation  to  the  Number  of  Ships  that  have  . frequented  the 
Port  of  London  within  the  laft  Three  or  Four  Years  ? 

I think  not.  _ 

Should  you  think  it  fafe  for  a Ship  drawing  between  Sev.ente«n  and  Eigh- 
teen Feet  Water  to  come  above  Deptford? 

I think  not. 

Wlaf 
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'What,  in  your  Opinion,  would  be  the  beft  Mode  for  accommodating  the 
increafed  Shipping  and  Trade  of  the  Port  of  London  ? 

To  make  a wet  Dock,  in  fome  convenient  Situation,  capable  of  containing 
Seven  or  Eight  hundred  Sail  of  Ships. 

Have  you  feen  the  Merchants  Plan  for  wet  Docks  at  Wapping  ? 

I have. 

Do  you  conceive  that  Plan  will  give  effectual  Accommodation  to  the 
Shipping  of  the'  Port  of  London  ? 

I do  not  j from  the  Difficulty  of  Accefs  to  it — Ships  of  large  Draft  of 
Water  not  being  able  to  enter  the  Dock  at  the  fame  high  Water  with  which 
they  came  up,  I conceive  will- receive  an  Injury  by  grounding  at  low  Water ; 
and,  independent  of  that,  it  has  always  been  very  hazardous  coming  through 
the  lower  Pool. 

Do  you  conceive  there  arc  any  Circumftances  attending  the  Entrance 
to  the  propofed  Docks  at  Blackwall,  which  might  render  that  PalTage  dif- 
ficult ? 

I do— Ships  coming  up  in  Fleets,  that  cannot  enter  the  Canal  at  t ie  fame 
Tide,  mull  either  return  to  Woolwich  or  go  up  to  Blackwall,  to  watt  fome 
other  Opportunity. 

Is  there  fuffir.ient  Accommodation  and  Water  for  a Number  of  Ships  to 
lay  at  Blackwall  ? 

At  Blackwall  and  at  the  Folly  Houfe  there  may  be  Thirty  or  Forty  Ships 
moored. 

-Do  you  think  a Fleet  of  Ships,  coming  up  the  Thames  with  the  Wind 
blowing  frefh  at  North  Weft,  could  enter  the  Baffin  at  Blackball? 

'It  depends  upon  Circumftances — if  the  Wind  blows  very  hard  at  North 
Weft  no  Ship  will  break  loofe. 

What  Number  of  Ships  do  you  conceive  could  enter  the  Baffin  at  Black- 
wall,  at  a Spring  Tide,  in  One  Tide  ? 

If  the  Weather  be  moderate,  Ten  or  Twelve  Sail}  if  it  blows  frefh, 
Four  or  Five  } but  it  all  depends  upon  the  Weather. 

Suppofmg  the  Colliers  and  Timber  Ships  were  otherwife  difpofed  of  than 
in  the  Thames,  would  not  Sixty  Sail  of  Ships,  with  a Wind  at  Weft,  get  to 
their  Moorings  fooner  than  into  the  Canal  ? 

I think  they  would. 

Can  you  ftate  the  Caufes  of  Delay  in  the  unloading  Ships  in  the  Foreign 
Trade? 

There  are  various  Caufes ; ffimetimes  the  Want  of  Craft,  fometimes  the 
Want  of  Entries,  fometimes  the  Want  of  Warehoufe  Room.— We  find  more 
Inconveniences  from  thefe  Caufes  in  the  Mediterranean  and  Portugal  Trades 
than  from  any  odicr. 

Have  you  turned  your  Thoughts  to  where  would  be  the  moll  convenient 
Situation  for  a wet  Dock,  to  accommodate  the  increafed  Trade  and  Shipping 
.of  the  Port  of  London  ? 

K k I have 
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I have— I think,  the  moft  convenient  Situation  would  be  on  the  Iflc  of 
Dogs,  not  quite  fo  high  up  as  Poplar  Gut ; One  Entrance  to  be  at  a Place 
called  the  Folly  Houfe,  or  thereabouts,  and  another  juft  below  Limehoufe 
Hole. 

Do  you  conceive,  that  if  all  Foreign  Merchandize,  paying  high  Du  ties  .were 
taken  into  decked  Craft,  which  Ihould  be  locked  down  before  it  leaves  the 
Ship,  by  a proper  Officer  on  board,  would  it  not  effectually  prevent  Plun- 
derage, and  fecure  the  Revenue  ? 

I don’t  know  that  it  would  effectually  prevent  Plunderage;  but  if  the  Goods 
were  brought  in  the  fame  Way  as  the  Eaft  India  Company’s  are,  I think  it 
would  almoft  prevent  PJunderage  during  the  Time  the  Goods  are  in  the 
Craft;  but  not  with  the  Del’cription  of  Men  at  prefent  employed  in  the  ordi- 
nary Lighters. 

Suppofing  that  a Fellowfhip  Body  of  Lightermen  were  eftablilhcd  upon 
the  fame  Principles  as  the  Feiiowfhip  of  Carmen,  under  the  exprefs  Regu- 
lation of  the  Magiftrates  of  the  City  ofLondon,  would  it  not  obviate  any 
remaining  Danger  of  Plunderage  ? 

I think  it  would. 

Have  you  feen  the  Plan  propofed  by  the  City  of  London  for  the  Accom- 
modation of  the  Port  of  London  ? 

I have. 

Do  you  think  that  Plan  is  likely  to  give  the  Accommodation  required  bjr 
the  Port  of  London  ? 

If  the  wet  Dock  on  the  3 fie  of  Dogs  is  fufficiently large  to  receive  all 
Ships  from  Foreign  Parts,  I think  it  would. 

How  many  Ships  could  lay  conveniently  and  fafely  in  the  Area  of  an 
Acre  of  Water  ? 

Four  or  Five. 

Do  you  conceive,  if  all  Foreign  Ships  were  obliged  to  go  in  the  Docks  at 
the  Ifle  of  Dogs,  and  unload  their  Cargoes  there  into  Craft,  that  both  Ships 
and  Cargoes,  and  His  Majefty’s  Revenue,  would  be  thereby  benefited  ? 

I certainly  do,  provided  the  Cargoes  are  put  into  fecure  decked  Craft. 

Provided  that  fufficient  Accommodation  fliould  be  given  on  the  legal 
•Quays,  and  Crafc  immediately  difeharged  upon  their  Arrival  there,  do  you 
not  conceive  that  Ships  would  be  delivereef  as  expeditioufly  as  if  they  were 
alongfide  Quays  or  Warehoufes  ? 

Certainly ; provided  there  is  a fufficient  Number  of  Craft  always  in  Rea- 
dinefs. 

Do  you  conceive  that  the  Dock  at  the  Ifle  of  Dogs  will  be  fufficient  to  ac- 
commodate all  Defcriptions  of  Ships,  without  any  other  Docks  ? 

Yes,  if  made  large  enough. 

Flow  many  Colliers  are  there  at  any  One  Time  in  the  River  ? 

From  250  to  jeo  Sail. 

Would. 
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Would  It  be  an  Accommodation  to  the  Navigation  of  the  River,  if  the 
"Colliers  were  placed  in  any  other  Situation  ? 

I think  not,  provided  there  was  a Regulation  amOng  the  Colliers. 

Is  it  practicable,  with  Convenience,  for  Ships  of  from  300  to  500  Tons 
to  get  up  the  propofed  Canal  at  Elackwall  to  the  Wapping  Docks,? 

I think  it  is,  twlefs  under  certain  Circumftances ; the  principal  One  is, 
that  it  would  be  very  difficult  to  get  them  up  with  a ftrong  Wind  at  Weft 
North  Weft. 

Do  you  conceive  that  the  Inhabitants  that  would  remain  between  the 
River  and  the  intended  Canal  would  fuftain  any  Inconvenience  from  the  faid 
Canal  ? 

I think  very  little,  if  there  are  feveral  Bridges. 

Arc  there  any  Inconveniencies  that  will  arife  from  Rocks  between  the 
Mouth  of  the  intended  Canal  and  Mr.  Perry’s  Dock  ? 

There  is  a Rock  in  that  Situation,  and  a Ship  of  mine  has  been  upon  it. 

Are  not  the  greateft  Quantity  of  Craft,  employed  on  the  River,  ufed  in 
the  Coal  and  Timber  Trade  only  ? 

In  the  Coal  Trade  certainly — the  Timber  Trade  I cannot  fpeak  fo  de- 
cidedly to. 

Do  you  conceive  that  the  Coafting  Trade  would  frequent  any  Docks  in 
the  River  on  any  great  Scale  ? 

Certainly  Jiot  voluntarily — not  unlefs  compelled. 

Do  you  conceive  that  the  Colliers  would  frequent  the  Docks  ? 

I think  not— they  having  fufficient  Accommodation  with  Regulation. 

Would  not  Ships  delivered  under  Cranes  leflen  the  Port  Charges,  and 
decreafe  the  Delay  and  Rifk  of  Lighterage  at  the  legal  Quays  ? 

I think  not,  if  there  was  provided  a conftant  Supply  of  Craft;  but 
the  Rifk  would  be  greater  during  the  Pafiage  from  the  Ship  to  the. 
Quays. 

Do  not  Lighters  often  meet  with  Impediments  and  Delays  in  the  River, 
from  the  crowded  State  of  it? 

Yes;  but  that  might  not  happen  if  a certain  Number  of  Ships  were 
taken  out  of  the  River,  and  placed  in  Docks. 

Do  you  not  conceive  that  the  Docks  propofed  at  Wapping  would  be 
fufficient  to  accommodate  the  greateft  Part  of  the  Britiih  and  Foreign 
Ships  frequenting  the  Port  of  London,  fuppofmg  the  Number  of  Ships, 
upon  an  Average,  contained  in  the  Docks  to  be  changed  every  Month 
or  Six  Weeks,  and  fuppofing  the  Docks  to  contain  Three  hundred  and 
Eighty-eight  Ships  ? 

I think  they  would,  confidering  the  Manner  in  which  they  propofe  to 
difeharge  their  Cargoes  upon  the  Quays. — When  I ftated  Four  or  Five 
Ships  to  an  Acre,  I alluded  to  their  difeharging  into  Crafc. 

Do  you  conceive,  that  if  Three  hundred  and  Eighty-eight  Ships  were 
placed  in  the  Wapping  Docks,  they  would  be  fafe  from  the  Danger  of  Fire, 

under 
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under  any  Regulations  that  may  be  adopted  to  provide  againfl:  it,  -the 
Area  of  die  Docks  allowing  Ten  Ships  to  an  Acre  ? 

If  no  Fire  was  permitted  on  board  the  Ships,  I think  they  would  be  per- 
fectly fafe. 

Do  you  think  it  practicable  to  unlade  Three  hundred  and  Eighty-eight 
Ships  without  the  Ufe  of  Candles  or  Fire  ? 

Certainly  I do,  if  unladen  between  certain  Hours  of  Day  Light. 

Withdrew. 


Mortis, 
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Martis , 1 2°  dfe  Aprilis , 1 796. 


Mr.  WILLIAM  LUDLAM, 

A Merchant  in  the  American  Trade,  called  in,  and  examined. 

IF  all  Ships  in  the  Foreign  Trade  fliould  be  charged  with  the  WappingDock 
Dues,  whether  they  enter  the  Docks  or  not,  would  it  not  in  your  Opi- 
nion difeourage  Ships  coming  to  the  Port  of  London  ? 

It  would,  I conceive,  be  a great  Detriment  to  the  Port  of  London, 

If  fuch  Ships  only  Ihould  be  charged  with  the  Dock  Dues,  what  Number 
•of  Foreign  Ships  do  you  think  would  ufe  the  faid  Docks  ? 

The  Weight  of  the  Charge  for  Dock  Dues  falling  wholly  upon  fuch 
Ships,  would  prevent  any  from  entering  the  Docks. 

What  is  your  Opinion  of  the  Capacity  of  the  legal  Quays,  and  of  the 
Manner  of  doing  Bufinefs  on  the  fame;  and  whether  any  and  what  Incon- 
venienoies  arife  from  the  prefent  Mode  of  tranfafting  fuch  Bufinefs  ? 

The  Security  of  the  Revenue  necefiarily  comprclfing  the  Bufinefs  of  Im- 
port upon  the  fmall  Space  of  the  legal  Quays,  is  One  of  the  Caufes  of  the 
LmbarralTment  thereon. — Another  Caufe  is  the  carrying  on  the  Bufinds  of 
Export  and  Import  on  One  and  the  fame  Quay  at  the  fame  Time. 

Have  you  made  any  Calculation  of  the  Produce  of  the  Tax  or  Impofk 
mpon  all  Ships  ufing  the  wet  Docks  at  Wapping,  affuming  that  the  faid 
Tax  or  Dock  Dues  does  not  exceed  £.22.  15J.  per  Ship  of  Two  hundred 
:»nd  Sixty  Tons  ? 

I have  eftimated  the  Number  of  Ships  which  I think  the  Docks  are  capa- 
ble of  admitting  and  accommodating  in  -the  Courfe  of  One  Year,  and  the 
Income  arifing  therefrom  upon  the  aggregate  Number  of  Ships,. which  I 
afiiime  at  Fourteen  hundred  Ships,  will  be  at£.22. 15  s.per  Ship, £.3 1,850. 

Can  you  ftate  upon  what  Ground  you  aflfume  that  only  Fourteen  hundred 
Ships  will  enter  the  laid  Docks  in  the  Courfe  of  a Year? 

My  Eftimate  is  founded  upon  the  greateft  Number  which  it  is  pofiible  to 
get  in  at  the  Entrance  Gates  of  the  Canal  in  One  Year. 

. Do  you  think,  it  probable  that,  fubjeft  to  the  Charge  of  Dock  Dues, 
there  will  be  Fourteen  hundred  Ships  ufe  the  Wapping  Docks  in  One 
Year.? 

1 do  not;  nor  any  Number  near  it. 

Have  you  made  any  Eftimate  of  the  Difference  of  Expence  between 
unloading  a Weft-Indiaman  of  Two  hundred  and  Sixty  Tons  Burthen  at 
the  legal  Quays,  and  at  the  propofed  Docks  at  Wapping  ? 

L 1 I have ; 
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I have ; and  beg  Leave  to  deliver  in  the  fame. 

[The  Witnefs  delivered  in  the  faid  Eftimate.] 

The  faid  Eftimate  was  read  ; and  is  annexed  in  the  Appendix,  (Ii.) 

In  your  Eftimate,  you  have  included  the  Cartage  upon  Four  hundred  and 
Fifty  Hogfheads  of  Sugar,  how  does  that  apply  to  the  Owners  of  Ships  as 
a Port  Charge  ? 

I do  not  ftate  it  as  a Charge  upon  the  Owners  of  Ships  in  particular,  but 
as  a Charge  incurred  by  bringing  the  Cargo  from  the  wet  Docks  to  the  fame 
Place, ’for  the  Convenience  of  the  Owners,  to  which  they  arc  brought  by 
Lighterage  in  the  River  to  the  legal  Quays. 

Will  not  the  Lighterage  faved  upon  filch  Goods  make  Compenfuion  to 
the  Owners  for  fuch  additional  Charge  ? 

The  Lighterage  is  already  allowed  in  the  Eftimate  I have  delivered  in  j 
the  Allowance  being  £.  26.  ijj. 

Whether  in  making  the  Comparifon  between  Ships  delivering  in  the 
Stream,  or  in  Docks,  do  you  calculate  the  attual  Expences  of  the  Delivery 
of  a Cargo  from  a Ship  lying  in  the  Stream  as  the  Port  is  at  prefent  cir- 
cumftanced,  or  on  Suppofition  of  fuch  Meliorations  having  taken  place  by 
Extenfion  of  the  Quays,  and  the  Removal  of  Part- of  the  Ships  from  the 
River,  as  have  been  projected  by  the  City  of  London  ? 

My  Calculation  is.  grounded  upon  the  prefent  -Charges  of  the  Port  of 
London,  with  fomeDifference  againft  them,  owing  to  higher  Wages  in  War 
than  in  Peace. 

Do  you  take  into  your'Confideration  the  additional  Expence  that  is  fre- 
quently occafioned  by  the  Delay  in  the  Delivery  of  a Cargo,  created  by 
Want  of  Accommodation,  at  the  Quays  or  Warehoufes  ? 

In-my  Eftimate,  I have  allowed  a Ship  to  be  Thirty  Days  in  difeharging 
in  the  River,  and  only  Fourteen  Days  in  the  Docks.  I have  made  no  fur- 
ther Allowance,  becaufe  the  Occafions  of  the  extraordinary  Delay  are  not 
very  frequent. 

Is  it  to  be  underftood  from  you,  that  in  the  prefent  State  of  the  legal  Quays 
and  River,  that  it  takes  on  the  Average  Thirty  Days  to  difeharge  a Weft 
India  Ship? 

Owing  to  the  Difficulty  of  getting  the  Rums  landed,  Thirty  Days  is  the 
Average. 

State,  the  Caufe  of  Difficulty  refpetting  the  landing  Rums? 

Rums  are  always  more  laleable  on  board  of  Ship  than  when  landed;  they 
frequently  pafs  through  feveral  Hands  during  the  Time  they  remain  on  board, 
and  are  therefore  generally  kept  on  board  till  nearly  the  laft  Day  allowed  by 
Law,  for  the  Convenience  of  Sale. 

Is  it  not  often  for  the  Convenience  of  the  Merchants,  and  for  Advantage 
of  the  Rum  Trade,  to  fell  Rum  before  the  Maft,  and  clear  of  the  bond- 
ing.? 

Yes,  it  is. 

Have 
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Have  you  feen  and  confidered  the  Plan  produced  on  the  Part  of  the 
City  of  London  for  the  Improvement  of  the  Port  of  London,  and  for  the 
Extenfion  of  the  legal  Quays  ? 

I have. 

What  do  you  conceive  will  be  the  Time  required  to  difeharge  a Weft 
India  Ship,  if  no  Impediment  rdpedting  the  Rums  was  in  the  Way,  and 
when  the  laid  Plan  Ihould  be  carried  inco  Execution  ? 

I think  Fourteen  Days  would  be  quite  fufficient. 

Under  the  prefent  Regulations  of  the  Cuftom  Houfc,  could  Rums  be 
landed  from  a Ship  in  the  Docks  without  being  fubjett  to  the  Regulation 
for  bonding  the  fame  ? 

No  j not  under  the  exiding  Revenue  Laws. 

Do  you  think  that  Ships  in  the  propofed  Canal  to  the  wet  Docks  at 
Wapping,  may  be  fubjeft  to  be  locked  up  in  cafe  of  a Frolt? 

They  would  be  much  more  fubjeft  to  this  Accident  in  ftill  Water  than 
in  a running  Stream. 

In  luch  Cafe  will  there  not  be  confiderable  Rifk  both  to  die  Revenue 
and  Merchant  ? 

There  will  be  much  more  Rifk  to  both  in  the  Cafe  of  a Ship  frozen  in 
the  Canal,  than  if  it  was  in  the  River. 

In  cafe  the  wet  Docks  at  Wapping  fhould  be  made,  will  they  not  be 
very  injurious  to  all  Property  upon  the  legal  Quays,  and  invefted  in  Suf- 
ferance Wharfs  ? 

From  the.  Anfwer  I have  before  given  it  will  appear  tiiat  Ships,  having 
an  Option,  will  not  ufe  the  wet  Docks,  and  therefore  I conceive  the  Dan- 
ger to  the  Property  in  the  legal  Quays  will  not  be  fo  great  as  I underhand 
is  apprehended. 

Have  you  feen  and  confidered  Mr.  Ogle’s  Plan  ? 

I have.  . 

What  is  your  Opinion  of  it  ? 

My  Objeftion  to  all  wet  Docks  being  founded  on  their  Incapacity  to 
pay  their  own  Expences,  including  their  Cod  and  Profits  expefted  to  arife 
therefrom,  the  Plan  of  Mr.  Ogle  feems  to  me,  from  its  ceconomical  Prin- 
ciple, the  bell  adapted  to  remedy  the  Inconvenience  complained  of  with 
the  lead  Expence ; but  1 do  not  confider  that  Plan  as  complete,  without 
the  Adoption  of  a Canal  leading  to  Vauxhall,  which  will  take  away  a great 
Part  of  the  floating  Annoyance  in  the  Pool,  and  which  I think  indifpenfa- 
bly  neceffary  to  any  Plan  that  may  be  formed  to  give  Relief  to  the 
River. 

You  have  dated,  that  a Duty  impofed  upon  Foreign  Shipping  in  the 
Port  of  London,  with  a View  to  produce  additional  Accommodation  for  the 
Port,  would  operate  as  a Difcouragement  to  the  Foreign  Trade — do  you 
know  whether  the  Tonnage  Duty  now  paid  at  Liverpool  and  Hull  by  all  Fo- 
reign Ships,  has  operated  to  decreafe  the  Number  of  Foreign  Ships  frequent- 
ing thofe  Ports  ? ' ' 

I do 
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I do  not  know  that  it  has ; but  I do  not  conceive  the  Tonnage  Duty  laid 
■on  at  thole  Ports  can  have  been  the  Means  of  increafing  their  Trade. 

Do  you  not  know  that  the  Foreign  T rade  to  thofe  Ports  have  increaftd 
fince  the  Eftablilhment  of  Docks  there  ? 

I believe  it  has  increafed  confiderably. 

Do  fou  think  it  poflible,  under  any  Regulations,  for  the  fame  Difpatch  and 
Accommodation  to  exift  in  a Tide  River  where  Goods  are  conveyed  by 
Lighters  to  the  Wharfs,  as  in  a Dock  of  ftill  Water,  where  .they  are  imme- 
diately landed  upon  the  Wharfs  ? 

I not  only  confider  a Tide  River  capable  of  more  Difpatch  in  landing  b 
Lighters,  but  I alfo  confider  that  even  in  a Dock  of  ftillWatcr  more  Goods 
might  be  landed  by  the  Medium  of  Lighters,  than  by  landing  them  immedi- 
ately from  the  Ship  upon  the  "Wharfs. 

Do  you  take  into  your  Confideration  theDiftance  at  which  Ships  unload- 
, ing  in  the  Stream  muft,  on  an  Average,  lay  from  the  legal  Quays,  and  that  all 
Goods  delivered  into  Lighters  from  the  Ship’s  Side  rpuft  undergo  a fecond 
Delivery  upon  the  Quays,  and  are  expofed  to  frequent  Impediments  in  their 
Paflage  to  and  from  the  Ships  ? 

I do. — I confider  the  Diftance  as  no  Objeft,  being  only  One  Tide's 
work ; and  whether  the  Ship  is  diftant  or  near  the  Lighter,  can  perform 
only  One  Trip  in  each  Tide. — With  refpedt  to  Impediments  in  the  Paflage, 
they  feldom  are  fuch  as  to  hinder  the  Lighter  coming  up  to  the  Quays,  or 
near  them,  that  Tide;  and,  with  refpett  to  a double  Delivery,  much  more 
Time  is  faved  by  the  greater  Facility  with  which  Lighters  can  deliver  at  the 
Quays,  than  if- the  Ship  was  to  bring  the  Goods  to  the  Quays;  and  the 
double  Delivery  is  fully  compcnfated  by  this  Circumftance. 

Can  Goods  be  delivered  into  a Lighter  from  a Ship  more  expeditioufly 
than  upon  the  Quays  f 

I think  much  the  fame. 

Do  you  mean  to  ftate  that  the  Paflage  from  the  Ship  to  the  Quays,  and 
with  the  Re-delivery  of  die  Goods  on  the  Quays,  under  the  poflible  Impe- 
diments before  alluded  to,  will  occupy  no  Time,  and  occafion  no  additional 
Expence? 

It  is. not  Time  which  is  here  to  be  calculated — Five  Lighters  will-occupy 
only  the  fame  Space  alongfide  a Wharf,  which  One  Ship  would  take  up 
— Thefe  Five  Lighters  would  employFive  Cranes,  whereas. the  Ship  could 
■only  employ  One. 

You  have  ftated  it  as  your  Opinion,  that  no  wet  Docks  ever  pay  their 
•own  Expences;  do  you  ftate  this  to  obtain  from  your  own  Knowledge  with 
refpett  to  the  Docks  at  Hull  and  Liverpool? 

I made  no  Allufionto  the  Docks  at  Hull  and  .Liverpool.— My  Obferva- 
tion  was  confined  to  the  Calculations  I have  made  upon  the  probable 
Produce  of  the  prppofed  . London  Docks. 

Withdrew. 

• Mr.  JOHN 
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Mr.  JOHN  PEARSON,  a public  Wa’rehoufc  Keeper,  called  in, 
and  examined. 

What  is  the  Capacity  of  the  Warehoufes  in  the  City  of  London,  which 
are  ufed  in  Aid  of  the  Warehoufes  upon  the  legal  Quays,  and  what  is  the 
Annual  Rent  thereof? 

There  are  a great  Number  ofWarehoufes  in  the  City  of  London  ufed 
in  Aid  of  the  legal  Quays. — Their  Rent  Roll  is  about  £.  20,000  per 
Annum. — The  Warehoufes  belong  to  different  Companies,  and  for  the  Ufe 
of  the  Merchants;  fome  are  taken  by  the  Month,  and  fome  by  the  Year; 
but,  in  general,  Goods  are  taken  in  by  the  Week,  and  pay  according  to 
their  Bulk  or  Value. — The, Warehoufes  1 have  alluded  to,  do  not  include 
thole  upon  .the  legal  Quays. 

Whether  Merchandize  depofited  in  fuch  Warehoufes  are  not  fecured  un- 
der the  King’s  and  Merchants  Locks  until  the  Duties  are  paid  ? 

Yes — There  arc  a great  Number  of  Goods  fo  depofited,  fuch  as  Rum 
Brandy,  Coffee,  Starch,  &c. 

Have  not  fuch  Warehoufes  been  continually  increafing  with  the  increafed 
Commerce  of  the  Porr,  and  will  not  fuch  Increafe  continue  if  the  Trade 
fliould  require  it  ? 

Yes — There  have  been  a great  Number  of  large  Warehoufes  ere  died 
within  the  laft  Five  Years,  to  the  Amount  of  Thirty  or  Forty  thoufand 
Pounds,  and  will  probably  be  continued  as  the  Commerce  increafes. 

Are  there  not  feveral  Occupiers  of  Warehoufes  who  carry  on  that  Buft- 
nefs  only  ; and  will  not  all  the  Proprietors,  Lelfees,  and  Occupiers  of  fuch 
Warehoufes  be  materially  injured  in  their  Property  and  Trade,  if  the  intend- 
ed Wapping  Docks  fliould  take  place  ? 

Yes,  a great  many  would — I and  my  Partners  rent  Warehoufes  to  the 
Amount  of  £.  5,000  per  Annum,  and  there  area  great  many  under  long  Leafes 
of  from  Fifty  to  Sixty  Years,  and  many  Warehoufe-keepers  bdldes  us  will 
be  eflentially  injured  if  the  wet  Docks  at  Wapping  take  place  ; and  by  our 
Articles  of  Partncrlhip  we  can  carry  on  no  other  Bufinels,  and  if  fuch  Bufi- 
nefs  is  carried  on  at  die  Wapping  Docks,  our  Bufmefs  muft  .be  decreafed, 
and  our  Injury  be  in  proportion. 

Whether  in  point  of  Faft  fevera!  Stacks  ofWarehoufes  were  not  unoccu- 
pied during  a great  Part  of  laft  Year  ? 

Yes,  feveral,  to  the  Amount  of  from  £.  1,500  to  £.  2,000  per  Annum , of 
which  £.  1,500  was  our  own. 

Will  not  the  feveral  Proprietors,  Leflees,  and  Owners  of  feveral  Houfes 
in  the  refpeftive  Streets  adjoining  the  legal  Quays,  be  confiderably  injured  in 
their  Property,  if  the  propofed  wee  Docks  at  Wapping  Ihould  be  carried  into 
Execution  ? 

I have  not  the  leaft  Doubt  materially  fo. 

Can  you  make  any  probable  Calculation  of  fuch  fuppofed  Lofs  ? 

M m I ihould 
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T .fliould  fuppole  a Houfe  that  now  lets  for  £.  40  per  Annum , would  not 
fetch  more  than  £.25  upon  that  Event. 

Can  you  fpecify  how  many  Streets,  and  the  Number  of  Houfes  in  each 
Street,  that  will  be  fo  affedled  ? 

All  the  trading  Streets  adjoining  the  legal  Quays  will  be  affedted,  and  the 
City  at  large  will  feel  the  Inconvenience. 

Do  you  believe  that  the  Duties  paid  to  Government  may  not  be  confider- 
ably  Jeflened  or  endangered,  by  the  Execution  of  the  new  Scheme  of  making 
Docks  at  Wapping  ? 

I really  think  they  will  be  leflcned  and  endangered  very  much. 

Do  Government  pay  any,  and  what  Rents,  to  the  Owners  of  Warehoufes 
•for  locking  up  the  Merchandize  fubjeft  to  Duty  ? 

They  do  fome  certain  Rents,  fuch  as  for  Starch,  Bugles,  and  fonie  other 
Articles;  Government  may  pay  for  this  to  the  Amount  of  about  £.  1,000 
■a  Year. 

Are  you  acquainted  with  the  Plan  for  extending  the  Warehoufes  upon  the 
.legal  Quays  propofed  by  the  City  of  London  ? 

Yes. 

If  that  Plan  for  trebling  the  Extent  of  the  Warehoufes  on  the  legal  Quays 
fhould  take  place,  will  not  the  Injury  to  the  private  Warehoufes  be  the  fame, 
as  if  an  equal  Extent  of  Warehoufes  were  eredted  at  Wapping  ? 

No,  I don’t  think  it  would.  We  lhall  get  all  the  valuable  light  Goods, 
even  if  the  Quays  and  Warehoufes  were  extended  in  the  City. 

* Do  you  not  think  that  equal  Security  for  the  Revenue  may  be  obtained 
at  the  Warehoufes  in  Wapping,  as  in  the  private  Warehoufes  in  the  City  of 
London  ? 

If  there  are  fufficient  Officers  there  may  be. 

State  where  your  Warehoufes  are  fituated  ? 

A great  many  in  Upper  Thames  Street;  feveral  in  the  Lanes  adjoining, 
and  fome  in  Seething  Lane. 

If  Goods  arefent  from  the  legal  Quays  to  your  Warehoufes,  and  thofe 
■Goods  are  to  be  re-lhippedfor  Exportation,  is  there  not  double  Cartage  and 
double  Charges  ? 

.There  is  double  Cartage.  Withdrew. 


Mr.  MATTHIAS  LUCAS,  a Cuftom  Houfe  Lighterman,  called 
in,  and  examined. 

Why  do  you  deferibe  yourfelf  a Cuftom  Houfe  Lighterman  ? 

We  are  fo  called  from  conveying  Goods  fubjcdl  to  Duty,  and  to  diftinguilh 
us  from  Coal  Lightermen  and  others; 

How  long  have  you  been  engaged  in  this  Bufinefs  ? 

About  Sixteen  Years. 

What 
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"What  Number  of -Craft  do  you  conceive  arc  employed  in  conveying 
Foreign  Merchandize  to  and  from  Ships  in  the  River  ? 

Upwards  of  Six  hundred,  amounting  to  about  Twenty  thoufand  Tons. 

WhatNumber  of  Men  are  employed  in  (lowing,  unloading,  and  navigating 
'fuch  Craft  ? 

About  Seven  hundred. 

•In  your  Statement  .of  the  Number  of  Craft,  do  you  include  thdfe  employed 
in  the  Coil  and  Timber  Trade  ? 

I do  nqt;  the  Number  and  Amount  of  Tonnage  of  the  Coal  Craft  is  much 
more  con'fiderable  than  ours.  I fhould  fuppofc  it  more  than  Five  Times 
’that  which  are  employed  in  our  Bufinefs;  this  may  be  accounted  for  by  the 
Coal  Merchants  employing  the  Craft  as  Warehoufes  for  their  Coals.  I 
■fhould  fuppofc  die  Number  and  Amount  of  the  Timber  Craft  to  be  about 
■One  hundred  and  Five  thoufand  Tons ; and  I fhould  thinlc  about  Eight 
hundred  Men  employed  in  the  Coal  Craft,  and  about  Two  hundred  in  the 
Timber  Craft. 

Do  you  conceive  the  Craft  of  the  Lightermen,  employed  in  the  Foreign 
T rade,  fufficient  for  die  Difpatch  of  that  Part  of  the  Commerce  of -the  Port 
of  London  ? 

The  Craft  have  invariably  increafed  in  proportion  to  the  Commerce  of 
the  Port ; and  I think  them  more  than  fufficient  for  all  the  Purpofes  of 
Difpatch,  provided  a fufficient  Number  of  Officers  were  appointed  to  dif* 
charge  them,  and  Quay  Room  and  Warehoufe  Room  to  receive  die  Goods 
when  landed. 

What  are  the  Caules  of  Delay  in  unloading  and  landing  the  Foreign 
Cargoes  in  the  River,  and  on  the  legal  Quays  and  Sufferance  Wharfs'? 

They  are  various— the  Number  of  Holidays;  the  Want  of  Officers  at 
particular  Period's,  feme  of  the  Officers  not  being  pundual  in  the  Hours 
of  Attendance ; the  prefent  confined  State  of  the  legal  Quays,  and  as  well  the 
confined  Communication  with  them  on  the  Land  Side  ; the  prefent  Sjrftem 
of  die  Officers  of  the  Cuftoms  Inwards  in  landing  of  Goods  being  a bad 
one,  except  with  refpeft  to  Liquors — various  other  Delays  arii'e  from 
Goods  remaining  upon  the  Quays  for  Sale  to  be'furveyed  for  Damage,  and 
for  Want  of  the  Poft  Entries  not  being  paid  up;  dry  Fruit,  in  particular, 
I believe  to  be  very  frequendy  fold  Twice  while  remaining  upon  the 
Quays. 

Does  it  not  frequently  happen  that  Wines,  Rums,  and  other  Liquors, 
remain  in.  Calk  upon  the  Quays,  and  impede  the  regular  Difpatch  of 
Bufinefs  ? 

It  does  vciy  frequently— the  Quays  being  corifidered  and  iifed  as  a 
Market  for  Liquors,  to  the  great  Inconvenience  of  all  other  Bufinefs. 

State,  that  in  cafe  the  Cuftorn  Houfe  were  to  employ  a greater  Number 
of  Officers,  and  eftablifli  certain  Regulations  refpeifting  the  Difpatch  of 
Bufinefs  upon  the  Quays,  would  not  fuch  Regulations  promote  thfc  Expe- 
dition of  the  fame  ? 

They 
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. They  would,  particularly  if  they  were  to  adopt  the  Excife  Syftem  of 
landing  Goods.  Inwards.  The  prefent  Mode  of  landing  Goods  Inwards 
by  the  Officers  of  the  Cuftoms,  is  that  of  Two  particular  Landing  Waiters 
being  named  and  appointed  -to  difcharge  the  landing  of  a particular  Ship's 
Cargo ; and  it  frequently  occurs,  that  thofe  Two  Landing  Waiters  are  ap- 
pointed to  Eighteen  or  ’I  wenty  Ships  that  are  difeharging  at  the  fame 
Time,  while  other  Land  Waiters,  though  appointed  to  an  equal  Number 
of  Ships,  may  not  at  the  fame  Time  have  full  Employment ; and  from  this 
it  frequently  occurs,  that  fome  of  the  Officers  have  more  Goods  up  than 
they  can  attend  the  Landing  of,  while  others  are  fcarcely  employed  : The 
E-xcife  Syftem  is  that  of  an  Office  being  appointed  for  Landing  Waiters  ge- 
nerally, without  their  being  fpecially  appointed  to  particular  Ships,  On 
Application  to  chat  Office,  the  firft  Officer  difengaged  is  fent  out  to  do  the 
Bufinefs,  fo  that  all  the  Officers  in  that  Department  are  fairly  employed  as 
long  to  there  is  Employment  for  them.  The  Cuftoms  have  adopted  the 
Excife  Syftem  with  refpeft  to  Liquors,  and  it  has  given  complete  Satis- 
faftion  to  the  Liquor  Merchants. 

Withdrew:. 


Mr.  WILLIAM  GATTY,  from  the  King’s  Remembrancer’s 
Office,  prefented  .parfuarit  to  Order, 

I 

A Copy'of  the  Commiffion  iffued  by  HisMajefty  in  the  Year  1762,  and 
returned  into  the  Courc  of  Exchequer,  for  appointing  additional  Quays  in 
the  Port  of  London ; together  with,  the  Return  made  thereon:  And  alfo, 

A Copy  of  the  Commiffion  ilTued  on  the  7th  ofMarch,  1765,  for  the  fame 
Purpole  j together  with  the  Return  made  thereon. 

Withdrew. 

The  faid  Papers  were  read  j and  are  .annexed  in  the  Appendix,  (K  k) 
and  (Li). 


Mercurii , 


Printed  image  digitised  by  the  University  of  Southampton  library  Digitisation  Unit 


( *4*  ') 


■Mercuriij 


13®  die  Apr  Hi s , 1796. 


'A/T'R.  DALLY,  from  the  CoVnmiflioners  of  the  Cuftoms,  prefeiited 
^ to  the  Committee,  purfuant  to  Order, 


AN  Account  of  the  total  Number  of  Ships,  with  their  Tonnage,  in- 
cluding their  repeated  Voyages,  that  entered  inwards  at  the  Port,  of  Lon- 
don from  Foreign  Parts  in  the  Years  1792,  1793,  I794>  and  1795, 
diftinguiffiing  each  Year,  and  diftinguiffiing  the  Countries  from  whence 
fuch  Ships  came,  with  the  principal  Articles  of  Importation  from  each 
Country;  and  alfo,  an  Account  of  the  Number  of  Ships  that  entered  in- 
wards, laden  or  chiefly  laden  with  Wine,  Tobacco,  Rum,  and  Sugar,  Corn, 
Timber,  Deals,  Mails,  and  Spars,  Hemp  and  Iron,  Pitch  and  Tar  refpec- 
■ tively,  in  the  above  Years. 

Withdrew. 


The  laid  Accounts  Were  read,  and  are  annexed  in  the  Appendix 
(M  m). 


Mr.  LUCAS  again  called  in,  and  examined. 

• If  the  Excife  Syftem  in  the  Difcharge  of  Liquors  fhould  be  generally 
•extended  to  landing  all  Goods  inwards,  would  it  not  tend  to  the  Security 
■of  the  Revenue,  as  well  as  to  the  Accommodation  of  the  Merchants  ? 

I fhould  fuppofe  it  would  afford  additional  Security  to  the  Revenue ; 
for,  by  the  prefent  Mode  of  naming  two  Landing  Waiters  to  each  .parti- 
cular Ship,  Perfons  having  Goods  on  board  fuch  Ships  have  an  Opportunity 
of  knowing  who  die  Landing  Waiters  are  that  arc  to  attend  the  Examina- 
tion of  Goods  fomeDays  previous  to  their  palling  their  Entry..;  but  if  the 
Syftem  1 have  fpoken  of  was  adopted,  it  would  be  impoflible  for  any  Per-  » 

ion  importing  Goods  to  know  who  the  Officers  would  be  to  -attend  the 
Examination  of  them. 

Do  you  know  of  any  other  Caufes  of  Delay  in  the  Landing  of  Good* 
than  whatyou  have  already  fpoken  to  ? 

I do  — The  foreign  Commerce  is  materially  impeded  by  a Nu  mber  of 
Coafting  V cflels  frequenting  the  legal  Quays,  particularly  at  the  Cultom- 
houfe  Quay,  which  Quay  is  under  the  immediate  Direction  of  the  Com- 
miffioneis  of  the  Cuftoms.— -1  have  known  ‘repeated  Iilftarices  of  fevera-1 
Lighters  laying  at  that  Quay  for  feme  Days,  waiting  for  Quay  Room  to 
difchaige  their  Cargoes,  which  they  mighc  have  done,  if  the  Coafters  were 
N n noc 
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not  there,  in  a much  lhorter  Space  of  Time. — The  foreign  Ships,  parti- 
cularly Weft  Indiamen,  are  in  general  delayed  for  fome  Days  after  they 
are  reported,  for  Want  of  their  prime  Entries  being  palled  for  their  Cargoes; 
Tometimes  they  are  as  long  delayed  as  would  be  fufficient  to  unload  them. 

Can  you  point  out  any  other  Stations  in  the  River  where  the  Coafting 
Veflels  might  difeharge  without  Inconvenience,  and  with  proper  Security  to 
the  Revenue  ■? 

I can — there  are  Quays  and  Wharfs  on  the  South  Side  of  the  River,  that 
are  principally  ufed  for  the  Coafting  Trade,  and  1 am  perfuaded  all  the  Coaft- 
ingVeflels  frequenting  the  legal  Quays  would  find  equal  Accommodation 
at  thdfe  Wharfs,  without  any  Sort  of  Inconvenience  to  the  Merchants,  or 
Prejudice' of =thc  Revenue. 

What  is  the  longeft  Time  your  Lighters  have  remained  loaded  at  the  le- 
gal Quays? 

The  longeft  Time  and  greateft  Detention  I have  experienced,  was  in  the 
Year  1793. — We  have  had  very  inconftderable  Detention  frnec  that 
Time. 

What,  on  an  Average,  has’  been  your  Detention  ? , 

In  the  Year  1793  I had  between  Two  and  Three  hundred  Hogfheads  in 
my  Lighters  for  near  a Fortnight;  but  fince  that  Time  I have  very  fel- 
•dom  had  Lighters  detained  for  more  than  Four  or  Five  Days,  and  that  in 
vely  few  lnffances. 

Are  you  paid  for  fuch  Delay  ? 

Generally  not— but  I believe,  in  the  Year  1793,  fome  Lightermen  re- 
ceived fome  Compenfation  ; but  I received  none  upon  .the  Detention  of  the 
Two  or  Three  hundred  Hogfheads  I have  alluded  to. 

Do  you  know  whether,  in  Time  of  Peace,  any  or  what  Delay  has  taken 
Place  in  the  Difeharge  of  Lighters  at  the  legal  Quays  ? 

I never  knew  of  any,  excepting  waiting  a Day  or  Two  for  an  Officer. 

Do  you  conceive  that  the  Delay  arifes  principally  from  the  Arrival  of 
large  Fleets  . at  the  fame  Time  ? 

;I  confider  it  entirely  to  be  attributed  to  that  Circumftance  j and  I think 
-the  Importations  of  1793  and  1-94  will  .confirm  diat  Opinion  with  re- 
fpe&  to  Sugar.  In  .1793,  the  Importation  of  Sugars  was  about  One 
•hundred  and  Twenty-two  thoUfand  Hogfheads,  and  1 believe  nearly  the 
Whole  of  that  Quantity  arrived  in  the  River  in  the  Space  of  Four  or  Five 
Months;  and  in  the  Year '1794,  the  Importation  of  Sugars  was  about  One 
hundred  and  Forty  thoufand  Hogfheads ; and  from  the  Circumftance  of  the 
Ships  in  .that  Year  arriving  much  earlier,  nothing  near  the  Delay  was  expe- 
rienced in  difeharging  their  Cargoes.  r 

Caiv  you  ftate  what  Proportion  of  the  One  hundred  and  Eorty  thoufand 
Hogfheads  of  Sugar  was  imported  between  the  ift  of  July  and  the  ill  of 
Oftober  ? 

I cannot. 

Does 
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Does  not  your  Bufinefs  frequently  require  that  you  fliould  be  upon  the 
River  ? 

It  does  very  frequently. 

Have  you  lately  applied  yourfelf  to  furvey  any  Part  of  the  River  for  the 
Purpofe  of  afcertaining  the  Depth  of  it? 

I have,  by  Means  of  my  own  Servants,  taken  the  Depth  of  Water  at  all 
the  Tiers  between  London  Bridge  and  Deptford,  on  each  Side  the  River; 
and  I believe  the  Depth  of  Water,  at  low  Water,  to  have  decreafed,  in  mod 
of  thofe  Tiers,  Four  or  Five  Feet  within  thefe  Ten  or  Twelve  Years. 

How  do  you  account  for  that  Decreafe  i m 

I conceive  it  to  arife  from  the  Lighters,  employed  in  raifing  Ballad  by  the 
Trinity  Houfe,  working  fuch  Ballad  in  general  below  Deptford,  and  nor  at  or 
about  the  Tiers  where  the  Merchantmen  frequent. — Ten  or  Twelve  Years 
■back  I recolleft  it  was  the  Practice  for  thofe  Lighters  to  raite  Ballad  from 
■the  Tiers,  which  the  Wed  India  Ships  frequented,  during  their  Abfence ; 
■fmee  that  Time  it  has  been  difeontinuedj  to  the  very  great  Injury  and  In- 
convenience of  the  Merchantmen  in  the  River — and,  I believe,  an  addi- 
tional Quantity  of  Soil  is  pafled  into  the  River  by  Means  of  the  Number 
of  Sewers  from  the  City,  and  other  Parts  of  the  Town,  communicating 
with  die  Thames;  for  there  is  at  prefent  lefs  Quantity  of  Mud  taken  out  of 
•the  Streets  by  Carts  than  formerly — the  Depth  of  Water  is  further  decreafed 
from  the  additional  Number  of  Buildings  on  the  Banks  of  the  Thames — 
1 fliould  fuppofe  there  is  more  Soil  palled  into  the  River  in  the  Courl'e 
of  One  Month  than  is  taken  out  in  a Twelvemonth— I .fliould  fuppofe 
that  a hard  Shower  of  Rain  is  frequently  the  Means  of  palling,  into  va- 
rious Parts  of  the  River,  Soil  to  the  Amount  of  Two  or  Three  thoufancl 
Tons — I have  known  near  Twenty  Tons  of  Soil  pafled  from  One  Sewer 
.into  a Lighter  of  mine  that  laid  aground,  in  Confequence  of  a very  hard 
Shower  of  Rain— I am  {peaking  of  die  Extent  from  Wedmindcr  Bridge 
to  Deptford. 

Can  you  point  out  a Remedy  for  the  Evils  you  have  Hated  in  the 
preceding  Anfwer? 

I fliould  fuppofe  employing  an  additional  Number  of  Ballad  Lighters  by 
the  Trinity  Houfe,  and  reducing  the  prelent  Charge  of  fupplying  Ships 
with  Ballad,  for  that  Charge  is  confidered  fo  exorbitant,  that  a conliderable 
Number  of  Foreign  Ships  will  not  take  it;  they  are  charged  is.  id.  per 
Ton  for  Ballad  taken  out  of  the  River,  when  they  can  be  fupplied  with 
Chalk  RubbiCh  atNorthfleet  for  about  6d.  -per  Ton,  from  the  Land — They 
have  many  other  Expedients  which  they  adopt  to  avoid  taking  in  die  Bal- 
lad upon  thofe  Terms;  and,  as  I fliould  fuppofe,  deepening  the  River 
•generally  mud  be  of  the  Eird  Confequence  to  the  Commerce  of  the  Port 
of  London,  it  would  be  proper  to  encourage  Ships  to  take  as  much  Ballad 
as  poffible  a^way  with  them  at  no  Expence.— Britifli  Merchantmen  pay  i s. 
2d.  per  Ton.;  Colliers,  is.  per  Ton;  and  the  whole  are  fubjeft  to  an  ad- 
ditional Charge  of  about  6d.  per  Ton  for  throwing  it  into  the  Ships;  and 
the  whole  Expence  of  taking  the  Ballad  from  Northfleet,  and  throwing  it 
into  the  Ships,  does  not  exceed  6d.  per  T on. 

From 
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. -From  what  Parts  of  the  River  do  die  Trinity  Houfe  generally  take  the 
BkHaff  ? 

I believe  generally  oflate  at  Woolwich  or  rather  below,  for  the  Purpofe, 
I have  underdood,  of  creating  a fufficient  Depth  of  Water  for  His  Ma- 
jedy’s  Ships  to  pafs  to  and  from  Deptford  and  Woolwich. 

Can  Merchant  Shjps  take  up  .Ballad  from  the  River  without  the  Permif- 
fion  of  the  Trinity  Houfe  ? 

I believe  the  Trinity  Houfe  enjoy  -an  exclufive  Privilege  as  to  raifing 
.Ballaft. 

Do  you  know  the  adtual  Expence  of -taking  Ballad  out  of  the  River? 

* =1  do  not. 

'Have  you  feen  the  Plan  produced  by  Mr.  Ogle  for  mooring  Ships  in 
•the  River? 

I have  feen  a Sketch  of  that  Plan,  and  I conceive  it  to  be  an  excellent 
One — The  prefent  Mode  cf  mooring  Ships  in  the  River  is  attended  with 
■very  :confiderable  Delays,  Lodes,  and  Inconveniencies,  which  I conceive 
Mr.’-Oglels  Plan  will,  under  proper  Regulations,  remedy. 

' What  Regulations  do  you  think  neceffary  ? 

Harbour  Matters 'for  the  r Purpofe  of  didributing  the  Ships  in  proper 
'Stations  in  the  River. 

Have  you  feen  Mr.  Ogle’s  Plan  for  a Ballad  Wharf? 

1 have  ; and  I conceive  it- would  be  attended  with  very  great  Convenience 
•-to  theJ  Colliers,  in  procuring  them  an  immediate  Supply  of  Ballad,  after  they 
'have  difeharged  their  Coals.  At  prefent  the  Shipping  on  the  River  are  fed 
•■with  Ballad  from  a limited  Number  of  Lighters;  thofe  Lighters  only  work 
Tor  Ballad  as  the  Ballad  is  called  for,  by  which  Means  it  frequently  occurs, 
that  not  more  than  One  Fourth  of  them  are  employed  in  raifing  Ballad;  and 
•on  the  contrary,  when  a large  Fleet  of  Colliers  arrive,  they  are  not  equal  to 
fuppiy  One  Fourth  of  fuch  Fleet,  when  die  Ballad  is  wanted;  this  Incon- 
venience would  be  obviated  by  the  propofed  Ballad  Wharf,  as  it  would  keep 
the  Ballad  Lighters  condantly  employed,  by  which  Means  they  might 
always  have  fomc  Thoufand  Tons  in  Store  to  fuppiy  the  Demands  of  a 
large  Fleet  when  called  for,  and  it  would  not  at  the  fame  Time  interfere  with 
the  prefent  Mode  ofl’upplying  Ships  at  the  Moorings  with  ballad.  I have 
known -Colliers  delayed  longer  in  waiting  for  Ballad  than  they  have  been  in 
delivering  their  Cargo  of  Coals. 

Within  what  Limits  have  you  more  efpecially  obrerved.the  decreafed 
•Depth  of  Water? 

1 believe  there  is  in  general  a -Decreafe  of  .Depth  of  Water  in  the  River.; 
but  the-Obfervations  I have  made  apply  particulaily  to  the  Depth  of  Water 
•at  the  Tiers  the  Shipping  frequent  between  London  Bridge  and  Dept- 
ford. 

Is  there  not,  in  your  Opinion,  an  Increafe  of  Water  upon  the  former 
■^Shoals  within  the  Limits  of- London  Bridge  and  Deptford? 

Several 
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Several  Shoals  have  been  removed  between  thole  Limits,  anti  others  hare 
accumulated,  particularly  One  near  the  Draft  of  the  Center  Arch  of  London 
Bridge,  at  about  One  hundred  Yards  diftant  from  the  Arch. 

If  the  River  fhould  be  deepened  according  to  Mr.  Ogle's  Plan,  what  will 
become  of  the  Surplus  Ballad,  after  fupplying  the  Ships  in  the  River  ? 

I fhould  in  the  Fird  Indance  conceive,  that  feme  Thoufand  Tons  more 
■of  Ballad  would  be  taken  out  of  the  River  by  Shipping  if  Mr.  Ogle’s  Plan 
for  Excavation,  and  a Ballad  Wharf,  takes  Place ; and  I mud  as  well  ob- 
ierve,  that  much  of  the  Soil  that  would  be  necefiarv  to  take  out  of  the  River 
for  the  Purpofe  of  'effetding  Mr.  Ogle’s  Plan,  would,  in  my  Opinion,  be 
found  ufeful  as  Manure ; the  prefent  Ballad  Lighters  only  working  where 
•they  can  procure  Sand,  and  always  avoiding  working  where  there  is  Mud. 
— The  Sand  Ballad  is  found  where  the  Current  is,  and  die  Mud  where  the 
Eddy- is. 

Suppofing  Three  Millions  Six  hundred  Thoufand  Tons  of  Ballad,  One 
Third  of  which  Annually  is  neceffary  to  be  taken  up  to  accomplifh  Mr. 
■Ogle’s  Plan,  what  Proportion  of  that  Quantity  would  you  fuppofe  to  be 
Mud,  and  what  Ballad  fui table  for  Shipping  ? and  where  do  you  fuppofe 
■the  Proportion  of  Shipping  Ballad  might  be  dowed,  and  where  the  Pro- 
portion of  Mud,  not  immediately  required  for  Manure,  be  alfo  dowed  ? 

I fhould  fuppofe,  more  than  a Moiety  of  what  would  be  taken  out  of  the 
River  would  be  Mud. — I cannot  pretend  to  an f "wer  the  Quedion  accurately, 
as  to  what  Quantity  of  Tonnage  of  Ballad  the  Shipping  Annually  may 
require,;  buc  I am  of  Opinion,  that  if  there  fhould  be  any  confiderable  Sur- 
plus Quantity  of  Ballad,  that  it  would  be  got  rid  of  in  a Variety  of  Ways, 
in  filling  lip  Holes  and  raifing  Gropnd  in  particular  Places,  as  I believe 
there  is  acondant  Demand  for  all  Kind  of  Rubbifh  in  the  Neighbourhood 
-of  the  Metropolis,  and  particularly  where  the  Land  has  been  lowered  by  Brick- 
making. 

Have  you  ever  made  an  Experiment  to  sfeertain  how  far  the  Mud  of  the 
River  is.adapted  to  the  Purpofe -of  Manure  ? 

I never  made  any  Experiment  myfelf;  but  I know  a confiderable  Quan- 
tity of  Mud  is  taken  from  many  Parts  of  the  River  for  Manure,  at  the 
.Expence  of  thofe  that  require  it. 

Do  you  think  it  pradticable  to  feparate  the  Import  from  the  Export  Bu- 
■finefs  ? 

I do  not  think  it  prafticable  to  appropriate  any  particular  Part  of  the 
legal  Quays  for  thofe  Purpofes  leparately ; for  a confiderable  Proportion  of 
the  Goods  imported,  and  houfed  at  the  legal  Quays,  are  again  exported, 
which  Exportation  mud  take  Place  from  the  Place  where  they  have  been 
landed  on  Importation ; and  as  well  it  occurs,  that  nearly  the  Whole  of  the 
Quays  are  employed,  at  certain  Periods,  with  Goods  imported,  and  at  other 
Times  they  are  taken  up  nearly  in  the  fame  Proportion  with  Goods  for 
Exportation;  and,  on  all  Occafions,  the  Imports  and  Exports  are  as  little 
blended  as  the  Extent  of  the  Quays  will  admit  of. 

If  the  wet  Docks  at  Wapping  fhould  take  Place,  Will  it  not  be  injurious 
/to  all  who,  at  this  Time,  have  Property  in  Craft? 

O o If 
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T'f  the-w-r "Docks  at'Wspping- tike  Place,  I conceive  they  will 'be  the 
'Ruin  of  the  Lightermen;  for  they  will  not  only  be  deprived  of  the  Biifi- 
nefs  done,  in  thole  Docics,  but  will  in  confequence  be  deprived  of  a confider- 
able  Portion  of  their  Bufinefs  at  the  legal  Quays  and  Sufferance  Wharfs.; 

' for  the  only  Chance  the  prefent  Wharfingers  will  have  of  meeting  the  .Dock 
Company  as  Competitors  for  Bufinefs  will  be,  by  holding  out  the  fame 
Terms  for  tranfaCting-  it,  namely,  without  the  Ule  of  Lighters. 

Do  you  not  know,  -that  in  the  Merchants  Plan  for  Docks  at  .Wapping 
■there  is  a Smaller  Dock,  , for.  the  exprefs  Pur  pole  of  Accommodation  of 
Lighters,  with  a View. of  their  being  able  to  bring  Goods  to  the  prefent 
legal -Quays  or  Sufferance  Wharfs,  at  the  Option  of  .the  Importer  ? 

I have  fecn  fuch  a Dock  in  the  Plan,  which  I conceive  to  be  not  more 
than  fufficient  to  contain  the  Ballaft  Lighters  that  will  have  Occafion  to 
frequent  the  Docks  to  fupply  the  Shipping  therein ; but  if  it  were  larger,  I 
fhouldcnever  fuppofe  any  Merchant  would  put  himfelf  to  the  Expencc  and 
Delay  of  fending  Lighters  into  that  Dock  to  cakjs  the  Goods  out  of  the 
Ships  at  a Time  when  he  could  land  fuch  Goods  with  .the  Cranes  in  the 
Dock,  without  the  Expence  of  Lighters. 

What  do  you  fuppofe  to  be  the  Amount  of  Property  vefted,  at  this  Time, 
in  the  Craft  and  Tackle  employed  in  .the  Foreign  Trade  of  tire  Port  of 
London  ? 

At  about  /.u  aojOOQ. 

Do tyou  "know  whether  , a cenGderaWe  Number  of  Seamen  are  not  fur- 
liilhed  to  His  Majefty's  Navy  from  the  Lightermen  and  Watermen  on  the 
River  Thames,  and  particularly  fo  at  the  Commencement  of  a War  ? 

I know  a confiderable  Number  of  Men  are  lb  fumilhed  —1  believe  there 
are  not  lefs  than  Four  thoufand  Watermen  and  Lightermen  now  lerving 
in  the.  Navy,  from  the  Port  of  London. 

Is  not  the  River  Thames,  in  Peace  and  War,  often  fb  crowded  as  ro  en- 
danger ,tbe  Craft  mooring  upon  it  ? and  is  not  the  Rifle  great  in  getting 
.along-fide  Ships  king  in  the  Tiers  ? 

The  River  often  is  fo  crowded  in  Peace  ana  War,  which  I .canfider  to 
arifefrom  a Want  of  Regulation  in  mooring  the  Ships,  and  proper  Depth 
of  Water  where  the  Ships  Jay.  If  fuch  Regulation  was  to  take  Place, 
and  a fufficient  Depth  of  Water  obtainedi  much  of  the  Inconvenience, 
.Delay,  and  Danger,  -in  -getting  the  Lighters  up  and  down  the  River,  and 
getting  them  to  and  from  the  refpeflivc  Ships  they  are  unloading,  would  be 
obviated. 

Do  not  Craft  often  lofe  the  working  Part -.of  the  Da.y  from  the  .Fluctua- 
tion of  the  Tide?  and  .are  they  not,  both  in  their  Pafiagc  to  and  from  the 
Ships  and  the  legal  Quays,  obliged  frequently  .to  navigace  the  River  in  the 
.Night  ? 

Craft  frequently  are  prevented  from  being  loaded,  and  as  well  from  being 
removed  from  along-fldc  the  Ships  when  loaded,  for  the  Want  of  proper 
Depth  of  Water,  and  other  Regulations ; and  it  often  occurs,  that  the 
Craft  are  .brought  up  to  the  Quays  in  the  Nighty  in  .confequence -of -their 
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mot.being  loaded  in  Time  to  fave  die  Day  Tide,  efpecially  when  the  Flood 
Tides  fall  early. 

Has  not  the  Rate  of  I ighterage  upon  Sugar  and  other  Goods  been  ad- 
vanced feveral  Times  fince  the  Year  1792  ? , 

The  Rate  of 'Lighterage  has  been  confiderably  advanced  on  Sugar  fince 
the  Year  <792,  but,  previous  to  that  Period,  the  Rate  of  I ighterage  was 
ncrr fufficient  for  the  Rifle  and  Expence  attending  the  tranfaferng  the  Bufi- 
nefs.  The  Mode  of  difeharging  Ships  has  varied  materially,  and  will 
account  for  the  Necefllty  of  increaflng  the  Rate  of ‘Lighterage  on  Sugar. 
— I believe  the  Rate  of  Lighterage  has  not  been  advanced  on  other 
Goods. — The  Reafon  of  the  lncreafe  of  Lighterage  on  Sugar  is,  that  fome- 
'time  provious  to  the  Year  1792,  the  Lighterage  of  Sugar  was  not  con- 
duced by  Lightermen,  but  by  the  Company  of  Wharfingers,  who,  at  that 
Period,  kept  a confiderable  Number  of  Lighters,  efpecially  for  that  Pur- 
pofe,  and  it  was  a Part  of  their  Syftem  to  charge  a very  trivial  Rate 
of  Lighterage,  for  the- Purpofes  .of  fccuring  to  themfelves  the  ware- 
houfing.offudi  Sugars,  and  it  is  very  well  known  that  they  loft  feveral  Hun- 
dred Pounds  a Year  on  the  Lighterage  Account,  buc  they  compeniiitecl 
themfelves  by  charging  Three  Pence  per  Hogfliead  a Week,  as  Warehoulb 
Rent  for  fuch  Sugars,  from  the  Time  of  the  Ship’s  Report. — On  the  breaking 
up  of  that  Company  of  Wharfingers,  including  nearly  the  Whole  of  the 
legal  Quays,  the  Wharfingers  fucceeding  diem  did  not  undertake  to  trail  I act 
the  Bufinefs  in  Lighters  of  their  own,  coniequently,  when  die  Lighterage 
Bu finds  flood  tipon  its  own  Profits,  and  the  Lightermen  had  not  die  Emo- 
luments arifing  from  .the  Warehuufc  Rent  while  the  Goods  were  in  Lighters, 
and  before  they  were  .landed,  .die-y  were  under  the  Necellky  of  applying  to 
the  Merchants  for  an  Increale  in  the  Rate. 

Can  you  inform  the  Committee  what  die  Rate  of  Lighterage  of  Sugar 
was  previous  to  179?,  and  what  it  now  is? 

Previous  to  1792  it  was  6 d.  pier  Hogfliead,  and  now  it  is  20 d.  per 
T on,  which  is  on  an  Average  about  -i  s.  per  Hogfliead ; but  the  prelenc 
Price  paid  by  the  Weft  India  Merchants  for  Lighterage  of  Sugar  is  not 
more  in  Proportion  than  they  paid  (ome  Years  previous  to  1792,  for  all 
other  WeftJndia  Artides,  especially  Articles  of  con  fide  rablc-lefs  Value,  and 
■not  fo  fiifc^ptible  of  Damage ; as  for  Inftance,  for  Logwood  they  have 
for  a confiderable  Number  of  Years  paid  i*.  6d.  per  Ton,  .and  is.  per 
Ton  for  Mahogany,  lb  that  che  lncreafe  on  Lighterage  will  appear  to  have 
taken  Place  only  on  the  Article  of  Sugar,  and  dm  for  the  Reafons  I 
have  ftated. 

Have  you  ever  been  employed  to  remove  Sugars, 'which  have  pafled 
die  King’s  Beam  at  the  legal  Quays,  to  Warehoules  which  the  Wharfin- 
gers have  .taken  on  other  Parts  of  the  River,  becaufe  they  .could  .not  be 
houfed  at  .the  legal  Quays? 

I have,  in  the  Year  17.93,  but  I do  not  recoiled  an  inftance  of  the 
Kind  at  any  other  Period. 

Do  you  believe  there  is  much  Plunderage  on  Goods  in  Lighters  in- 
wards and -outwards  ? 

1 ••believe 
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I believe  there  is  Plunderage  on  Goods  in  Lighters  inwards  and  out- 
wards. 

Have  you  had  any  recent  Proof  of  it  ? 

Several  Inftances  have  occurred  within  my  -own  Experience. 

Have  you  ever  been  obliged  to  profecute  the  Parties  for  the  fame  ? 

I have  always  confidered  it  my  Duty  to  profecute  whenever  I dctedlcd 
Robberies  j and  I have  been  very  confiderably  employed  to  that  Effedt  very 
lately. 

Have  you  not,  in  fome  Cafes,  been  indemnified  by  the  Committee  of  the 
"Weft  India  Merchants  for  fo  doing  ? 

I never  have  been  indemnified  by  the  Committee  of  the  Weft  India  Mer- 
chants; but  on  their  being  in  Poffeflion  of  the  Circumftances  relating  to 
the  Robberies  in  Queftion,  they  were  pleafed  to  prefcnt  me  with  a Sum  of 
Money  towards  defraying  the  Profccutions. 

If  the  legal  Quays  were  built  from  Thirty  to  One  hundred  and  Fifty  Feet 
into  the  River,  as  propofed  by  the  City  Plan,  would  it  not  expofe  the 
Lighters  at  the  Quays  to  more  Danger  from  the  Current  than  at  pre- 
fent  ? 

I do  not  think  it  would  materially ; but  I do  not  conceive  Projections  into 
the  Thames  to  that  Extent  abfolutely  neceffary ; for  1 have  feen  another  Plan, 
called  Mr.  Ogle’s  Plan,  which  I conceive  would  anfwer  all  the  Purpofes  that 
are  required  for  the  Difpatch  of  the  Commerce  of  the  Port  of  London,  with 
the  Afliftance  of  the  Sufferance  Wharfs,  for  fuch  Articles  as  they  are  in  the 
Habit  of  landing,  and  which  I think  preferable ; but  that  Plan  might  be 
■amended  by  die  Removal  of  Billingfgate. 

Is  not  the  Current  from  London  Bridge  to  the  Tower  much  more  rapid 
than  in  any  other  Part  of  the  River  ? and  have  you  not  known  Lighters,  which 
have  broken  loofe  from  the  legal  Quays,  driven  upon  the  Stirlings  of  London 
Bridge  with  the  Flood  Tide? 

The  Current  from  the  Tower  to  London  Bridge  is  not  more  rapid  than  it 
is  in  many  other  Parts  of  the  River;  on  the  Ebb  Tide,  from  LondonBridge 
to  Billingfgate,  the  Tide  is  more  rapid  than  any  other  Part  of  the  River.  I 
have  known  Inftances  of  Lighters  having  been  driven  upon  the  Stirlings  of 
London  Bridge,  as  well  from  below  as  above. 

Have  you  ever  found  Detention  in  landing  or  Slipping  Goods  at  the  Suf- 
ferance Wharfs  ? 

I have  fqund  very  confiderable  Detention  in  landing  Goods  at  the  Suf- 
ferance Wharfs,  which  Detention  has  folcly  arifenfrom  the  Want  of  Officers. 

I have  known  an  Inftance  of  upwards  of  a Thoufand  Tons  of  Goods  laying 
in  Lighters  at  a Sufferance  Wharf  for  fome  Days,  without  that  Tonnage 
■being  decreafed;  they  had  only  One  Landing  Waiter  and  One  Scale  employed 
at  that  Time;  whereas,  if  that  Wharfinger  had  been  fupplied  with  Officers  in 
Proportion  to  his  Ability  of  landing  the  Goods,  the  Whole  of  tnoi’e  Goods 
would  have  been  landedin  Three  or  Four  Days.  The  Sufferance  Wharfs  ex- . 
perience  much  more  Inconvenience  .than  the  legal  Quays,  for  the  Want  of 
Officers, 

Would 
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Would  clofc  Lighters,  in  your  Opinion,  effectually  prevent  the  Plunder- 
age complained  of  by  the  Merchants  ? 

I think  clofe  Lighters  would  effectually  prevent  Robberies  that  are  com- 
mitted in  the  Night ; but  I am  of  Opinion,  that  unlefs  fome  better  Regula- 
tion was  adopted  on  board  the  Ships,  whilft  they  are  unloading,  the  fame 
Opportunities  of  pilfering  would  exift  in  decked  Lighters  as  now  exift  in 
open  Lighters,  while  they  are  loading— the  Lighter,  while  loading,  are  in 
Charge  of  the  Officers  of  the  Revenue  and  the  Officers  of  the  Ships — m 
open  Lighters,  the  Mate  and  Revenue  Officers  can  walk  the  Ship’s  Deck, 
and  command  a complete  View  of  the  open  Lighter ; they  cannot  command 
that  View  fo  completely  while  Deck  Lighters  are  loading.  I confider  the 
moil  confiderable  Part  of  the  Plunderage  arifing  in  Lighters  to  be  occa- 
fioned  from  the  Want  of  proper  Perfons  being  appointed  to  watch  Weft 
India  Cargoes  from  their  leaving  the  Ships  until  their  Landing ; and  I con- 
fider the  Officers  of  the  Revenue  on  board,  thefe  Ships,  while  difeharging, 
to  be  not  fufficiently  paid,  fo  as  to  induce  them  to  be  vigilant  in  preventing 
Pilfering  and  Thefts.  In  many  Inftances,  I believe  they  connive  at  it,  if 
they  do  no  worfe ; and  1 have  heard  a Number  of  them  declare,  that  they 
cannot  fubfift  upon  their  prefent  Pay. 

Docs  it  appear  to  you  that  any  other  particular  Objection  attaches  to  clofe 
Lighters,  or  whether  you  think  they  would  in  general  be  beneficial  co  the 
Merchants  ? 

I am  of  Opinion,  that  clofe  Lighters  in  all  Cafes  will  afford  additional 
Security  where  Lighters  are  ijeceffary  ; but  it  is  fit  that  I fhould  ftate  to  this 
Committee,  that  a very  confiderable  Portion  of  the  Commerce  of  the  Port 
of  London  is  conveyed  from  the  Ships  in  Luggage  Boats ; the  Convenience 
attending  that  Mode  of  Conveyance  for  Articles  of  Value  is  very  ma- 
terial in  the  Italian,  Hambro’,  and  many  other  Branches  of  Com- 
merce, the  Confignecs  of  the  Cargoes  are  very  numerous  to  One  Ship- 
each  Merchant,  on  entering  his  Goods,  fends  his  own  Lighters,  efpecially 
for  thofe  Goods;  and  I believe  near  Three  Fourths  of  the  Importation  from 
thofe  Places  are  conveyed  to  the  Quays,  and  landed  the  fame  Day  they  are 
taken  out  of  the  Ship,  particularly  Articles  of  Value,  and  fubjedt  to  high 
Duties ; therefore,  I conceive,  there  might  be  fome  Objeftions  from  the 
Merchants  in  thofe  Trades,  on  the  Adoption  of  clofe  Lighters  as  a ge- 
neral Syftem  of  Conveyance — with  lefpedt  to  Weft  India  Ships,  their 
Cargoes  are  generally  taken  out  by  One  Lighterman,  cqnfequendy  noc 
much  Inconvenience  could  arife  from  adopting  this  Syftem,  as  far  as  relates 
to  them— fome  additional  Delay  might  take  Place  in  landing  Sugars  in 
decked  Craft  alongside  the  Ship,  but  that  would  be  inconfiderable  compared 
to  the  Security  obtained.  The  Importations  from  Ruffia  cannot  by  any 
Means  be  conveyed  in  clofe  Craft,  without  additional  Expence  and  Delay, 
Linens  excepted. 

Are  clofe  Lighters  calculated  for  bulky  Articles,  fuch  as  Sugar? 

1 do  conceive  that  clofe  Lighters,,  on  their  prefent  Conftrudtion,  are  not 
well  adapted  for  fuch  Articles  ; but  1 conceive  their  Conftrudtion'  may  be 
improved,  fo  as  to  anfwer  thole  Pvrrpofes. 

P p W ould 
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Would  it  require  more  Men  to  load  and  unload,  and  navigate  clofe 
Lighters,  than  open  Ones ; and  would  not  the  Adoption  of  dole  Lighters 
enhance  the  Expence  of  Lighterage  upon  Goods  imported  ? 

I do  not  confider  that  it  would  require  more  Men  than  the  Lightermen 

• now  employed,  to  load,  unload,  and  navigate  clofe  Lighters ; but  I fhould 
' fuppofe  fome  final!  Compenfacion  might  be  expedited  from  the  Merchants 
. towards  the  Expence  of  decking  the  Craft,  and  Decreafe  in  the  Quantity 

of  Stowage  they  would  otherwife  admit  of;  but  that  Expenee  would  be 
: trivial,  compared  with.the  additional  Security  of  the  Merchants  Property. 
Where  are  your  Lighters  ufu&lly  moored  when  empty  ? 

They  are  ufually  moored  at  the  legal  Quays  when  empty,  in  confequence 
of  certain  Lighter  Roads,  which  the  Lightermen  formerly  enjoyed,  having 
' been  taken  from  them,  and  converted  into  Stations  for  Shipping,  which  has 

• been  the  Caufe,  and  is  now,  of  very  confiderable  Gbftrudtion  to  the  Com- 
, meice  palfing  to  and  from  the  legal  Quays. 

How  long  does  ir,  upon  an  Average,  take  to  bring  a Lighter  from 
v thence,  and  make  it  fall  alongfide  a Weft  Indiaman,  moored  in  the  ufual 
Station  for  fuch  Ships,  for. the  Purpofe  of  unloading,  her? 

The  Time  would  vary  in  Proportion  to  the  Diftance  of  the  Ship — to 
ufome  Places  only  Ton  Minutes,  others  Twenty  Minutes;  but  to  no  Ship 
i? this  Side  Limehoufe,  unlefs  under  particular  Circumftances  of  Eafterly 
Winds,  would' it  take  more  thaii  Half  an  Hour  in  getting  to  the  Ship. 

. Suppofing  a.Lighter.to  be  of  Pifjy  Tons,  how  long  will  it  take  to  land 
;.‘fuch  a Lighter  with  Sugar  from  the  Ship’s  Hold  ? 

-If  proper  Regulations  are  adopted  on  board  the  Ship,  and  the  Cargo  is 
£ fully  entered,  fuch  a Lighter  might  be  loaded  in  Four  Hours,  and  in  that 
Time  might  take,  in  about  Fifty-four  or  Fifty-five  Hoglheads. 

How  long  does  it,  in  genera],,  take  to  call  off  from  the  Ship,  to  convey 
the  Goods  from  the  Ship,  and  to  fix  the  Lighter  aloqgfide  the  legal  Quays, 
i.  for  the  Delivery  of  the  Goods,  when  unobltrutted-by  Wind,  Tide,  or  any 
•-.extraordinary  Impediment  ? 

About  the  fame  §paccof  Time  which  I have  ftated.it  will  take  to.  convey 

• the  empty  Lighter  from  the  Quays. to  the  Ship,  under  the. lame  Circum- 
llances. 

How  long  will  it  take  to  land  . the  - fame  Goods  from  the  Lighter  upon 

• the  legal  Quays  ? 

About  1 wo  Hours  and  an  Half. 

How  many  fuclvLighters  of  Fifty  Tons,  will  the  .Cargo  of  a.Well  Indiaman 
■ of  Two.  hundred  .and  Sixty  Tons  (ill? 

I fhould  fuppofe  fuch  a Veffel  to  freight  about  Four  hundred  and 
. Fifiy  Hoglheads  of  Sugar;  -and. Eight. Lighters  would  be  lufficient  to  dif- 
chaige  luch  a Ship. 

What  .do  you.  confider  as  the  molt  convenient  Mode  of  placing.your 
Lighters  it  the  Quays  for  the  Delivery  or  Receipt  of  Goods  ? 

if.  the.  L:ghter  was  to  be  conftamly  afloat,  endways  would  be  the  moft 

convenient 
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convenient  Situation  for  loading  or  unloading  her  under  One  Crane,  'be- 
caufj,  on  her  being  flowed  at  One  End,  flic  might  be  immediately  fwung, 
and  the  other  End  brought  in — if  they  are  loaded  or  unloaded  aground,  wc 
; prefer  their  laying  broadfi.de  to  the  Wharf. 

Suppofing  the  Quays,-  with  Recedes,  as  propofed  by  the  Plan  of  the  City 
- of  London,  to  take  place,  which  Mode  of  laying  your  Craft  would  be 
1 the  molt  Convenient  ? 

Endways  is  the  preferable  Mode  of  laying  Lighters  in  general  at  Wharfs, 
and  if  th,at  Po’fition  is  varied,  it  is  only  for  the  Purpqfc  of  more  readily 

■ meeting  the  Purchafe  of  the  Crane. 

Will  thsy  in  rfiofe  Recedes  lay  afloat-’? 

I am  not  prepared  to  fay. 

What  is  the  'Length  -and  Breadth  of  your  Lighters,  in  general,  of'Fifty 
Tons  ? 

About  Forty-three  Feet  long,  about  Eighteen  or  Nineteen  Feet  wide, 
and  when  laden,  from  Four  to  Five  Feet  Draft  of  Water. 

Have  you  lately  loaded  larger  Craft  than  of  Fifty  Tons  ? and  what  Time 

■ did  fuch  Craft  take  in  loading  and  unloading  ? 

I have  very  lately  loaded  larger  Craft  than  Fifty  Tons— One  of  Sixty 
Tons,  with  Seventy-one  Hogfheads  of  Sugar,  was  loaded  in  about  Four 
‘Hours  and  an  Half,  and  landed  the  fame  Day— 1 have  fomc  recent  Inftances, 
‘which  have  occurred  within  thefe  Ten  Days,  which  are  material  to  fhew 
that  the  unloading  of  Wed:  India  Ships,  as  far  as  relates  to  Difpatch,  will 
depend  upon  the  Merchants  more  than  either  the  Wharfinger  or  Lighter- 

• man — The  Arethufa,  Captain  Bruton,  from  Jamaica,  began  to  difeharge 
•her  Cargo,  equal  to  Four  hundred  and  Fifty  Hogfheads  of  Sugar,  on 
Saturday  the  cd  of  April,  in  the  Afternoon,  and  the  whole  of  that 
Cargo  was  delivered  and  landed  on  the  Friday  following,  excepting 
'about  Two  Tons  of  Goods,  which  then  remained  unentered  j the  Ship 
Owner  entered  them  himfelf,  and  the  Ship  was  completely  cleared 
on  the  Saturday,  and  went  into  Dock  the  lame  Day,  and  was  as 
■well  entered  Outwards  at  the  Cuftom  Houfe  for  the  Purpofe  of  taking 
>in  her  outward  bound  Cargo ; on  the  contrary,  another  Ship,  which  1 am 
.•now  difeharging,  came  to  her  Moorings  on  the  jth  of  April,  and  was  not 
'enabled  to  proceed  in  delivering  her  Sugars  until  the  i ith,  in  confequence 

• of  the  Merchants  omitting  to  pals  their  prime  Entries.  On  the  -nth,  fhc 
began  to  difeharge,  .and  delivered  on  that  Day  One  hundred  Hogfheads  of 

• Sugar,  and  One  hundred  and  Forty-one  Bags  of  Pimento;  on  the  following 
Day,  the  12th,  Ninety-fix  Hogllieads  of  Sugar  were  delivered;  fo  that  ic 
’will  appear,  that  if  the  Entries  had  been  as  expeditioufly  paffed  on  this  Ship 
as  they  were  in  the  Cafe  I have  before  ftated  of  the  Arethufa,  this  Ship's 
•Cargo  would  have  been  completely  dilcharged,  from  the  Number  of  Hog- 
: fheads.Lhave  Hated  flic  has  delivered  fince  Jlie  began  to  work. 


■ Withdrew. 

Mr, 
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Mr.  PEACOCK,  City  Surveyor,  again  called  in,  and  examirmJ. 

[The  Witnefs  delivered  in  to  the  Committee  a Paper,  intituled, 
“ Defcription  and  Eftlmare  of  that  Part  of  the  Plan  propofed  by 
" the  City  of  London  for  improving  the  Port  of  London,  on  the 
“ South  Side  of  the  Thames,  near  and  adjoining  to  the  Bridge 
* Yard.]” 

The  faid  Paper  was  read,  and  is  annexed  in  the  Appendix  (N  n.) 

If  the  Ihcreafe  of  Commerce  (hould  require  a greater  Extention  of  Quay 
Room,  would  it  not  be  prafticabJe  to  make  tranfverfe  Docks  at  the  Bridge 
Yard,  as  at  the  legal  Quays  ? 

Yes,  it  would. 

Withdrew, 


Jwis, 
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Jovis , 14?  die  Apr  ills , 1796. 


Mr.  RALPH  WALKER  again  called  in,  and  examined. 

¥N  what  Trade  have  you  been  engaged,  for  how  long,  and  in  what  Situn- 
JL  tions  f 

From  the  Year  1768  to  the  year  1774  I was  conftantly  in  the  Jamaica 
Trade  j about  Four  Months  before  the  Matt,  and  afterwards  as  Second 
"Mate  and  Chief  Mate,  and  the  Two  laft  Years  as  Commander. 

Have  you  not  had  many  Opportunities  of  judging  of  the  Extent  of 
Smuggling  from  on  board  Ship  upon  the  River  Thames,  and  do  you  not 
conGder  it  to  be  very  confidcrable  ? 

I have,  and  confider  it  to  be  very  confidcrable. 

In  what  Way  is  the  Smuggling,  in  general,  carried  on  ? 

When  the  Ships  that  1 was  in,  during  the  Time  I was  in  the  Jamaica 
Trade,  arrived  at  Gravefend,  or  foon  after,  we  generally  received  on  board 
Four  Revenue  Officers,  Two  of  the  Cuftoms  and  Two  of  the  Excife;  it 
feldom  happened,  or  never,  that  thefe  Officers  were  all  acquainted  with  each 
other;  they  were  therefore  fliy  of  each  other,  and  confequently  no  Smuggling 
could  be  carried  on  till  they  perfectly undcrftobd each  other;  there  was  allb 
a Shy nefs  between  them  and  the  Officers  of  the  Ship  ; and,  from  die  Of- 
ficers of  the  Ship  being  employed  in  navigating  the  Ship  to  her  Moor- 
ings, I never  knew  an  Inftance  of  any  Smuggling  being  carried  on  in 
the  Ships  I have  been  in,  nor  until  they  were  actually  moored.  After  the 
Ship  was  moored,  the  Propofition  for  frnuggling  in  general  came  from  the 
Revenue  Officers,  requeuing  to  know  of  the  Officers  of  the  Ship  if  rhey 
had  any  Thing  to  do,  as  they  were  lofing  Time ; after  adjufting  the  Quantum 
that  the  Revenue  Officers  were  to  receive  aS  their  Share  for  their  Indul- 
gence (which  was  in  my  Time  generally  One  Tenth  of  the  Quantity 
lmuggled)  the  Smuggling  commenced,  and  the  Revenue  Officers  received 
their  Quantum  of  One  Tenth  accordingly,  either  in  Kind  or  in  Cafh  : 
Smuggling  was  carried  on  in  this  Manner,  in  general,  until  the  Whole  of  the 
Adventure  on  board,  belonging  to  the  Ship’s  Officers,  was  carried  on  Shore.  I 
have  known  Inftances  of  feveral  Quarter  Calks  of  Madeira  Wine  being 
carried  afliore,  under  diis  Collufion,  at  Noon  Day. — Thefe  Revenue  Officers 
.generally  come  on  board  Wcfl  India  Ships  provided,  for  this  Purpofe,  with 
large  Bladders,  with  wooden,  horn,  or  ivory  Moudis,  in  order  to  receive 
their  Proportion  agreed  upon  of  Rum  or  other  Liquors ; they  are  alio  in 
general  provided  with  Gimblets,  and  Pegs  for  flopping  up  the  Holes  from 
-which  they  draw  Rum  out  of  die  Caflcs  that  are  in  belt  Order,  belonging  to 
the  Cargo. — The  Extent  of  this  Practice,  during  my  Time,  might  amount 
fometimes  to  Five,  and  fometimes  to  Seven  Puncheons  of  Rum  ouc  of  about 
-One  hundred  and  Twenty,  out  of  One  Ship  in  One  Voyage. 

Q_q  Have 
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Have  you  not  had  many  Opportunities  of  judging  of  the  Extent  of  Plun- 
derage from  aboard  Ships  upon  the  River  Thames,  and  do  you  not  confider 
it  to  be  very  confiderable  ? 

I have,  and  know  it  to  be  very  confiderable. 

In  what  Way  does  the  Plunderage  chiefly  arife  ? 

As  foen  as  the  Ship  is  moored,  the  Seamen  in  general  leave  die  Ship, 
leaving  on  board  only  the  Officers  and  'Boys,  confequently  the  Ships  that 
I was  in  were  difchaiged  by  Perfons  commonly  called  Lumpers,  and,  as 
many  Calks  of  Sugar  were  brought  upon  Deck  for  Cooperage,  were 
plundered  of  a certain  Quantity  by  thefe  Labourers,  Revenue  Officers,  and 
Coopers.  1 knew  an  lnftance  in  One  of  the  Voyages,  when  the  Ship 
1 was  in  was  not  full,  and  of  courfe,  as  the  Cafks  were  not  broken  by  being 
Jcrewcd  down  in  their  Places,  rhey  were  brought  upon  Deck  in  good  Order; 
I was  then  Second  Mate  of  the  Ship,  and  was  in  the  Hold;  the  Foreman 
•of  the  Lumpers  came  into  the  Hold,  and  told  me  that  I did  not  know  my 
own  Intcreft  in  fending  the  Cafks  up  in  good  Order,  for  there  would  be 
nothing  left  for  the  fweeping  of  the  Hold,  infmuating  that  if  a Quantity  of 
Sugar  was  left  among  the  Sweepings,  that  I fhould  have  a Share,  and  that 
1 was  doing  them  an  lnjuftice,  as  they  had  nothing  for  waffling  down  the 
Decks,  coiling  down  the  Cables,  &c.  except  the  Sweepings  of  the  Hold  — 
The  Extent  of  Plunderage,  in  this  Manner,  I apprehend  to  be  not  lefs 
than  One  Per  Cent. 

Could  a Mafier  of  a Ship,  by  any  Exertions  of  his  own,  effectually  prevent 
.fuch  Plunderage,  in  the  Manner  in  which  Ships  are  now  unloaded  in  the 
JRiver  Thames? 

I do  not  conceive  it  is  poffible  for  any  Commander  of  a Ship  entirely 
to  prevent  the  Plunderage  of  the  Cargo  during  the  Time  of  the  Delivery; 
becaufe,  when  I was  Mate,  I found  that  Plunderage  was  carried  on  in  fpite 
of  every  Exertion  that  I could  make  to  pi  event  it;  and  I am  certain,  that 
no  Captain  could  be  more  attentive, -and  endeavour  more  to  prevent  Plun- 
derage than  I did  at  that  Time.- - Captains  cannot,  from  the  Attention  that 
they  muft  .pay  to  their  Owners  or  Confignees,  when  they  come  aboard, 
pay  the  Attention  that  is  neceffary  to  prevent  Plunderage,  even  admitting 
that  they  were. to  remain  conftantly  aboard;  therefore  it  is  evident,  that  a 
Mate  has  it  more-in  his  Power  to  prevent  Plunderage  than  the  Captain. 

From  your  Experience,  can  you  fugged  any  Mode  of  preventing  Smug- 
gling anti  Plunderage-U‘ on  the  River  Thames  ? 

] know  of  no  Regulation,  nor  have  ever  heard  any  fuggtfted,  that  could 
'effectually  prevent  Plunderage  or  Smuggling  in  the  River. 

Don’t- you  think,  that  if  Four  trufty  Perfons  were  properly  placed  in  dif- 
ferent Parts  of  the  Ship,  it  might  prevent  Smuggling  and  Plunderage  ? 

If  Four  trufty  Perfons  were  placed  in  different  Pai  ts  of  the  Ship  they 
might, infome  Degree,  prevent  Plunderage  and  Smuggling,  but  noPentirely  — 
The  Revenue  Officers,  whom  1 have  already  fpoken  of,  are  put  on  board  as 
trufty  Perfons, and  from. what  1 have  faid,  1 leave  it  to  die  Committee  how 
far  fuch  trufty -Perfons -may  be  depended  upon;  befides,  Smuggling  and 
PJundeiage-is  carried  on  in  the  quickeft  Manner  that  poffibly  can  be,  and 

.in 
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in  the  various  Parts  of  the  Ship,  from  the  Ports,  and  from  the  Cabin  Win- 
dows, fo  that  it  is  impofiible  altogether  to  prevent  it. 

Withdrew. 


Mr.  SAMUEL  WYATT,  an  Architect  and  Civil  Engineer, 
called  in,  and  examined. 

Have  you  prepared  a Plan  for  the  Improvement  of  the  Port  of 
London  ? 

I have. 

[The  Witnefs  delivered  in  the  faid  Plan,  together  with  Two  ex- 
planatory Plans  of  the  fame,  which  are  annexed  in  the  Ap- 
pendix.] 

Have  you  any  written  Explanation  of  your  Plan,  fhewing  the  peculiar 
Advantages  to  be  attained  by  the  Adoption  of  the  Docks  at  the  Ifle  of 
Dogs,  and  extending  the  Limits  of  the  Port  of  London ; with  an  Eftimate 
of  the  Expence  ? 

I have. 

[The  Witnefs  delivered  in  the  faid  Explanation  and  Eftimate.] 

The  faid  Explanation  and  Eftimate  were  read,  and  are  annexed 
in  the  Appendix  (Oo.) 

Have  you  confidered  the  Practicability  of  this  Plan,  and  are  you  clearly 
of  Opinion  that  it  may  be  executed  ? 

I have  confidered  it,  and  am  clearly  of  Opinion  it  may  be  effectually 
•carried  into  Execution. 

Would  you  profe'ffionally  undertake  for  the  Execution  of  it? 

I would. 

Within  what  Time  would  you  undertake  to  complete  it  ? 

1 would  in  Three  Years. 

How  foon  could  you  execute  it,  fo  far  as  to  make  it  in  Tome  De- 
gree ufeful  ? 

I am  of  Opinion  that  the  King’s  Dock  may  be  excavated,  and  the  Walls 
between  the  Bafons  (A)  and  (B)  and  the  Gates  of  Entrance,  be  completed  in 
Eighteen  or  Twenty  Months,  and  furrounded  by  the  Brick  Wall. 

From  the  Expiration  of  thofe  Eighteen  or  Twenty  Months,  would  the 
King’s  Dock  be  an  effectual  Security  againft  Smuggling  and  Plunderage  ? 

I am  clearly  of  Opinion  that  it  would,  even  againft  the  Workmen  that 
it  would  be  furrounded  with  during  the  carrying  on  the  Work. 

Have  you  thought  of  any  Security  againft  Fire  in  your  propofed  Plan1  ? 

Only  by  giving  great  Room,  and  particularly  in  the  King’s  Dock,  as  the 
■molt  valuable  Ships  and  Cargoes  would  be  carried  into  it;  1 have  allowed 
•only  Four  Ships  to  an  Acre. 

What 
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"What  is  the  Length  and  Breadth  of  the  King’s  Dock  ? 

The  Breadth  is  Two  hundred  and  Fifty  Yards,  and  the  Length  upwards 
-'of  Twelve  hundred  Yards. 

Will  there  be  fo  much  Hoom  in  the  King’s  Dock,  that  in  cafe  of  Fire 
to  One  Ship,  the  Remainder  may  be  removed  from  it,  fo  as  to  be  out  of 
Danger  ? 

I am  clearly  of  Opinion  it  may,  with  proper  Regulation  ; and  the  Wall 
propoled  to  furround  the  Dock  being  intended  to  be  One  hundred  and 
Fifty  Feet  from  the  Water  Edge,  there  will  be  ample  Room  for  Affiftance 
•from  Engines. 

Do  you  not  think  that  the  Room  you  have  mentioned,  of  a Quarter  of 
an  Acre  to  each  Ship,  is  abfokltdy  neceflary  for  preventing  Danger  from 
"Fire  in  any  Dock  ? . 

*1  really  believe  it  is — and  I muft  obferve,  that  fhould  a Fire  take  Place 
in  any  Part  of  the  King’s  Dock,  there  would  be  Room  to  move  all  the 
Ship's  from 'Contiguity  to  the  Ship  on  Fire  to  aDiftancc  of  Three  hundred 
'Yards  or  more. 

Without  fuch  Room  and  Distance,  could  Ships  be  removed  into  Safety 
in  any  Dock  ? 

I don’t  think  they  could. 

■What  Room  for  each' Ship  have  you  allowed ‘in  the  other  Two  Docks  ? 

In  the  D.odk  (Q  Eight  Ships  to  an  Acre,  and -in  the  Dock  (B)  which  is 
•for  Colliers,  Six  Ships  to  an  Acre. 

In  what  Way  do  you  propofe  :to  bring  the  King’s  Beam  to  the  Ship's 
Side,  as  ftated  in  your  Explanation  ? 

By  Means  of  floating  Platforms  or  Stages. 

Do  you  mean  to  (peak  for  Certainty  to  the  EfFedt  ,of  this  Mode  of  your- 
felf,  or  refer  to  any  other  Engineer  ? 

I mean  to  refer  to  another  Engineer  (Mr. .Boulton)  not  myfelf  pretend- 
ing to  a perfedt  Knowledge  of  Hydroltatics  j but  I am  (dearly  of  Opinion 
myfelf  that.it  will  anfwer. 

Withdrew. 


. Mr.  M A-T  T H1  AS  B 0'U .LTO  N.,  an  Engineer,  called  in,  and 
■ examined. 

Have  you  feen  that  Part  of  Mr.  Wyatt’s  Plan,  deferibing  the  Manner 
of  bringing  the  King’s  Bearn  alongfide  a Ship  ? 

1 have. 

In  what  Way  would  you  propofe  it  to  operate  ? 

There  are  a Variety  of  Machines  for  weighing  or  afeertaining  the 
Weights  of  heavy  Commodities. 

What  is  .the  .Sort  .of  Machine  you  would  apply  to  the  weighing  of  Goods 

out 
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out  of  a Ship  in  Parcels  of  different  Weights,  from  Ten  hundred  Weight  to 
Twenty  hundred  Weight? 

I ihould  apply  a Scale  Beam,  which  I call  a contra&ing  Beam. 

Do  you  think  this  as  the  moft  proper  for  weighing  Goods  at  a Ship’s 
Side  in  a Dock,  where  there  is  fometimes  agitated  Water? 

Yes,  provided  the  Machine  is  properly  ereAed. 

Are  you  of  Opinion  that  it  will  weigh  Goods  fufficiently  accurate  between 
Buyer  and  Seller  ? 

I am  of  Opinion  it  will  weigh  a Ton  within  Three  or  Four  Pounds 
Weight. 

Will  it,  upon  all  Occafions,  anfwer  the  Purpofe  of  weighing  Goods  out 
of  Ships  with  fufKcient  CorreAneff? 

I have  no  Doubt  but  that  fuch  a Machine  might  be  made  to  anfwer  the 
Purpofe,  except  in  violent  Storms.  I have  no  ObjeAion  to  pledge  myfelf 
to  the  ConftruAion  of  a Machine  anfwerable  to  the  Purpofe. 

Would  it  be  eafilv  removable  from  One  Ship’s  Side  to  another? 

The  Machine  muff  be  placed  and  fixed  upon  a floating  Wharf;  but  though 
I pledge  myfelf  to  the  EffeA  of  the  weighing  Machine,  I cannot  do  it  to 
that  of  the  floating  Wharf;  though  I am  of  Opinion  a floating  Wharf  may 
be  fo  conftruAed  as  to  anfwer  the  Purpofe  intended,  having  already  made 
Experiments  by  weighing  heavy  Commodities  on  board  a Boat  on  a Canal ; 
and  I think  a floating  Wharf  may  be  conftruAed  to  anfwer  the  Purpofe 
better  than  any  Canal  Boat. 

In  the  Experiment  made  on  the  Canal,  was  there  any  Pains  taken  to 
agitate  the  Water? 

No ; but  there  was  Pains  taken  to  agitate  the  Boat,  from  whence  I in 
Part  draw  my  Opinion,  that  the  Machine  propofed  would  be  anfwerable  on 
a floating  Wharf,  even  with  fome  Agitation. 

Have  you  feen  Mr.  Wyatt’s  general  Plan  of  the  Docks? 

Yes. 

Would  you  undertake  to  apply  a perfeA  Machine  upon  a floating  Wharf 
or  Platform,  for  all  necefiary  Purpofes  of  weighing  Goods  into  or  out  of 
Ships  within  the  Docks,  which  Machine  Ihould  be  removable  from  One 
Ship  to  another? 

I do  not  admit  the  Word  “ PerfeAion”  to  any  Machine;  but  I will  en- 
gage to  conftruA  a Machine  for  chat  Purpofe,  to  weigh  within  Three  or 
Four  Pounds  in  a Ton,  moveable  with  the  floating  Platform. 

At  what  Expence  might  fuch  Machine,  diftinA  from  the  fioadng  Plat- 
form, be  made? 

I have  never  made  an  Eftimatc  of  it — I Ihould  think  it  might  be  made 
for  £.  jo. 

If  die  floating  Machine  had  a Heel  of  Ten  Degrees,  would  there  not  be  a 
Lofs  of  One  Ninth  in  the  Accuracy  of  weighing  ? 

R r This 
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This  may  be  obviated  by  .Contrivance  in  the  Conftru&ion  of  the  Ma- 


chine. 


Withdrew. 


•Mr.  WYATT  again  called  in,  and  examined. 

There  being  no  Pound  Locks  in  any  Part  of  your  Plan,  mult  not  the 
Water  in  the  Entrance  Bafons  be  reduced  to  the  Level  of  the  Water  in  the 
River,  when  Ships  or  Lighters  enter  or  go  out  ? 

The  Whole  of  the  Bafons  operate  as  Pound  Locks,  by  the  Gates  that 
are  fixed  in  the  Wall  between  the  Bafon  and  the  River. 

Muft  not  the  Water  in  the  main  Dock  be  reduced  to  the  Level  of  the 
Watep  in  the  external  Bafon,  when  Ships  or  Lighters  pafs  from  One  to  the 
Other,  and  muft  not  this  be  done  for  even  a Angle  Ship  or  Lighter? 

It  muft  j but  One  hundred  and  Sixty  Ships  in  One  T.Je  may  go  into  the 
Docks  from  the  Bafon  (A),  and  from  the  Bafon  (E)  the  Whole  Number 
of  Lighters  which  the  Bafon  is  ftated  to  contain. 

When  there  is  a great  Difparity  in  the  Level  of  the  Two  Bafons,  will  it 
not  take  a confiderable  Time,  by  Means  of  Sluices,  to  reduce  them  to  One 
Level  ? 

. There  can  be  no  greater  Difparity  than  that  of  the  Tide  of  To-day  and 
that  of.  T o-morrow. 

What  Number  of  Ships  in  the  Foreign  Trade  do  you  mean  to  work,  at 
the  fame  Time,  in  the  King’s  Dock  ? • 

If  there  is  a Neceffityfor  it,  all  the  Ships  that  the  Dock  will  contain, 
which  is  ftated  at  Two  hundred  and  Fifty,  may  be  at  work  at  the  lame 
Time. 

"What  Number  of  Landing  Waiters  are  to  attend  each  Ship  ? 

That  will  be  beft  anfwered  by  the  Commiffioners  of  the  Cuftoms  in  their 
Report  upon  my  Plan  now  before  them. 

What  Number  of  Watchmen  are  to  be  appointed  to  watch  at  each 
Entrance  to  the  King’s  Dock  ? 

If  I was  to  fix  the  Number,  I Ihould  propofe  One  Officer,  of  greater 
Refponfibility  than  a Watchman,  from  the  Excife  and  from  the  Cuftoms, 
being  Two,  to  be  Rationed  at  each  Entrance,  and  there  will  be  Room  on  the 
•Piers  to  eretft  Lodges  or  Accommodations  for  them  j there  will  require  no 
Watchmen  within,  the-  Dock  being  fecured  by  the  Gates  and  Wall — 
Watchmen  on  the  Banks  maybe  necelfary  to  give  Alarm  in  cafe  of  Fire, 

■ or  Perfons  attempting  to  fcale  the  Wall. 

:By  what  Mode  do  you  propofe  to  reduce  the  Number  of  Officers,  now 
appointed  to  attend  the  unloading  each  Ship,  and  what  Defcription  of  Of- 
ficers are  to  be  reduced  by  your  Plan  ? 

I believe  the  gentrai  Piachce  now  is,  that  Revenue  Officers,  both  of 
Cuftoms  and  Exdfc,  are  feht  down  to  Gravcfend,  to  go  on  board  che  Ships, 

to 
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to  the  Number  of  Five  or  Six  to  each  Ship,  and  to  fomc  particular  Ships  a. 
Hill  greater  Number  j but  rhat  immediately  upon  the  Ship  grtting  within 
the  Gates  of  the  Dock,  the  Cargo  would  be  perfectly  fafe  if  the  whole 
Number  was  to  quit  the  Ship  ; but  I foould  recommend  One'  Officer  from 
each  of  the  Revenue  Boards  to  remain  on  board. 

Do  you  propole  any  Perfon  to  be  on  board  the  Craft  going  up  the  River, 
leaving  the  Docks,  to  prevent  Plunderage  ? 

Certainly  not;— the  Revenue  being  fatisfied,  and  the  Quantum  of  Pro- 
perty afeertained  in  the  Dock,  the  Care  is  afterwards  left  to  the  Merchant, 
and  the  Perfons  he  may  en trull. 

Do  you  not  propofe,  by  your  Plan,  that  Two  Officers  are  to  attend  the 
weighing  Machine  when  the  Goods  are  delivering  to  die  Machine,  and  to 
fee  the  Ships  clear  ? 

Certainly. 

What  Defcription  of  Officers  do  you  propofe  ? 

That  I leave  to  the  Revenue  Boards. 

Do  you  propofe  any  Improvement  of  London  Bridge? 

1 Ibould  recommend  One;  but  I have  not  introduced  any  in  my  Plan  now 
before  the  Committee. 

Do  you  think  the  Improvement  you  fhould  recommend  necefiary  for 
putting  the  Whole  of  your  Plan  into  Execution,  and  giving  it  full  Effeft  ? 

Not  necefliuy  f'>r  carrying  the  Plan  into  Execution,  nor  for  giving  it  full 
Effe&j  but  it  certainly  would  have  more  Advantage  if  the  Improvement  was 
-adopted. 

Do  you  mean  as  to  the  Navigation  at  all  Times  of  the  Tide  ? 

I do,  and  m<3re  particularly  for  the  Convenience  of  the  Places  up  the  River 
— Were  I to  diredt  the  Improvement  of  the  Bridge,  it  would  be  by  making 
Two  more  large  Arches,  and  taking  away  the  Water  Works;  and  the  City 
-might  be  more  regularly  fupplied  with  Water  by  another  Steam  Engine. 

Withdrew. 


Pintr'iS) 
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Veneris , 150  die  Aprilis , 1796. 


.TV/T R. -I  R V I N G,  Infpedtor  General  of  the  Imports  and  Exports  of 
Great  Britain,  prefented  to  the  Committee,  purfuant  to  their  Order, 

An  Account  of  the  Quantity  of  Sugar  and  Rum  imported  from  the 
•Weft  India  Ifiands,  into  the  Port  of  London,  for  die  Years  1750,  1760, 
1770,  and  1780 ; and  alfo  for  the  Years  1790,  1791,  1792,  1793,  1794, 
and  1755  ; diftinguiftiing  the  Imports  of  each  Ifland. 

Withdrew. 

The  faid  Account  was  read ; and  is  annexed  in  die  Appendix  (P  p). 

Mr.  WeKlead,  Deputy  Collector  in  the  Coaft  Office,  prefented  to  the 
Committee,  purfuant  to  their  Order, 

A Return  of  all  Coafting  Vcflels,  and  their  Tonnage,  diftinguiftiing  the 
Trades  in  which  they  are  employed ; and  alfo  the  Number  of  Colliers  uftng 
this  Port. 

Withdrew. 

The  faid  Return  was  read ; and  is  annexed  in  the  Appendix  (Qjj). 

Mr.  WYATT  again  called  in,  and  examined. 

Have  you  examined  the  Foundations  for  the  Works  nereflary  to  be 
done  on  the  Hie  of  Dogs,  for  making  the  Docks  you  have  propoled  ? 

I have,  in  feveral  Places ; and  there  is  as  good  a Foundation  as  any  in  the 
World. 

Why  is  a Vefiel,  when  difeharged,  to  be  immediately  fent  out  of  the 
King’s  Dock  ? 

That  lhe  may  not  be  an  Incumbrance  to  the  other  Ships  unloading,  and 
in  Order  to  prevent  fmuggling  from  other  Ships  into  her;  and  it  was  for 
this  Reafon  that  I recommended  an  Officer  to  be  left  on  board. 

Suppofe  the  Dock  (B)  fhould  not  be  found  a proper  Situation  for  the 
Colliers,  have  you  not  propofed  it  for  a feparate  Dock,  for  loading  Ships  for 
Exportation  ? 

I have ; and  I believe  the  Revenue  would  find  great  Security  from  it, 
•with  refpedt  to  Drawbacks  and  Bounties. 

Suppofing  fuch  Goods  as  are  not  meant  for  Home  Confumption,  but  to 
be  exported,  fliould  be  thought  fitted:  to  remain  at  the  Ifteof  Dogs,  until  they 
are  re-Jhipt,  is  there  fufficient  Room  on  die  Breadth  of  the  Banks,  between 
the  Docks  (B)  and  (D),  to  eredt  Warehoufes  for  the  fafe  Cuftody  of  thofe 
Goods,  till  chcy  are  re-ftiipt  for  Exportation  ? 

Very  fufficient  Room  ; equal  to  the  whole  Trade  of  the  Port. 

Can 
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Can  there  he  fuch  Warehoufes  erefted  aero  Hi  the  Bank,  as  may  receive 
tliofe  Goods  from  the  King's  Dock  at  one  End,  and  be  brought  our  at  the 
other  End,  to  be  re-fhipt  for  Exportation  in  the  Dock  (D)  ? 

In  that  Cafe,  I apprehend,  they  would  botli  become  King’s  Docks, 
for  the  better  Security  of  the  Revenue  — One  for  Importation  and  One 
for  Exportatioo ; and  Warehoufes  might  be  erefted  with  the  greateft 
Convenience  for  that  Purpofe,  in  which  Cafe  they  muft  become  King's 
W arehoufes. 

Might  not  Merchants  likewife  have  Warehoufes  there  if  they  chofe 
it  ? 

I fee  no  Objection  to  it,  provided  the  Merchandize  therein  are  under 
the  joint  Lock  of  the  Merchants  and  Revenue  Boards,  and  thofe  Boards  fa- 
tisfied  with  the  fame. 

Have  you  confidered  how  often  it  may  be  neceflary  to  cieanfc  or  fcour 
thofe  propofed  Docks  ? 

It  is  impoffible  to  lay  how  often,  as  it  will  depend  upon  the  Times  and 
Manner  of  ufing  them;  but  I believe  they  will  be eaficr  fcoured  than  any 
other  Docks  made  to  the  fame  Depth,  for  this  Reaibn,  that  at  particular 
Times  the  Tide  may  be  let  through  them,  the  natural  Fall  of  the  River  being, 
from  Limehoufe  Hole  to  Bluckwall  Reach,  from  Three  Feet  Six  Inches  to 
Four  Feet.  I have  Reafon  to  think  that  the  Silt  and  Mud  would  not  be  very 
fubjeft  to  fallen  to  the  Bottom  of  thefe  Docks,  as  I find  the  Bottom  to  be 
Gravel,  and  with  many  Springs — the  boiling  up  of  the  Springs  would  prevent 
the  Mud  from  faftening  on  the  Bottom — my  Reaibn  for  thinking  io  is,  that 
in  the  River  Thames  diere  are  particular  Places,  fuch  as  Limehoufe  Hole, 
and  others,  that  are  known  not  to  fill  up,  and  I believe  it  to  be  principally 
from  that  Caufe. 

What  Length  of  Time  will  it  require  to  fcour  the  Docks  ? 

One  Tide ; but  I don't  think  that  fuch  fcouring  would  be  neccfiary  more 
than  once  in  a'l  welvemonth. 

Have  you  confidered  how  fir  the  palling  of  the  Water  through  thofe 
Docks  and  Bafons  may  affeft  die  Current  of  the  Title,  fo  as  to  make  any 
Alterations  in  the  fcouring  Effedt  of  the  River,  to  the  Prejudice  of  the  Depth 
of  Water  at  Deptford  ? 

I have  confidered  it,  but  have  not  made  any  Calculation ; but  upon  a ge- 
neral Idea  of  the  Bufinefs,  it  would  have  little  or  no  Efteft— the  Bafon  at 
Limehoufe  Hole  would  certainly  furnifh  an  additional  Quantity  o.  Water 
every  Tide ; .and  if  it  was  found  that  the  fcouring  of  the  reiver  Ihould  re- 
ceive any  Injury  from  it,  it  might  be  more  than  recompenfed  by  the  letting 
out  of  the  Water  from  the  Whole  of  the  Docks  and  Bafons  at  the  Lime- 
houfe  End,  which  would  give  the  River  fuch  a fcouring  as  it  was  not  ac- 
cuftomed  to. 

Have  you  confidered  the  Effeft  which  the  Trade  of  thefe  Docks  might 
have,  either  in  injuring  or  benefiting  private  Property  up  the  River? 

In  my  Plan  of  thefe  Docks,  neither  in  my  Plan  or  its  Explanation,  have 
S s I propofed 
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I propofed  any  Trade  at  the  Docks,  but  merely  the  loading  and  unloading 
the  Ships. 

Suppofing  the  loading  and  unloading  to  be  fixed  at  thefc  Docks,  have 
you  confidered  whether  any,  and  what  Injury,  might  refult  to  the  Owners  of 
legal  Quays  and  Sufferance  Wharfs  up  the  River  ? 

I have  not  particularly  confidered  it;  but  in  a general  Way  it  would  dif- 
fufe  the  Bufinefs  of  Wharfage  more  than  it  is  ac  prefent  upon  the  Banks  of 
the  River;  but  the  Bufinefs  of  the  Fort  might  fo  increafe  as  to  occupy  the 
former  eftablilhed  Wharfs  as  well  as  new  Ones,  and  die  prefent  legal  Quays 
would  always  have  the  Preference,  from  their  Situation,  and  have  conffant 
Employment. 

What  is  the  Depth  of  the  Sill  of  your  Entrance  Gates  ? 

Six  or  Seven  Feet  under  low  Water  jMark  at  Spring  Tides. 

What  is  the  intended  Depth  of  Water  in  the  Docks  at  high  Spring 
Tides? 

Notlefs  than  Twenty-three  Feet. 

Are  you  to  have  fingle  or  double  Gates  at  the  Entrance  of  the  Bafon  or 
Docks  ? 

Single  Gates  to  the  Entrances  of  the  Bafons ; and  there  is  no  abfolute  Ne- 
cefiity  for  double  Gates  to  the  Docks,  except  the  Dock  that  is  intended  to  be 
ufed  for  empty  Ships,  and  that  only  for  the  Ufe  of  careening  the  Veflels, 
that  they  may,  at  high  W ater,  be  floated  upon  die  (loping  Shore,  when  the 
Sluices  may  be  opened,  and  leave  them  dry  upon  the  Shore  ; but  upon  the 
South  Side  of  the  fame  Dock  there  would  be  Depth  of  Water  for  others 
to  lay  afloat,  in  which  Cafe  it  would  be  necefiary  to  lock  the  Veflels  down 
into  this  Dock,  which  would  not  interfere  with  the  Veflels  then  lying 
alhore. 

If  fingle  Gates  are  intended,  how  do  you  mean  to  preferve  the  Level  of 
the  Water  in  the  Docks  when  Veflels  are  entering  into  or  out  of  them  ? is 
it  meant  that  it  (hould  rife  and  fall  as  the  Tide  does,  that  is,  from  high  Water 
Spring  Tides  to  high  Water  Neap  Tides? 

The  Water  in  the  Bafon  (A)  will  always  rife  to  the  Level  of  the  Tide  of 
the  Day,  at  which  Time,  at  high  Water,  if  it  is  an  increafing  Tide,  Water 
muff  be  let  out  of  Bafon  (A)  inro  die  Dock  (B)  to  reduce  it  to  the  Levelofthe 
Warer  in  the  Bafon;  and  on  the  contrary,  in  decrcafing  Tides  the  Water 
would  be  let  out  of  the  Dock  into  the  Bafon,  in  order  to  produce  an  Equi- 
librium for  the  Gates  to  open — and  I am  confident,  the  more  this  Part  of 
the  Plan  is  conGdered,  the  more  fimple  and  eafy  it  will  appear. 

What  Check  do  you  propofe,  in  order  to  afeertain  whether  the  Goods, 
when  landed,  will  be  the  fame  Weight  as  when  delivered  at  the  propofed 
King’s  Beam,  and  whedier  that  Check  would  not  be  an  additional  Pore 
Charge? 

1 fliould  think  the  bed  Check  in  the  World  would  be,  not  to  deliver  the 
Good:,  but  upon  a competent  Receipt  for  the  fafe  Delivery  of  them.— I beg 
to  oblerve,  in  Addition  to  the  Explanation  I have  given  refpe£ling  the  Aid- 

vantages 
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■vantages  to  refult  from  my  Plan,  chat  having  had  Occafion  to  enquire  into 
the  Caufes  of  Fires  in  the  River  Thames,  and  at  the  Docks  at  Liverpool, 
I find  Three  Fourths  of  the  Accidents  to  have  been  occafioncd  from  the 
drawing  Samples  of  Rum  or  Spirits  on  board  Ship ; in  Prevention  of 
which,  under  Regulations  which  1 lhould  fuggeft,  the  Samples  would  be 
only  taken  at  die  Time  of  paffing  the  propofed  King’s  Beam  or  floating 
Wharf. 

Withdrew. 


Mr.  IRVING,  Infpedtor  General  of  the  Imports  and  Exports  of 
Great  Britain,  called  in,  and  examined. 

What  Proportion  of  the  Imports,  in  V alue,  to  the  Port  of  London,  is 
■ufually  exported  ? 

The  Value  of  die  Exports  from  the  Port  of  London,  bore  a Proportion 
before  the  War  to  the  Imports,  as  Four  is  to  Twelve;  but  Cnee  the  Com- 
mencement of  the  prefent  War,  the  Proportion  of  the  Exports  has  been 
much  greater in  the  Years  1794  and  1795,  the  Imports  amounted  to 
Fourteen  or  Fifteen  Millions  each  Year,  and  the  Exports  of  1794  amounted 
to  Seven  Millions,  and  in  1795,  to  about  Eight  Millions. 

Do  you  include,  in  thefc  Exports,  the  Goods  that  are  fent  Coaftwife  from 
London  to  other  Parts  of  Great  Britain  widiout  being  unpacked  ? 

I do  not. 

Can  you  inform  the  Committee  of  the  Average  Annual  Amount  of  Fo- 
reign Goods  firft  imported  into  the  Port  of  London,  and  afterwards  ex- 
ported from  that  Port  to  Foreign  Parts,  during  the  Three  Years  preceding 
the  War  ? 

Agreeably  to  the  Eftimates  in  the  Books  of  the  Infpeftor  General  of  the 
Imports  and  Exports,  which  Eftimates  were  made  an  Hundred  Years  ago, 

•the  Value  of  the  Exports  from  the  Port  of  London,  upon  a Medium  of 
Three  Years  preceding  the  prefent  War,  amounted  to  Four  Millions ; but 
agreeably  to  Eftimates  formed  from  Prices  Current,  and  other  correil 
Documents,  the  Annual  Medium  Value  of  fuch  Exports  amounted  to  about 
Seven  Millions  upon  the  Wharfs  of  Exportation. 

What  has  been  the  Annual  Average  Amount  of  thofc  Exportations  fince. 
the  Commencement  of  the  prefent  W ar  ? 

According  to  the  ancient  Eftimates,  Six  Millions;  but  I am  of  Opinion, 
that  agreeably  to  the  true  Value,  it  was  Twelve  Millions. — I have  ftated  all 
thde  Values,  cxclufive  of  Duties,  except  fuch  Part  of  the  Duties  as  is  re- 
tained upon  die  Exportation. 

In  the  Statement  of  the  Imports  and  Exports  from  the  I nfpeftor  Ge-  aPPi;Nd)S  (D) 
neral’s  Office,  preiented  to  this  Committee  upon  the  23d  Day  of  March  ~ \ J 

laft,  and  figned  by  you,  it  appears  that  the  Exports  in  each  of  the  -Years 
1794  and  1795  were  above  Sixteen  Millions— what  Proportion  ofthat  Total 
was  of  Britilh  Manufactures,  and  what  of  imported  Commodities  ? 
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Of  Briiifh  Manufactures,  upwards  of  Nine  Millions  on  the  Average 
of  thofe  Two  Years,  and  of  Foreign  Merchandize,  upon  the  fame  Average, 
upwards  of  Seven  Millions,  both  agreeably  to  ancient  Ellimates. 

What  do  you  take  to  have  been  the  actual  Value  of  the  Britifh  Commo- 
dities exported  in  each  of  thofe  Two  Years? 

I cannot  anfwer  that  Queftion. 

What  do  you  take  to  have  been  the  aClual  Value  of  the  imported  Goods 
exported  during  each  of  thofe  1 wo  Years  ? 

About  Thirteen  Millions. 

Can  you  fpeak  to  the  Amount  ofForeign  Goods  imported  to  the  Port 
of  London,  and  afterwards  carried  Coaflwife  to  other  Parts  of  Great  Britain, 
without  opening  the  Packages  ? 

I cannot  anfwer  that  Queftion  from  any  Official  Documents  which  I 
poflefs ; but  1 am  of  Opinion,  that  Goods  which  have  originally  been  imported 
into  the  Port  of  London,  and  afterwards  carried  Coaflwife  to  other  Parts  of 
the  Kingdom,  without  opening  the  Packages,  amount  to  a very  con- 
fiderable  Sum. 

Is  it  probable  that  the  Value  of  the  Britifh  Goods  exported,  taken  ac- 
cording to  ancient  Eftimates,  exceeds  or  falls  fhort  of  the  real  Value  ? 

For  many  Reafons  I am  of  Opinion,  that  the  real  Value  of  the  Britifh 
Goods  exported  very  confiderably  exceeds  chat  formed  upon  the  ancient 
Eftimates.  • 

Withdrew. 


Mr.  WILLIAM  WARD,  a Coal  FaCtor,  called  in,  and 
examined. 

Have  you  had  a long  Experience  in  the  Coal  Trade  ? 

Yes. 

Have  you  feen  Mr.  Wyatt’s  Plan  for  the  propofed  Docks  in  the  Ifle  of 
Dogs? 

I have. 

Have  you  obferved  the  One  which  he  propofes  for  a Dock  for  Colliers, 
marked  (D)  upon  the  Plan  ? 

I have. 

Do  you  confider  that  as  a proper  Situation  for  Ships  in  the  Coal  Trade  ? 
Not  equal  to  the  River. 

Would  a Dock  at  any  other  Place  be  equal  to  the  River  for  the  Coal 
Trade  ? 

I think  not. 

Is  it  your  Opinion  that  the  Coal  VefTels  fhould  remain  in  the 
River  ? 

It  is— my  Reafons  are,  that  the  City  of  London  cannot  do  with  lefs  than 

Three 
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Three  hundred  Cargoes  of  Three  hundred  Tons  each  every  Month  in  the 
Year,  which  would  be  equal  to  Two  hundred  and  Twenty  Chaldron  each 
Ship,  and  fuch  Ships  muft  have  quick  Difpatch,  which  they  cannot  have  in 
a wet  Dock  on  Account  of  the  Craft,  and  which  is  requifite  to  the  making 
their  feveral  Voyages  in  a Year. 

Why  cannot  they  have  equal  Difpatch  in  a wet  Dock  with  that  in  the 
Pool,  provided  they  have  fufficient  Craft  to  unload  them  ? 

I chink,  if  there  is  a fufficient  Number  of  Craft  to  difcharge  the  Ships, 
they  might  be  delivered  with  as  much  Eafe  in  the  Dock  as  in  the  River ; 
but  that  would  be  attended  with  an  Expence  to  the  Public,  as  the  Buyers  of 
the  .Cargoes  will  snake  additional  Charge  to  their  Lighterage,  from  the 
Delay  which  will  be  occafioned  by  the  Craft  being  obliged  to  go  in  at 
One  Tide,  and  cannot  get  out  till  the  next — at  prelent  they  go  down  with 
the  Ebb  Tide,  and  return  loaded  to  the  Wharfs  at  the  Flood. 

Is  it  conftantly  the  Cafe,  that  the  Craft  can  go  down  with  the  Ebb,  and 
return  with  the  Flood  Tide  ? 

Not  conftantly  j but- if  there  is  no  Obftruftion,  they  always  do  it. 

Do  you  apprehend  that  the  Coal  Trade  would  be  greatly  relieved  by 
other  Vefiels  being  removed  out  of  the  River? 

I certainly  do ; and  be  the  Means  of  preventing  a great  Deal  of  Damage. 

Is  it  then  your  Opinion,  that  the  Coal  Trade  ought  to  remain  in  the  Pool, 
preferable  to  any  other  Situation  ? 

It  is  my  Opinion  that  the  Colliers  fhould  remain  in  the  River. 

-If  the  Colliers  were  removed  to  a Station  lower  down  the  River,  what 
would  be  the  Effect  of  fuch  Removal  ? 

It  would  be  attended  with  great  Delay  and  great  Expence.— The  Lighter- 
men would  charge  more  for  going  down  there,  and  they  could  not  get  uip 
again  the  fame  Tide. — We  cannot  at  prefent  get  the  Lightermen  to  go  to 
Limehoufe  Hole  without  an  extra  Charge. 

Would  Ballaft  Wharfs  on  any  Part  of  the  Iflc  of  Dogs,  below  Limehoufe, 
4e  ufeful  to  the  Colliers  ? 

I think  it  would  in  particular  Times  of the  Year,  when  there  is  great  De- 
mand for  Ballaft,  particularly  in  the  .Autumn,  when  the  Weft  India  and  Fo- 
reign Ships  in  general  come  -in ; but  it  would  be  attended  with  an  additional 
.Expence.— It  might  be  attended  with  more  Expedition. 

How  many  Colliers  are  difeharging  at  a Time  in  the. River? 

We  cannot  have  more  than  Ninety,  becaule  the  City  of  London  havtt 
•aot  Meters  to  attend  a greater  Delivery. 

How  many  Barges  and  Lighters  are  -employed,  at  a Time,  in  difeharging 
-a  Collier  of  Two  hundred  and  Sixty  Chaldrons  ? 

It  depends  on  the  Size  of  the  Craft — I ihould  fuppofe  about  Twelve  or 
■Sixteen. 

Might  not  Regulations  be  adopted  refpefting  the  Colliers  in  the  River, 
T c which 


Printed  imago  digitised  by  Uie  University  of  Southampton  Library  Digitisation  Unit 


< 1 66  ) 

■v/hidh  might  occafion  their  taking  up  lefs  Space,  and  their  Bufinefs  carried 
<on  with  equal  Convenience  ? 

I do  not  think  that  they  could  take  up  lefs  Space — they  never  occupy 
more  Space  than  the  Breadth  of  the  Ship. 

Where  do  the  Colliers  take  in  their  Ballad:  ? 

In  the  Pool— it  is  taken  out  of  the  Trinity  Houfe  Lighters. 

What  is  the  Expence  of  Ballad:  ? 

One  Shilling  per  Ton,  befides  die  Expences  of  throwing  it  in,  which  is 
:Six  Pence  per  Ton  more,  or  near  it. 

Is  there  not  a large  Quantity  of  Ballad:,  which  falls  into  the  River,  in 
putting  it  into  the  Colliers,  which  helps  to  choak  up  the  River  ? 

I do  not  think  there  can  be— it  mud:  proceed  from  Negledt  if  there  is — 
a Cloth  is  generally  placed  to  prevent  it. 

Are  not  Merchant  Ships  deprived  of  their  Crews  in  Time  of  War,  fo 
as  to  prevent  their  attending  on  the  Delivery  and  Difcharge  of  their  Car- 
goes ? and  is  it.not  difficult,  even  in  Time  of  Peace,  and  often  impoffible,  to 
induce  the  Crew  to  continue  on  board,  whilft  the  Ship  is  unloading,  after  a 
long  Voyage  ? 

As  a Ship  Owner  I can  (peak  to  this  Queftion — in  the  Time  of  War, 
-the  Sailors  are  generally  prtfled  on  their  Arrival  in  the  Downs,  and  thofe 
.that  remain  endeavour  to  get  from  the  Ship;  and  in  Time  of  Peace  it  has 
Been  long  the  Cuftomfor  the  Sailors  to  leave  the  Ship  foon  after  ihe  has  got 
ito  her  Moorings. 

What  Advantage  or  Benefit  would  arife  in  profecuting  the  Crew  for  fuch 
Breach  of  their  Duty,  and  in  confequence  of  the  Ship’s  Articles  entered 
into  by  the  Seamen  ? 

Such  Profecution  would  anfaer  no  Purpofe,  as  the  Men  could  not  be 
found. 

Withdrew. 


Prinicd  imago  digitised  by  Ihe  University  of  Southampton  Library  Digitisation  Unit, 


.C  167  ) 


Lux#)  1 8°  die  Aprilis , 1796. 


called  in, 


at  Wap- 


Trade  of 
Scale;  it 

appears  to  me  to  provide  for  a great  deal  more  Accommodation  than  wc 
really  want;  and  in  the  next  Place,  I do  not  think  it  the  moil  eligible  Situ- 
ation for  the  Purpofe. 

Are  there  any  particular  Inconveniencies  that  will  attend  it  ? 

There  may  be  a Variety  ; but  I would  rather  decline  going  into  the  Par- 
ticulars— I fpeak  to  it  only  in  a general  View. 

Is  it  your  Opinion,  that  it  would  tend  to  any  Thing  like  a Monopoly,  pre- 
judicial to  the  Trade  of  the  Port  in  general  ? 

I do  not  think  it  would,  to  the  Prejudice  of  the  Trade  in  general;  but  if 
carried  on  to  the  Extent  propofed,  it  would  interfere,  in  a very  material  De- 
gree, with  the  prefent  Wharfs  and  Warehoufes  upon  the  River ; and  it  is  my 
Opinion,  that,  except  the  Welt  India  Trade,  every  other  Trade  may  be 
pretty  nearly  as  well  accommodated  upon  the  prefent  Syftem,  provided 
the  City  fliou'.d  make  the  Improvements  that,  I underftand,  they  have  pro- 
pofed, of  widening  the  prefent  legal  Quays,  deepening  the  River,  and  pro- 
perly regulating  the  Mooring  Chains  by  Harbour  Matters — This  Opinion 
I give  on  the  Suppofition  that  the  Whole  of  the  Weft  India  Trade  fhould 
be  taken  out  of  the  River,  and  accommodated  with  the  \vet  Docks  and 
Warehoufes  at  the  Ille  of  Dogs. — Without  Warehoufes  I don’t  think  we 
fhould  be  at  all  benefitted  by  any  Alteration  of  the  prefent  Syftem. 

Do  you  think  the  Ifle  of  Dogs  the  beft  Situation  of  all  others  for  the  Weft 
India,  and  all  other  Foreign  Trades  in  general  ? 

For  the  Weft  India  Trade  I certainly  think  it  is. 

Have  you  feen  Mr.  Wyatt’s  Plan  for  wet  Docks  at  the  Ifle  of  Dogs  ? 

I have. 

Do  you  approve  of  it,  provided  Warehoufes  are  built  there  ? 

I think  the  Plan  is  very  unnecefiarily  cxtenfive.  I do  not  think  that  any 
Trade  of  the  Port  requires  the  Accommodation  of  a Dock  and  Warehoufes, 
except  the  Weft  India  Trade,  and  that  arifing  from  the  great  intrinfic  Va- 
lue of  Weft  India  Produce,  and  the  heavy  Duty  upon  it,  which  renders  it 
almoft  the  only  great  Objedt  of  Embezzlement — if  that  Trade  is  taken 
out  of  the  River,  there  will  be  fufficient  Accommodation  left  for  all  the 

ocher 


Mr.  ROBERT  M I L L 1 13  A N,  a Weft  India  Merchant, 
and  examined. 

.tt  A V E -you  feen  the  Plan  for  the  propofed  wet  Docks 
ping  ? 

Tcs ; and  have  confidered  it  with  fome  Attention. 

Have  you  made  up  your  Mind  concerning  its  Utility  to  -the 
(the  Port  of  London  ? 

I think,  in  the  firft  Inftance,  that  it  is  upon  too  extenfive  -a 
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other  Trades,  both  in  the  River  and  at  the  prefent  Quays  and  Warehoufes, 
with  the  City  Improvements  before  mentioned. 

Is  it  your  Opinion,  that  the  Dock  propofed  by  Mr.  Wyatt,  called  the 
King’s  Dock,  inclofed  as  he  defigns  it,  would  be  a complete  Security  againft 
Smuggling  and  Plunderage  ? 

As  1 have  already  faid,  that  a Dock  for  the  Accommodation  of  the  Well 
India  Trade  is  all  that  appears  to  me  to  be  neceffary , even  that  Dock  is 
upon  too  extenfive  a Scale  ; but  1 entirely  approve  of  the  Situation  ; and  if 
a«Dock  is  formed  there,  with  proper  Warehoufes  around  it,  I am  of  Opi- 
nion it  would  put  a total  Stop  to  Embezzlement  of  every  Kind. 

, Whether  the  Merchants  Property,  after  the  Duties  are  fecured,  might 
not  be  effectually  preferved,  and  conveyed  to  the  Merchants  Warehoufes 
upon  the  River,  by  Means  of  decked  Lighters  ? 

- I think  not. — I think,  if  the  Goods  are  brought  up  immediately  from 
the  Ship,  in  Lighters  of  any  Kind,  to  the  legal  Quays,  previous  to  their 
being  warehoufed  on  Account  of  the  Importers,  that  Embezzlement  could 
not  entirely  be  prevented,  and  would  rather  be  a Hardlhip  upon  the  Im- 
porters than  of  any  Advantage;  becaufe,  whatever  Goods  might  be  loft  or 
plundered  in  their  Way  to  the  legal  Quays,  would  be  a Lois  not  only  of. the 
Goods,  but  of  the  Duty. 

Have  you  feen  the  Elan  of  thefioating  Machine  propofed  by  Mr.  Wyatt 
for  weighing  the  Goods  at  the  Ship’s  Side  ? 

■Yes;  but  L-do- not  approve  of  it. 

Suppofing  a Machine  fo  conftruCted  to' be  a correCt  One,  and  to  weigh 
Goods  accurately,  where  is  the  Objection  to  the  putting  thofe  Goods  im- 
mediately from  fuch  Machine  into  a Lighter,  and  the  Lighterman  being 
refponfible  to  deliver  fuch  Goods  at  fuch  Places  as  the  Merchants  re- 
quire ? 

I have  already  mentioned  the  Danger  of  Plunderage  while  palling  from 
the  Ship  to  the  legal  Quays  in  Lighters;  and  although  I have  known  Goods 
frequently  brought  from  the  Ships  in  dole  Lighters,  yet  I have  always 
un’dcrftood,  and  believe,  that  the  Plunderage  has  been  "very  confiderable; 
and  my  Opinion  is,  that  die  only  effectual  Way  to  feeure  the  Revenue, 
give  Difpatch  to 'the  Ships,  and  to  feeure  the  Property  of  the  Importer, 
mult  be  by  Means  of  a wet  Dock  and  Warehoufes  immediately  furrounding 
it,  fo  that  a Ship  going  direCt  into  Dock  from  Sea,  might  land  her  whole 
Cargo  in  the  Courfeof  a few  Days,  which,  on  palling  the  King’s  Beam,  Ihould 
be  immediately  warehoufed. 

In  thofe  Inlbnccs,  where  you  have  known  Plunderage  in  clofe  Lighters, 
had  the  Goods  been  weighed  as  dicy  were  delivered  into  them,  and  the 
Owners  of  the  Lighters  made  refponfible  for  any  Deficiencies,  as  Mr.  Wyatt 
•propofesby  his  Plan  ? 

No ; certainly  not— but  every  Degree  of  Care  and  Attention  was  paid  to 
thefe  Lighters— they  were  hired  at  a confiderable  extra  Expence  on  Ac- 
count of  their  being  clofe  Lighters — a Cuftom  Houfe  Officer  and  a Watch- 
roan  went  in  thofe  Lighters  from  the  Ship  to  the  Quays.;  yet  I always. found 
.c-very  Precaution  of  that  Kind. ineffectual. 

How 
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How  can  you  fay  that  every  Care  and  Attention  was  paid  when  the 
Goods  were  not  even  weighed  into  the  Lighters,  but  left  to  the  Mercy  oF 
the  Watchmen,  Officers,  and  Lightermen  ? 

I meant  that  every  poffible  Attention  was  paid  to  prevent  Embezzle- 
ment j anc}  I doubt  much  that  even  the  Regulation  of  weighing  die  Goods 
into  the  Lighter,  and  making  the  Lighterman  refponfible,  would  be  effec- 
tual in  preventing  Fraud  j'befides,  the  Embezzlement  does  not  altogether 
depend  on  the  Lightermen,  as  a very  confiderable  Part  of  it  happens  be- 
fore .the  Goods  are  put  into  the  Lighters,  and  after  they  are  put  into  the 
Warehoufes. 

Do  you  apprehend  the  Diftance  of  the  Ifle  of  Dogs,  from  the  Cuftom 
Houfe  and  Royal  Exchange,  would  be  any  material  Lois  or  Inconvenience 
to  the  Merchants,  on  Account  of  their  fending  their  Clerks  or  Agents  fo 
far  to  look  after  their  Goods  ? 

Still  confining  myfelf  to  the  Weft  India  Trade,  I do  not  think  it  would 
be  attended  with  the  fmalleft  Lofs  or  Inconvenience. 

Is  not  Coffee  already  warehoufed  under  the  joint  Locks  of  the  Reve- 
nue Boards  and  Merchant,  and  is  there  not  Plunderage  notwithftanding  ? 

I never  heard  of  any,  after  die  Goods  were  fo  warehoufed. 

Do  you  conceive  that  any  Improvement  lhort  of  a wet  Dock,  and  Ware- 
houfes around  it,  can  give  the  Accommodation  and  Security  neceffary  for 
the  Weft  India  Trade  ? 

I am  clearly  and  decidedly  of  Opinion  not. 

Are  not  Merchant  Ships  deprived  of  their  Crews  in  Time  of  War  fo  ax 
to  prevent  their  attending  to  the  Delivery  and  Difcharge  of  die  Cargoes? 
and  is  it  not,  even  in  Time  of  Peace,  difficult,  and  often  impoflible,  to  in- 
duce the  Crew  to  continue  on  board  whilft  the  Ships  are  unlading,  after  a 
long  Voyage  ? and  do  you  think  any  Advantage  or  Benefit  would  arife  fro,m 
profecuting  them  for  fuch  a Breach  of  their  Duty  ? 

In  Time  of  War  it  is  impoflible  to  have  the  Ships  difeharged  by  the 
Ship’s  Company — very  few  of  the  Seamen  who  went  out  with  the  Ship, 
and  figned  Ardcles, return  again  in  the  fame  Ship  j and  thofe  Seamen  that 
are  engaged  to  fupply  their  Place  abroad  are  what  we  call  Runners,  and  are 
not  obliged  to  attend  to  the  Delivery ; and  it  generally  happens  that  very 
few  even  of  that  Defcription  bring  the  Ship  to  her  Moorings,  many  of 
them  being  impreffed  immediately  on  their  Arrival.— In  peaceable  Times 
we  endeavour  to  prevail  on  the  Ship’s  Company  to  difcharge  the  Cargoes 
in  Preference  to  employing  the  Lumpers,  but  feldom  fucceed ; and  1 do 
not  think  that  any  Means  that  wc  could  employ  would  enforce  the  Articles 
againft  them. 

' Do  you  not  apprehend  Weft  India  Produce  may  be  fubjedl  to  confiderable 
Damage  From  Weather,  from  Water  on  a floating  Stage,  and  from  Acci- 
dents in  general,  whilft  Sugars  are  in  the  Slings  difeharging  from  the  Ships, 
whilft  weighing  on  the  floating  Machine,  or  whilft  delivering  thence  into 
Lighters  ? 

There  can  be  no  Doubt,  if  the  Goods  are  expofed  to  wet  Weather, 
or  if  the  Water  gets  upon  the  weighing  Machine,  that  they  will . neceffarily 
U u be 
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be  damaged ; but  I look  upon  the  weighing  Machine  altogether  to  be  a 
very  bad  Contrivance;  it  feems  to  me,  in  the  firft  Inftance,  to  be  calculated 
^o  fecure  the  Revenue  only,  becaufe,  after  palling  that  Machine,  the  Planter 
or  Proprietor  of  the  Goods  will  be  not  only  fubjedt  to  every  Lofs  that  may 
arife  from  Embezzlement,  but  alio  fubjeft  to  the  Lofs  of  the  Duty,  having 
paid  it. 

Is  there  any  Reafon  to  apprehend  Injury  to  Sugars,  or  other  Weft 
India  Produce,  from  being  flationed  within  the  foggy  and  moift  Atmolphere 
of  the  Ifle  of  Dogs? 

I think  not,  provided  the  Warehoufes  are  properly  conftrudted. 

Is  not  the  prefent  Navigation  round  the  Ifle  ofDogs  a dangerous  one  at 
Times  ? and  would  not  the  Danger  be  avoided  by  Means  of  a wet  Dock, 
eredted  above  Blackwall,  into  which  the  Ships  might  go  immediately  on 
their  Arrival  in  that  Part  of  the  River  ? 

The  circuitous  Navigation  round  the  Ifle  ofDogs  is  certainly  very  dan- 
gerous, and  of  courfe  it  would  be  a very  defirable  Thing  to  avoid  it;  I am 
therefore  of  Opinion,  that  a Canal  acrofs  the  Ifle  ofDogs  would  be  a very 
great  Improvement,  and  remove  the  Danger  of  failing  round. 

Have  you  feen  Mr.  Ogle’s  Plan  ? 

No. 

Then  you  have  not  confidered,  whether  the  Improvement  propofed  to  be 
made  in  the  River  would  accommodate  the  Weft  India  Trade  ? 

I think  that  nothing  ftiort  of  a wet  Dock,  with  proper  Warehoufes,  under 
the  King’s  Lock',  would  give  complete  and  perfedt  Accommodation  to  the 
Weft  India  Trade. 

Withdrew. 


Mr.  JAMES  ALLEN,  Secretary  to  the  Committee  of  the  Weft  India 
Merchants,  again  called  in,  and  examined. 

Have  not  the  Regulations,  in  purfuance  of  the  Refolutions  of  the  Com- 
mittee of  the  Weft  India  Merchants,  dated  the  27th  April  1790,  been 
adopted  by  feveral  of  the  principal  Weft  India  Merchants  ? and  has  not  the 
Adoption  of  thofe  Regulations  turned  out  to  be  very  advantageous  to  the 
Merchant,  and  been  an  Inducement  to  carry  the  Recommendation  of  che 
Committee  into  Execution  in  its  fulleft  Extent  ? 

Yes,  they  have,  by  fome  of  the  principal  Weft  India  Merchants,  and  have 
found  great  Benefit  by  the  Obfervance  of  thofe  Regulations. 

Have  not  the  Regulations  of  only  drawing  Samples  Once  from  the  Sugar 
Hoglheads,  and  of  a limited  Size,  and  of  immediately  Hopping  the  Holes, 
been  adopted,  and  found  to  be  beneficial  ? 

Yes,  they  have. 

Is  there  not  an  Annual  Fund  raifed  by  the  Weft  India  Merchants  to  der 
fray  the  Expence  of  Profecutions  for  Thefts  committed  on  the  River,  and  on 
the  Quays,  of  Weft  India  Produce  ? and  do  not  the  Committee  cpnftantly 

employ 
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employ  Two  Conftables  on  the  Quays  for  the  Purpofe  of  dete&ing  and 
profecuting  Plunderage? 

Yes,  there  is  fuchaFuridj  and  tliere  are  Two  Conftables  in  the  Pay 
of  the  Weft  India  Merchants,  whofe  Accounts  are  ufually  examined  every 
Quarter,  and  Orders  given  for  Payment  by  the  Committee  of  Weft  India 
Merchants. 

Can  you  ftate  what  Number  of  Perfons  have  been  taken  up  within  the 
laft  Three  Months,  and  what  has  been  the  Expence  of  the  Prolecutions 
during  that  Period  ? 

I cannot  fpeak  to  the  laft  Three  Months ; but  the  Bill  of  the  Conftable, 
which  I ‘laft  paid,  between  the  Months  of  July  andO&ober  1795,  amount- 
ed to  upwards  of  £.30.  for  the  Purpofe  of  detefting  and  apprehending 
feveral  Perfons  pilfering  on  the  legal  Quays. 

Have  not  fuch  Profecutions  been  frequent  for  feveral  Years?  and  did 
not  an  Inftance  occur  in  the  laft  Year,  of  a Man  being  convi&ed  at  the 
Surrey  Affizes,  for  Sealing  Sugar  out  of  the  Ship  Kingfton  ? and  were  not 
Two  Officers  of  the  Cuftoms,  who  were  implicated  in  the  Guilt,  difmifled 
from  their  Employ  on  that  Account  ? 

They  have  been  frequent;  and  fuch  an  Inftance  of  a Profecution  at  the 
Surrey  Affixes  did  occur,  and  Two  Officers  were  difmifled  from  the  Ser- 
vice of  the  Cuftoms,  in  confequence  of  being  implicated  in  the  Tranfac- 
tion. 

Have  you  any  Copy  of  the  Report  of  the  Committee  of  the  Weft  India 
Merchants,  at  their  Meeting  held  the  aoth  of  December  1793,  refpefting 
the  facilitating  the  Difcharge  of  Ships  at  the  Port  of  London  ? 

I have  a printed  Copy  of  the  faid  Report,  examined  and  figned  by  me. 

[The  Witnefs  delivered  in  the  faid  Report.] 

The  faid  Report  was  read;  and  is  annexed  in  the  Appendix  (R  r). 

Withdrew. 


Mr.  St.  B A R B E again  called  in,  and  examined. 

Have  you  feen  Mr.  Wyatt’s  Plan  for  wet  Docks  at  die  Ifle  of  Dogs? 

I have. 

What  Number  of  Ships  may  be  let  in  thofe  Docks  at  any  One  Tide,  from 
Blackwall,  and  at  what  Periods  of  the  Tide,  diltinguiffiing  Neap  Tides 
from  Spring  Tides,  and  fuppofing  the  Sill  of  the  Gate  to  be  Six  or  Seven 
Feet  below  the  Level  of  low  Water  Mark  Spring  Tide? 

If  the  Weather  be  fine,  from  Forty  to  Fifty  Sail,  commencing  at  about 
Half  Flood,  and  the  Ships  drawing  the  leaft  Water  entering  firft;  this  may 
be  done  at  all  Tides,  Spring  or  Neap,  but  with  more  Facility  at  Neap 
Tides,  the  Tides  not  being  fo  ftrong. 

During  what  Time  of  the  Tide  can  Ships  go  in  ? 

Beginning  at  Half  Flood,  and  ending  Four  Hours  after. 

What 
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What  Sort  of  a Navigation  is  it  round  die  Ifle  of  Dogs,  from  Blackwail 
to  Limehoufe  ? 

A very  dangerous  one. 

Have  you  known  any  .Damage  to  Veflels  by  Reafon  of  the  Badnefs  of 
that  Navigation  ? 

Several. 

Would  die  Danger  of  that  Navigation  be  avoided  to  fuch  Veflels  that  go 
into  the  propofed  Docks  ? 

Without  Doubt. 

Do  you  conceive  diat  the  Mode  propofed  for  weighing  Goods  at  the  Ship's 
Side,  and  delivering  them  over  immediately  into  clofe  decked  Lighters,  the 
Owners  of  which  to  become  refponfible  for  them  according  to  their  Weight, 
would  be  a Means  of  perfect  Security  both  to  the  Revenue  and  Merchant 
againft  Smuggling  and  Plunderage,  fuppofing  aperfed  Machine  to  be  con- 
ftru&ed  fo  as  to  weigh  them  accurately  in  their  Pafiage  from  the  Ship  into 
the  Lighter  ? 

This  Plan  may  do  for  weighable  Goods,  but  not  for  Goods  that  pay  the 
Duties  by  their  Valuation,  or  where  Goods  are  to  be  unpacked,  to  afeertain 
the  Tares  of  the  Packages. 

Will  not  that  Mode  be  a Security  for  all  Goods  that  go  by  Weight,  “and 
not  unpacked,  againft  Plunderage  and  Smuggling? 

I think  it  will. 

Do  you  conceive  that  there  is  any  Thing  in  die  Atmofphere  on  the  Ifle  of 
Dogs  that  will  occafion  Damage  to  Sugars,  or  other  Weft  India  Produce  ? 

I think  not— I know  of  none. 

Do  you  conceive  that  the  Room  allowed  to  Ships  in  thefe  Docks  is  fuf- 
ficient  for  their  Safety  in  cafe  of  Fire,  that  Room  being  proved  to  be  One 
Acre  to  Four  Ships  ? 

I think  that  will  be  quite  fufficient  Room  to  prevent  Danger  from 
Fire. 

Do  you  .conceive  it  would  not  be  fafe  to  bring  the  Weft  India  Trade 
into  a Dock  of  lefs  Dimenfions  than  that  propofed  by  Mr.  Wyatt  as.  the 
King's  Dock  ? 

If  none  but  Weft  Indiamen  were  to  come  in,  a lefs  Dock  would  ferve. 

Would  you  advife  any  other  Defcription  of  Ships  to  be  brought  into 
Docks  ? 

Yes ; all  Ships  in  Foreign  Trade. 

What  is  the  Diftance  from  the  Iflc  of  Dogs  to  the  Royal  Exchange,  both 
by  Land  and  Water  ? 

I can’t  exaftly  fay. 

Do  you  not  think  the  Diftance  from  the  Royal  Exchange  to  the  propofed 
Docks,  at  the  Ifle  of  Dogs,  will  be  attended  with  great  Inconvenience  and 
Expence  to  Captains  and  Perfons  connected  with  Shipping,  whofe  Avoca- 
tions will  require  almoft  a daily  Attendance  on  the  Royal  Exchange, -dr  on 

Merchants 
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Merchants  in  the  City,  and  prevent  their  attending  their  Duty  in  Difcharge 
of  their  Ships  ? 

I think  not  j becaufe  it  is  the  Bufinefs  of  the  Matters  to  be  always  on 
hoard  while  the  Ships  arc  difchargingi  and  if  .any  Gentlemen  have  Bufinefs 
there,  -and  will  take  a proper  Time  of  Tide,  they  may  go  down  in  Fifteen 
or  Twenty  Minutes — they  may  go  down  with  the  Ebb  and  return  with 
the  Flood. 

If  the  Shipping  are  carried  down  to  the  Ifle  of  Dogs,  will  not  the  prc- 
fent  Tradefmen  at  Wappingbe  obliged  to  remove  there,  or  remain  with  a 
decreafed  Bufinefs  in  their  prefent  Situation  ? 

Noj  I don’t  think  the  Tradefmen  would  either  remove  there  or  feel  any 
Decreafe  in  their  Bufinefs  in  their  prefent  Situation. 

Are  not  Merchant  Ships  deprived  of  their  Crews,  in  Time  of  War,  fo  as 
to  prevent  their  attending  in  the  Difcharge  of  their  .Cargoes  ? and  is  it  noc, 
even  in  Time  of  Peace,  difficult,  and  often  inipoflible,  to  induce  the  Crew 
to  remain  on  board  whilft  the  Ships  aFe  unloading,  after  a long  Voyage:? 

Such  Part  of  the  Crew  as  are  noc  Foreigners  are  generally  taken  out  at 
the  Firft  Port  the  Ship  arrives  at  in  Time  of  War— in  Time  of  Peace  we 
cannot  prevail  on  the  Crew  to  remain  on  board  during  the  delivering  of 
die  Ships. 

Do  you  think  that  any  Advantage  or  Benefit  would  arife  from  profecuting 
the  Sailors  for  Inch  Breach  of  the  Articles  of  their  Covenant  entered  into 
between  the  Captain  and  Sailors,  in  Cafes  where  they  quit  the  Ship,  as  you 
have  before  mentioned? 

No,  I think  not,  as  far  as  I am  capable  of  judging;  and  unkfs  we  fettle 
with  the  Sailors  within  Three  or  Four  Days  after  die  Ship  is  at  her  Moor- 
ings, a Letter  comes  from  the  Commons  to  compel  us  to  do  it. 

Ts  not  the  Navigation  round  die  Ifle  ofDogs  tedious  as  well  as  dangerous, 
from  Blackwell  to  Limehoufc?  and  how  long  have  you  known  V eiTcls  de- 
layed in  that  PafTage  ? 

The  Paflage  is  lometimes  very  tedious— I remember,  in  fome  Inftances, 
VefTels  have  been  Six  or  Seven  Days,  and  fometimes  a Fortnight,  getting 
round. 

Don’t  you  think  that  VefTels  going  into  the  propofed  Docks,  and  avoiding 
die  Difficulties  of  that  Navigation,  might  be  difcliarged,  in  frequent  In- 
ttancts,  in  lefs  Time  than  they  could  get  to  their  Moorings  round  die  Ifle 
of  Dogs  ? 

Yes,  if  they  have  Plenty  of  Craft. 

'Whether  VclTels  being  ftationed  in  the  propofed  Docks,  with  proper  Of- 
ficers and  Watchmen  bn  board,  the  Matters  or  Captains  will  not  have  more 
f.eifure  to  attend  their  Merchants  and  Owners,  without  any  Hazard  ofSmug- 
gling  or  Plunderage  in  their  Ablence  from  the  Ship? 

Certainly  s without  Doubt. 

Do  you  apprehend  any  Difficulty,  and  what,  of  the  Lighters  getting  out 
of  the  Bafon  into  the  River  near  Limehoufc  Hole  ? 

None  in  the  lead. 

X x Would 
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'Would  the'Lighterage  of  Goods  from  this  Dock  up  to 'London  Bridge 
I be  more  expenfive  than  it  is  at  prefent  ? 

9 I think  not. 

Do  you  think  that  Goods  may  be  weighed,  with  Certainty,  upon  Mr. 
Wyatt’s  propofed  floating  Machine  ? 

I think  they  may. 

Don’t  you  think  Goods  would  be  liable  to  Damage  from  Water  on  the 
■ floating  Machine  ? 

No;  uhlefs  by'Rain. 

Withdrew. 


;*Mr.  PETER  MEL  LI'S  H,  a Proprietor  of  Lands  in  the  Ifle  of 
Dogs,  and  a Ship  Owner,  called  in,  and  examined. 

Where  do  you  refide? 

At  Shadwell. 

Do  you  know  of  any  Inconveniencies,  and  what,  that  ■ would  ’ be  occa- 
, 'fioned  to  yourfelf  and  your  Neighbours  by  the  propofed  Wapping  Docks, 
and  the  Canal  from  Blackwall,  being  carried  into  Execution  ? 

The  Whole  of  the  Communication  between  us  and  London  would  be 
cut  off  by  the  Canal,  and  the  Water  Works  in  our  Neighbourhood  would 
i-be  entirely  ruined. 

Do  you  conceive  that  the  Bridges  propofed  over  the  Canal  will  be  fuf- 
. ficient  for  your  Intercourfe  with  London  ? 

By  no  Means  equal  to  the  Convenience  at  prefent. 

What  in  general  is  the  Annual  Rate,  per  Acre,  of  the  Land  on  the  Ifle  of 
. Dogs  ? 

The  Average  is  about  £.  5.  or  £.6.  per  Acre. 

Have  you  feen  Mr.  Wyatt’s  Plan  for  Docks  at  the  Ifle  of  Dogs  ? 

I have. 

Would  the  Execution  of  that  Plan  materially  affetSt  any  Houfes  or  other 
valuable  Buildings  ? 

I .don’t  recolleft  any  of  ConTequence  that  it  would. 

Are  there  not  Two  or  Three  Windmills  in  the  Way,  which  are  old,  and 
but  of  little  Value? 

There  are. 

What  are  they  employed  in  ? 

In  crufhing  of  Seed. 

Are  you  acquainted  with  the  Navigation  from  Blackwall,  round  the  Tile 
of  Dogs,  to  Limchoufe? 

I am — I loft  One  Ship'myfeif  coming  round  from  Blackwall  to  Lime- 
houfe,  and  had.  another  fo  materially  damaged  that  it  nearly  amounted  to  a 
r.total  Lois. 

Whaf 
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What  Size  were  thofe  Ships  ? 

The  .One  totally  loft  was  Three  hundred  Tons  j and  the  One  damaged 
Four  hundred  Tons  — they  were  both  in  the  Greenland  Filhery  Trade?— 
Several  Ships  have  been  loft  and  damaged  in  that  Paffage;  fcarcely  a Week 
paffes  without  fome  Ships  being  on  Shore. 

•Is:  it  .your  Opinion,  that  thefe,  propofed  Docks  at  the  Ifle  of  Dogs  would 
be  an  effectual  Means  to  avoid  the  dangerous  Navigation  round  it5 

..Certainly. 

Is  there  a good  Foundation  on  the  Hie  of  Dogs? 

There  is— I have  a great  deal  of  Land  there;  and  fome  of  it  1 been 
, :dug  out  for  Foundations,  and  been  found  very  good. 

Withdrew. 


‘ Mr.  GEORGE  R U-S  S E L L,  a Soap  Manufacturer  and  Merchant, 
called  in,  and  examined. 

Do  you  occupy  any  Premifies  on  the  Banks  of  the  Thames  ? 

I do;  between  Blackfriars  Bridge  and  Weftminfter  Bridge,  Surrey  Side. 

Do  you.  land  any  Goods  at  your  Wharf  by  Sufferance'? 

Yes. 

Suppofing  the  Goods  to'  be  landed  at  your  Wharf  were  to  be  conveyed 
to.  the  propofed  Docks  at  Wapping,  and  that  you  are  obliged  to  fetch 
them  from  thence,  what  Difference  would  it  make,  in  Expcncc  to  your 
Manufactory  ? 

If  they  .were  landed  and  houfed  there,  it  would  make  from  Three  to  Five 
hundred  Pounds  a Year  additional  Expenee  to  me— if  taken  from  the  Ship’s 
Side,  it  would  only  make  a Difference  in  the  Price  of  Lighterage  propor- 
tional to  QbftruCtion  and  Charges. 

What  Tonnage  of  Ships,  Velfels,  and  .Craft,  might  pafs  through  London 
Bridge  and  Blackfriars  Bridge  with  the  Tide,  was  the  Pool  not  obftruCted 
by  the  irregular  Mooring  of  Ships,  and  the  Mifmanagement  at  London 
Bridge  ? 

From  any  Tonnage  to  as  high  as  Two  hundred  Tons,  if  fuitably  con- 
ftruCted,  meaning  Velfels  fit  for  Sea  Navigation. 

Where  do  you  apprehend  to  be  the  moll  convenient  Situations  for  the 
-Trade  of  London,  Weftminfter,  and  Southwark,  for  building  .additional 
Wareboufes,  for  the  landing  and  warehouling  different  Kinds  of  Merchan- 
dize ? 

From  Londcn'  Bridge  to  Weftminfter  Bridge  there  are  feveral  convenient 
Pieces  of  Ground,  on  the  Surrey  Side,  foitable  for  thac  Purpofe— The  three 
Communications  by  the  Bridges  render  the  intermediate  Space  the  moft 
convenient.  There  is  a Spot  of  Thirty  Acres,  called  the  Prince’s  Mea- 
dow, .from  the  Old  Barge  Houle  to  Cupar’s  Bridge,  that  would  be  very 
fit  and  convenient  for  the  Purpofe  of  building  Warehoul’cs. 

'Withdrew. 

Mr. 


Printed  image  digitised  by  the  University  ol' Southampton  Library  Digitisation  Li 


( >76  ) 


Mr.  JONATHAN  PICKERNELL,  an  Engineer,  called  in, 
and  examined. 

How  many  Years  have  you  been  an  Engineer  ? 

Thirty  Years  ; and  have  been  employed  at  the  Port  of  Whitby  for  Fif- 
teen Years,  in  managing  the  Works  and  Harbour  ol  that  Port. 

Have  you  feen  Mr.  Wyatt’s  Plan  for  die  Improvement  of  the  Port  nf 
London  ? 

1 have. 

Have  you  been  on  the  Spot,  and  viewed  the  Ifle-of  Dogs  ? 

I have. 

What  is  your  Opinion  of  that  Plan.? 

1 think  it  is  very  practicable,  and  will  be  of  very  great  Ufe. 

Have  you  feen  any  other  of  the  Plans  propofed  ? 

I have  feen  Two;  One  that  goes  with  a Canal  from  Blackwall  to  Wap- 
ping  ; and  che  other  for  improving  die  Quays*  which  I underftand  to  be 
Mr.  Ogle’s  Plan. 

What  is  your  Opinion  of  thofe  Plans  ? 

I think  NJr.  Wyatt’s  the  mod  preferable. 

What  Advantages  has  Mr.  Wyatt’s  Plan  ever  diofe  Two  Plans  ? 

I look  upon  it  that  the  Trade  will  be  more  fecurc  from  Fraud  by  Mr. 
Wyatt’s  Plan. 

What  are  the  different  Improvements  pointed  out  in  Mr.  Ogle’s  Plan  ? 

1 lee  nothing  more  than  regulating  each  Clads  of  Trades  together,  and 
extending  the  Quays,  and  regulating  the  Mooring  Chains. 

Don’t  you  think  the  Improvements  intended  to  be  made  at  the  legal 
Quays,  by  widening  Thames  Street,  &c.  will  not  be  a conlidtrablc  Advan- 
tage to  the  Trade  of  the  City  of  London  ? 

' I do. 

Do  you  not  diink  that  the  Improvement  to  be  made  in  the  River,  as  it 
goes  to  regulating  the  Ships  at  different  Stations,  and  to  give  a proper 
Channel,  will  be  of  great  Advantage  to  the  Commerce  of  die  Port  of  Lon- 
don ? 

Undoubtedly  it  will  be  of  Advantage;  but  I have  not  fufficiently  con- 
fidcred  the  Plan  to  fay  any  Thing  further  upon  it. 

. Do  you  know  the  Depth  of  the  different  Docks  propofed  by  Mr. 
Wyatt? 

2 do  not. 

Do  you  know  the  Depth  of  rhe  Sill  at  the  Entrance  of  the  Bafon? 

I underftand  it  to  be  To  conftruCted  as  to  take  in  Ships  of  Seventeen  Feet 
Draft  of  Water. 

Is  it  not  eafy  and  practicable  to  put  the  Sill  Six  or  Seven  Feet  below 
•low  Water  Mark  ? 

It  is. 

Suppofing 
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'Suppofing  the  Tide  to  rife  Eighteen  Feet,  Spring  Tides,  will  there  not 
Sbc  fufficient  Water  for  any  Ships  that  will  have  Occafion  to  go  into  the 
;Docks  ? ^ . 

Yes;  there  will  be  fufficient  Water  for  any  Ship  that  can  come  up  the 
.River. 


Might  the  River  Thames  be  deepened  Five  or  Six  Feet  more  than  it 
mow  is  from  London  Bridge  to  Deptford  ? 

I prefume  it  might,  by  proper  Machines  adapted  for  that  Purpofe. 

Might  it  not  be  fo  kept  when  once  accomplilhed  ? 

I imagine  it  could,  with  proper  Machines. 

Would  it  not  be  dangerous  to  deepen  the  River  near  the  prefent  Wharfs 
iand  Quays? 

Yes,  it  would,  becaufe  they  muft  go  below  the  prefent  Foundations. 

Suppofing  One  Foundation  to  give  -way,  is  it  pofiible  to  fay  where  the 
Mifchief  would,  end? 

It  is  impoflible  to  fpealc  accurately  to  that  Point. 


Suppofing  Mud  only  to  be  taken  away,  would  that  hurt  the  Founda- 
tions ? 

I don’t  imagine  it  would. 


Withdrew, 


Martis, 
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Mortis,  19°  die  Mfrilis,  1796. 


MR.  G A S CO  YN  E,  from  the.  Admiralty,  prefented  to  the  Committee, 
purfuant  to  Order, 

A Return  qf  the  Number-and- Tonnage  of  all  Lighters;  Hoys,  and  Craft, 
■ufmg  the  Port  of  London. 

"Withdrew. 


The  faid  Return  was  read,  and  is  annexed  in  the  Appendix  (S  s.) 

Received  a Letter  from  Mr.  Gramme  Spence,  dated  on  board  the  Sor- 
lipgs,  in  Portfmouth  Harbour,  April  i6rh,  1796,  addreffed  to  the  Chairman 
■ of  the  Committee,  inclofing  his  Obfervations  upon  the  Subjedt  of  any 
Canal  or  Docks  acrofs  the  Ifle  of  Dogs. 

. The  fiid  . Letter  and  Obfervations  -were  read,- antkare  annexed  in 
the  Appendix  (T.  t). 

Mr^JJESSOP,an  Engineer,  again  called  in,  and  examined. 

Have  you  confidered  the  Plan  brought  before  this  Committee  by  Mr. 

* Ogle  foi' deepening  the  River  ? 

t I have. 

' What 'is  your -■'Opinion-  of  the  probable  Effects’  byfo  deepening  the 

• River  f 

I mull  premife,  that  if  the  River  were  deepened,  which  I fuppofe  is 
practicable,  T have  no -Conception  of  its  being  capable  of  being  main- 
tained to  the  Depth,  without  a very  enormous  Annual  Lxpence,  unlefs  the 
River  was  contrafted  in  its  Width  j becaufe.  I conlkler  all  Rivers,  in  the 
State  of  Nature,  to  be,  generally  fpeaking,  proportionate  to  the  Quantity 
of  Water  which-  they  will  have  to  difeharge,  and  'therefore,  putting  ac- 
cidental Circumftances  out  of  the  Quellion,  I conceive  that  if  the  Beds  of 
Rivers  were  leflened  in  their  Dimenfions,  without  being  confined  to  thole 
Dimenfions  by  hard  Materials  that  would,  not  wear  away,  they  would 
gradually  tend  to  reftore  themfclves  to.  their  natural  Dimenfions  j on  the 
other  Hand,  if  the  Beds  were  very,  confiderabiy  increafed,  they  would  alfo 
tend  gradually  to  reflore  themfclves  to  their  natural.  Dimenfions  ; I there- 
fore think  it  effcndal,  when,  a River  is  deepened,  that  it  fhould  have  a pro- 
portionate Contraftion  of  . Width,,  in  order  that  that  Depth  might  beper- 
manendy  maintained. 

Have  you  calculated  what  Number  of  Ships  the  River  will  contain  be- 
tween Limeboufe  Hole  and . London  Bridge,  and  the  room  for  each 
Ship? 

I have  found,  from  taking  the  Average  Width  of  the  River  at  high 
Water,  and  the  Length  from  London  Bridge  to  Poplar  Gut,  that  when  there 

-are 
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are  Fourteen  hundred  Sail  of  Ships  in  the  River,  which  I underftand  to  be 
the  greateft  Number,. there  are  then  about  Four  Ships  and  a Quarter  to  an 
Acre. 

Have  you  fcen  Mr.  Wyatt's  Plan  ? 

I have. 

' What  is  your  Opinion  of  it,  generally  ? 

As  to  the  Convenience  of  it  in  Mercantile  Points  of  View,  I am  not 
competent  to  give  an  Opinion  equal  to  others  who  have  been  examined 
upon  that  Subjeft.  In  point  of  Practicability,  underftanaing  the  Depth 
- of  it  to  be  -about  Seven  Feet  below  low  Water  Mark,  1 am  afraid  it  will 
be  expenfive  in  Execution,  from  the  Apprehenfion-I  conceive  of  the  Dif- 

• ficulty  in:  keeping  it  clear  of  Water  during  the  Execution  ; refpefting  the 
Effeft  of  it  in  EJfe,  I am  afraid,  for  Want  of  Pound  Locks,  or  Locks  with 
double  Gates,  fome  Inconvenience  would  frequently  attend  it- when  only  a 

. fmall  Number  ^of  Ships^are  wanting  to  go  in  or  out,  as  it  would  be  always 
neceflary  to  reduce  the  inner  and  outer  rBafons  to  the  fame  Level. 

Do  you  apprehend  any  Difficulty  in  making  double  Gates  or  Pound 
: Locks  there,  if  they  Ihoutd  be  found  neceflary  ? 

I do  not  apprehend  any  Difficulty ; and  they  would  be  an  Improvement 

• on  the  Plan. 

Do  you  think  that  the  River  is  capable  of  being  deepened  partially,  and 
to  fuch  an  Extent  as  would  accommodate  a greater  Number  of  Ships  than 
. it  does  at  prefent  ? 

I do  not  .think ‘.it  is;  >becaufe  -it  milft  ncceflafily-  be  decreafed  in  the 
Width. 

Have  you- any  other  Objections  to  Mr.  Wyatt’s  Plan  than  'thofe  you  have 
■ before  mentioned  ? 

.'As  the  Plan  now  (lands,  another  Inconvenicnce-would  attend-  the  Ufe 
ofit — by  -the  frequent.;  Change,  of  the  Water,. .a  greater  .Quantity  of  Mud 
would  be  introduced  into  the  Docks : And  I am  alfo  apprehenflve  of  another 
Species  of  I nconvenience— that  after  a Neap  Tide,  when  a Spring  Tide  fets 
in  with  confiderable  Force,  the  Velocity  of  Water  ifiuing  through  the 
Gates  might  make  it,  in  fome  Cafes,  dangerous  to  Ships  when  entering. 

'Is  there  not. Danger,  of  great  Floods  burfting  open  the  Angle  Gates?' 
and  carr  they  be  reftored  in  cafe  of  fuch  Accident  ? 

I am  not  apprehenflve  of  any  Injury  to  the  Gates  in  that  Cafe;  they 
might  open  with  the  riling  of  the  Water,  but  would  (but  again  as 'the  Wa- 
ter recedes. 

Are  you. not  making.Docks.for  the.Grand  Canal  Company  at  Dublin  ? 

I Have  been  employed  there  ; arid  I believe  they  are  now  nearly  com- 
pleated. 

Can  you.  (late  the  Area  of  thofe  Docks,  what  Number  of  Ships  they  will 
contain,,and  how  long  they  have  beeain  executing? 

The  Area  is  about  Twenty*- five.  Acres,,  and  the'  Number  they  will-  con- 
tain, 
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tain,  at  Four  do  an  Acre,  will  be  One  hundred;  and  I think  they  have 
ibeen  about  Three  Years  in  executing. 

Did  not  the  Parliament  of  Ireland  grant  a confidcrable  Sum  of  Money 
■towards  this  Work  ? 

It  has  been  the  general  Pradice  of  the  Parliament  of  Ireland  to  grant 
.con'fiderable  Sums  in  Aid  of  all  the  public  Works  in  the  Kingdom;  and  in 
.this  Inftance  I think  they  granted  One  Half  of  the  dimmed  Expence. 

In  cafe  of  Repairs  being  neceflary  to  any  One  of  the  Gates  of  Mr,. 
Wyatt’s  Docks,  will  it  not  render  the  Whole  of  the  Docks  ufelefs,  and  oc- 
•cafion  many  of  the  Ships  much  Injury  by  grounding  in  confequence  of  it  ? 

I apprehend  it  will  not  nece-ffarily  render  them  ufelefs.  If  Provifion  is 
made  for  Grooves  in  the  Walls  for  Stop  Dams,  a fingle  Pair  of  Gates 
might  be  repaired  without  drawing  off  the  Water  from  the  Docks,  but  it 
would  require  fome  Difference  in  the  Conftruction  from  what  is  deferibed 
in  Mr.  Wyatt’s  Plan. — By  Mr.  Wyatt’s  Plan  it  would  be  neceflary  to 
make  Coffer  Dams  independent  of  the  Walls.  If  the  Walls  were  ex- 
tended both  inward  and  outward,  to  give  Room  fur  Grooves,  into  which 
Dams  of  Timber  might  occafionally  be  put  clown,  the  Operation  of  taking 
off  the  Water  would  .be  more  eafy  and  expeditious. 

Would  fuch  Provifions  be  neceflary,  fuppofing  double  Gates  to  be  con- 
ftru&ed  ? • 

Yes,  it  certainly  would  ; and  I have  made  thofe  Provifions  in  the  Docks 
.at  Dublin. 

• ’Whether  lengthening  the  Walls,  for  the  Purpofe  of  receiving  the  Coffer 
Dams,  would  not  be  liable  to  fome  Objections,  by  occafioning  fome  Obftru.c- 
tion  to  the  Entrance  of  Veflels? 

•I  don’t  apprehend  that  it  would. 

Did  you  ever  fee  a floating  Dam,  made  In  the  Form  of  a Boat  or  Punt, 
filled  occafionally  with  Water  when  fixed  and  in  Ufc,  and  emptied  for  the 
Purpofe  of  eafy  Removal  ? 

1 have  feen  fome  on  a fmall  Scale  bat  never  ;0f  the  Magnitude  that 
would  be  required  in  this  Inftance. 

Have  you  any  Knowledge  of  the  Gates  of  this  Defcription,  contrived  by 
Thunberg,  for  the  Bafon  to  the  Arfenal  at  Carlfcroon,  Sweden  ? 

.1  have  not. 

Do  you  not  think  that  a floating  Dam  of  the  Defcription  before  men- 
tioned would  render  extremely  eafy  any  neceflary  Repair  to  the  other  Gates  ? 

I conceive  it  would  greatly  facilitate  the  Operation  if  Provifion  were 
made  in  the  Foundations  for  preventing  Water  from  blowing  underneath 
them. 

Your  Obfervation  of  Four  Ships  and  a Quarter  to  an  Acre  between  Pop- 
lar Gut  and  London  Bridge  having  been  made  ar  high  Water— can  you  in- 
form the  Committee  what  Proportion  of  its  Breadth  the  River  Thame*- 
Mes  at  low  Water?- 

I cannot 
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3 cannot — but  I flated  it  at  high  Water,  becaufe  a con  fiderable  Number 
•of  Ships  occupy  the  Space,  which  is  dry  at  low  Water. 

Is  it  neceffary  to  introduce  Ships  when  there  is  that  Velocity  at  a Spring 
Tide  which  might  endanger  them-}  and  if  fa,  ought  not  the  Ships  in  that 
•Cafe  to  wait  until  the  Water  is  at  a Level,  and  the  Velocity  flackdned  ? 

•If  they  wait  they  may  lofe  a confiderable  Time  in  the  .flowing  of  the 
Tide,  which  might  be  an  Inconvenience  when  a great  Number  of  Ships 
may  want  to -enter. 

Have  not  the  Ships,  from  One 'high  Water  to  another,  to  pafs  from  the 
Bafon  into  the  Docks  ? 

They  have,  from  the  Bafon  into  the  Docks ; but  I'fpoke  as  from  the  Ri- 
ver into  the  Bafon. 

There  being  Six  Gates,  in  Mr.  Wyatt’s  Plan,  from  the  River  into  the  T wo 
•different  Bafons,  do  you  not  think  that  they  will  furnilh  abundant  Facility 
for  the  Entry  of  as  many  Ships  as  will  probably  prefent  themfelves  in  One 
Tide-? 

There  will  be  undoubtedly  more  Facility  then  if  there -were  fewer-;  but 
there  are  alfo  Three  Docks  to  the  Six  Gates. 

When  you  apprehend  Danger  from  the  Velocity. of  a Spring  Tidcfetting 
in  immediately  after  a Neap  Tide,  do  you  confider  that  the  Bafon  is  then 
full,  and  that  the  Gates  muft  open  by  Degrees,  according  to  the  Velocity  of 
the  rifing  Spring  Tide  ? 

I confider  it  as  full,  or  nearly  full,  as  relative  to  a Neap  Tide ; but  what 
is  frequently  called  a hot  Spring  Tide,  which  will  rife  feveral  Feet  higher, 
it  muff-run  through  the  Gates  with  great  Velocity  to  bring  about  Two  hun- 
dred Acres  to  the  Level  df  the  Difference  between  a Neap  and  Spring 
Tide. 

What  Difference  do  you  apprehend  that  to  be  in  Height  from  One  Day 
•to  another  ? 

This  frequently  depends  upon  the  Winds,  which  fometimes  havefuch  an 
Effeft,  that  I have  known  a Neap  Tide  raifed  thereby  higher  than  a mode- 
rate Spring  Tide,  and  when  this  happens  at  a SpringTide,  its  Effedt  will  be 
proportionally  greater. 

Do  you  apprehend  this  to  be  equally  the  Cafe,  whether  the  T ide  flows  to 
the  Northward  or  to  the  Southward,  going  into  tire  Gates  ? 

I cannot  fpeak  of  it  in  this  lnftance ; becaufe  I do  not  know from 'Ex- 
perience which  will  have  thegreateft  Effedt. 

On  other  Coafts  of  this  Country,  did  you  ever  know  the  Flood 
Tiderilefo  fuddenly  with  the  Wind  at  North  as  when  at  South  ? 

The  higheft  Tides  I have  known  in  the  German  Ocean  have  been  with  a 
North  Wind. 

Would  not  double  Gates  remedy  the  Inconvenience  you  apprehend  from 
•the  fudden  rifing  of  the  Spring  Tide  ? 

It  certainly  would,  and  alfo  leffen  the  other  Inconveniences  I have  men- 
tioned. 

Z z From 
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-SFrom  the  Nature  of  the  Soil  in  the  lfle  of  Dogs,  would  there  not'bc 
'Danger  of  the  Water  finding  its  Way  through,  below  the  Foundation  of  the 
.-outer  Walls  and  Gates  ? 

I do  not  apprehend  much  Danger  from  that,  if  the  Works  are  properly 
.•conftrufted. 

Withdrew. 

•;Mr.  RICHARD  BRADSHAW,  a Lighterman,  called  in,  and  exa- 
mined. 

How  long  have  you  been  a Lighterman,  and  experienced  on  the 
Thames? 

.About  Twcnty-^hree  Years. 

Have  you  feen  Mr.  Wyatt’s  flan  for  Docks  on  the  lfle  of  Dogs  ? 

I have. 

What  is  your  Opinion  of  that  Part  of  the  .Plan  which  relates  to  the  un- 
loading of  all  Ships  within  the  Docks  into  Lighters? 

I think  all  Parties  will  be  benefited  by  it. 

Is  it  your  Opinion  that  the  Revenue  will  be  more  fccure  than  it  is  at  pre- 
dent, and  that  the  Merchant  will  be  prote&ed  againft  Plunderage  ? 

It  is  my  Opinion  , the  Revenue  will— .but!  beg  leave  to  obferve  that  I am 
only  in. the  Timber  Trade. 

.Do  you  fee  any  Difficulty  the  Merchants  would  have  in  Conveyance  of 
-the  Goods  from  the  Ships  in  the  Docks  to  their  Warehoufcs  higher  up  the 
■River,  if  they  .employ  refponfible  Lightermen  to  convey  thofe  Goods  from 
the  Ships  to  the  Warehoufes,  and  deliver  them  in  the  Weight  they  receive 
-them? 

I fee  no  Difficulty  as  to  the  getting  them  from  the  Docks  to  the  Worc- 
houfes.j  but  as  to  the  Prote&ion  of  the  Property  1 cannot  fpeak  to. 

Would  not  the  Property  be  fafe  if  delivered  into  covered  Lighters,  and 
thereby  Plunderage  prevented  ? 

I fhould  think  fo. 

Do  you  conceive  the  Number  of  Lighters  now  in  the  River  would  be 
equal  to  the  Supply  of  all  Goods  from  thofe  Docks  to  the  Merchants  Ware- 
lioufes.? 

I fhould  think,  that  according  to  this  Plan,  Two-thirds  would  do  it  j I 
mean  by  Difpatch. 

Would  the  Expence  of  Lighterage  from  thefe  Docks  be  greater  than  it  is 
at  prtfent.in  the  River  ? 

Not  in  the  Timber  Branch  .;  and  I . think  in  all  Branches  it  would  be  as 
■cheap  as  it, is  at  prefent. 

Wo.  Id  there  be  .any  .additional  Difficulty  in  navigating  the  Lighters 
from  thel'e  Docks ; .or,  would  it  be  made  eafier  by  the  River  being  cleared  of 
'Vcfiels  now  in  the  River,  b.y  Means  of .the Docks.? 

Ifec 
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Tfce  no  Difficulty  whatever  ; and  I think  the  Navigation  would  be  eaficr 
■ by  the  Removal  of  Tome  of  the  Veflels  out  of  die  River. 

What  is  your  Opinion  of  the  propofed  Docks  at  Wapping  ? 

1 have  no  particular  Opinion  about  them ; but  I think  they  would  much 
injure  the  -Watermen  and  Lightermen  in  general. 

How  many  Craft  da  you  fuppofe  are  engaged  in  the  Timber -Brandi 
of  Lighterage?' 

I fhobld  liipi&ofe  from  Four  to  Five  hundred. 

What  Defcription.  of  Timber  do  you  convey  in  your  Lighters  ? 

Principally  .Deals. 

Do  the  Timber  Ships  bring  any  other  Defcription  of  Timber? 

The  Baltic  and  Norway  Ships  bring  Timbers  as  well  as  Deals.;  the  Tim- 
bers are  floated'  to  the  Docks  or  Wharfs. 

What  Proportion  do  you  fuppofe  is  floated,  and  what  carried  in 
Lighters  ? 

I fliould  fuppofe  One  Eighth  of  the  Norway  Trade  is  floated,  arid  One 
Fifth  of  the  Eaft  Country  Trade  is  lightered — upon  the  whole  Importation 
1 fliould  fuppofe  more  Deals  than  Timber. 

Do  you  know  what  is  the  greateft  Number  of  Deal  and  Timber  Shipirin 
One  Time  in  the  River  ? 

I believe  abouc  One  hundred. 

From  what  Circumftance  do  you  conceive  that  the  Revenue  would  be 
more  fecure  from  Mr.  Wyatt’s  Plan  than  it  is  at  prefent? 

By  Means  of  .the  Weights  being  immediately  afeertained  on  the  Ship’s 
Side. 

Is  there  any  Circumftance  of  peculiar  Difficulty  arifing  from  the  Winds, 
Tides,  or  Currents,  in  Limehoufc  Reach,  which  might  eflencially  impede 
Lighters  or  Wherries  in  their  Communication  with  the  Docks  propofed  by 
Mr.  Wyatt  ? 

Not  more  than  any  other  Reach. 

Would  there  be  any  Inconvenience  in  difeharging  Timber  into  Docks, 
■which  mtift  afterwards  be  floated  in  tlie  Tides  of  the  River  ? 

I think  fo ; becaufe  One  Ship’s  Cargo,  when  out  and  floaced  in  the  Dock's, 
will  take>up  the  Room,  of  Nine  or  Ten' Ships. — Witli  refpeCt  to  the  Nor- 
way Ships,  it  fometimes  happens  that  wc  are  obliged  to  have  Seven  or 
■Eig^t  Craft  alongfide  the  Ship  before  we  can  complete  the  lading  of  One, 
arifing  from  the  different  Affbrtment  of  the  Cargo;  for  what  will  fuit  One 
.Buyer  will  not  another,  and  they  are  obliged  to  be  forted  as  they  are  re- 
quired.— When  the  Norway  Ships  bring  Timber,  they  will  frequently  put 
out  Four  hundred  Pieces  in  a Day,  and  a Norway  Cargo  of  1 imber  will 
fpread  One  Fifth  more  than  that  of  an  Eatt  Country  Cargo  upon  the  Sur- 
face of  the  Water. — There  may  be  no  Reafon  for  St.  Peterfburgh  Ships 
not  difeharging  in  Docks,  as  they  require  but  Two  Lighcers  ac  a Time, 
•-One  for  white  and  One  for  yellow  Deals. — With  refpeft  to  Timber,  if  an 

Injunction 


iage  digitised  by  the  University  of  Southampton  Library  Digitisation  Unit 


Printed  ii 


t 184  ) 

Injunction  was  iflucd  to  mcafure  it  out  on  the  Delivery  from  the  Ship,  it 
would  be  an  additional  Security  to  the  Revenue — it  would  alfo  be  an  Ac- 
commodation to  the  Navigation  of  the  River,  if,  after  a certain  Delivery  of 
Timber  from  a Ship,  fuch  Proportion^  the  Timber  was  ordered  away,  and 
the  Ship  .flopped  working  till  it  -was  cleared  off— at  prefent  the  floats  of 
Timber  are  the  greateftNuifance  upon  the  River — it  frequently  lays  longer 
round  the  Ship,  from  die  Circumftance  of  not  being  meafured  to  afcertain 
the  Duty,  and  cannot  be  moved  till  the  Duty  is  afcertained. 

Under  fuch  Circumftances,  are  .not -both  the  Timber  and  the  Duty  fre- 
quently loft  ? 

Yes. 

Withdrew. 


Mr.  CHARLES  THOMAS  CRACKLOW,  a Surveyor,  called 
in,  and  examined. 

Have  you  any  Plan  for  die  better  Accommodation  of  the  Port  of 
London  ? 

I have. 

Have  you  any  written  Obfervations  or  Explanation  of  the  fame  ? 

.1  have. 

[The  Witnefs  delivered  in  the  faid  Plan,  together  with  the  Obferva- 
tions thereupon!] 

The  faid  Obrervations  were  read ; which,  together  with  the 
Plan, .are  annexed  in  the  Appendix  (U  u). 

Withdrew.- 


Mr.  WILLIAM  BARR,  a Wharfinger,  called  in,  and  examined. 
Have  you  any  Plan  of  the  Sufferance  Wharfs  ? 

Yes,  I have,  on  both  Sides  of  the  River,  within  the  Limits  afligned  by 
the.Cuftom  Houfe.in  the  Year  17895  others  have  been  allowed  Sufferance 
fince  that  Time,  viz.  Hartley’s,  Coles’s,  and  Carrington’s;  Hoggarth’s, 
Scott’s,  and  Merrington’s,  are  allowed  for  Goods  not  fubjedt  to  Duty. 

[The  Witnefs  .delivered  in  the. faid  Plan;  which  is  annexed  in  the 
Appendix.] 

Withdrew^ 


Mtrcwii, 


llicrn  Unit 


Printed  image,  digitised  by  die  University  of  Southampton  Library  Digilisa 


( »'8j  ) 


Mercurii,  20°  die  Aprilis,  1796, 


MR.  JAM  E S B UR  N E,  from  the  Southern  Plantation  Jerquer’s 
A Office  of  the  Cuftom  Houfe,  prefented  to  the  Committee,  purfuant  co 
Order, 

An  Account  of  the  Arrival  of  Ships  from  the  Weft  Indies,  from  the  ift 
of  January  1790  to  the  31ft  of  December  17 95,  with  the  Date  of  the  final 
Difcharge  of  eadi  Ship. 

Withdrew. 


•Mr.  TOMBS,  from  the  Wine  Jerquer’s  Office  of  the  Cuftom  Houfe, 
prefented  to  the  Committee,  purfuant  to  Order, 

An  Account  of  Ships  from  the  Weft  Indies,  from  the  ift  of  January  1790 
to  die  31ft  of  December  1795,  both  Days  inrlufive,  which,  having  more 
dun  Ten  Tons  aboard,  came  under  the  Inlpection  of  the  Wine  Jerquer. 

Withdrew. 

•The  faid  Accounts  were  read  ; and  are  annexed  in  the  Appendix 
(Ww)  and  (Xx). 


Mr.  ANDREW  CORNTSH,  a Warehoufe  Keeper  at  Dowgatc,  called 
in,  and  examined. 

How  long  have  you  been  a Warehoufe  Keeper  ? 

Twenty-twoYcars. 

Are  your  Warehoufes  under  the  King’s  Locks? 

’They  are  opened  by  my  Servants  and  the  King’s  Officers  every  Morn- 
ing at  Eight  o’Clock,  and  (hut  between  Two  and  Three  o’Clock  in  the 
Afternoon  -thefe  Warehoufes  were  built  for  warehoufing  Coffee. 

What  is  the  Procefs  by  which  you  receive  Coffee  in  your  Ware- 
houses? 

After  the  Merchant  has  palled  his  Entry,  they  are  brought  to  the 
Quays,  and  are  landed  under  the  Care  of  an  Excife  and  Cuftom  Houle  Offi- 
cer ; from  thence  they  are  font  up,  under  the  Care  of  an  Officer,  to  my 
Warehoufes,  or  to  others,  who  carries  a Paper  from  the  Excife  Officer, 
ftating  the  Load  which  the  Cart  contains,  which  Paper  he  delivers  to  the 
Excife  Officer  at  the  Wanhoufes. 

Suppofe  Coffee  fhould  come  to  your  Warehoufes  between  Two  and 
Three  o’Clock.  in  the  Afternoon,  when  die  Doors  are  locked,  how  can  -you 
houfe  it  ? 

•It  is  returned  to  the  Quays  from  whence  it  came,  under  the  Care  of  the 
3 A Man 
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Man  who  accompanied  it  to  the  Warehoufes,  where  it  muft  lay  all  Night 
under  the  Care  of  the  Revenue  Officers ; and  in  the  Morning  it  is  again 
-fent  up  to  be  houfed,  provided  it  is  not  a Holiday. 

-Does  that  fubjedt  the  Merchant  to  any  additional  Expence  ? 

It  moll  afluredly  does;  that  is  to  fay,  the  Cartage  back  to  the  Quays, 
and  from  thence  again  to  the  Warehoufes;  and  the  Gangfmen  for  unloading 
and  re-loading. 

Have  any  Mcafures  been  attempted  to  remedy  thefe  Inconveniencies  ? 
what  are  they,  and  how  have  they  operated  ? 

The  Commiffioners  of  Cuftoms  have  endeavoured  to  remedy  this  by  an 
Order,  dated  22d  Odlober  1795— the  Officers  do  not  comply  with  the  fin'd 
Order,  not  being  aware  of  what  Demand  there  may  be  for  their  Attend- 
ance; therefore  the  Remedy  has  not.  its  Effedt. 

[The  Witnefs  delivered  in  the  faid  Cultom  Houfe  Order.] 

The  faid  Order  was  read ; 'and  is  annexed  in  the  Appendix 

(Yy)- 

What  Remedy  would  you  propofe  for  this  Inconvenience  ? 

I could  wilh  the  Officers  would  attend  the  proper  Hours  of  the  Day — 
this  would  accommodate  the  Merchant-  very  much ; and  I Ihall  attend  as 
long  as  it  is  Day  Light,  as  1 have  always  done,  confidering  it  my  Duty  fo 
to  do. 

Withdrew. 


Mr. ’ C RAC  K LO W again  called  in,  and  examined. 

Have  you  any- Computation  of  the  Expence  of  your  Plan  delivered  in 
'Yefterday? 

I have. 

[The  Witnefs  delivered  in  the  faid -Computation.] 

The  faid  Computation  was  read;  and. is  annexed  in:  the  Ap- 
pendix (Z-z). 

Will  the  Depth  of  Water  in  your  propcJfed;Docks  be  fufficient  to  admit 
Vefiels  heavily  laden  at  Neap  Tide.?' 

It  certainly  will — One  of  the  propofed  Entrances  being  near  Greenland 
Dock,  it  will  maintain  all  the  Advantages  which - that  Dock  at  prefent 
- does. 

Will  tbe'Tide  be  fufficiendy  flrong  to  convey  laden  Lighters  through 
the  propofed  Canal  into  the  Thames  oppofite  St.  Paul’s,  without  the  Af- 
Tiftance  of  Horfes  ? 

It  certainly  will,  during  the  upper  Part  of  the  Tide. 

Do  you  fee  the  Necefiity  of  your  propofed  Canal,  Bafon,  and  Docks,  if 
the  Coal  Ships  are  obliged  to  unload  in  the  River,  and  are  not  fuffered  to 
go  into  Docks? 

-I  certainly 
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I certainly  do  fee  the  Neceflity;  and  it  will  have  thefe  Advantages, 
namely,  to  receive  all  empty  Veflels  waiting  for  Charter,  Freight,  Sale,  or 
Repair,  together  with  fuch  Veflels  as  are  loaded  with  bulky  Articles,  fuch 
as  Timber  and  Deals,  and  other  Merchandize  not  ufually  received  at  the 
legal  Quays  or  Sufferance  Wharfs. — The  Canal  will  likewife  be  eligible  to 
receive  all  the  fmall  Craft,  as  well  as  for  loaded  Crafc  to  pals  through  with 
Coals,  Timber,  and  other  Goods  that  would  otherwife  go  through  London 
Bridge. 

Do  you  fee  the  Canal  neceflary  on  any  other  Account  than  what  you  have 
ftated  ? 

I conceive  that  it  will  tend  to  increafe  the  Revenue  by  increafing  the 
Trade  of  the  adjoining  Neighbourhood,  and  give  Rife  to  many  Improve- 
ments, as  the  Premifies  'at.  prefent  are  in  a very  dilapidated  State,  being  for 
the  moft  Part  old  Houfes. 

Have  you  in  your  Eftimate  included  the  Expence  of  Walls,  or  other 
Fencing,  round  the  Docks  ? 

I have  not  included  any  Kind  of  Fencing,  but  I conceive  it  to  be  equally 
capable  of  being  converted  to  that  Purpofe,  compared  with  any  other 
Plan. 

Do  you  conceive  that  the  Docks  propofed  on  the  Ifle  of  Dogs  will  have 
any  Advantage  over  your  Plan  ? 

Certainly  not,  on  Account  of  the  contiguous  Situation  that  my  propofed 
Docks  would  have  for  ferving  Southwark  and  London,  and  with  the  Ad- 
vantage of  the  Canal. 

In  which  Part  is  the  Land,  in  its  prefent  State,  moft  valuable  ? 

In  the  Ifle  of  Dogs ; inafmuch  as  the  Lands  where  my  propofed  Docks 
are  intended  is  for  the  moft  Part  a Morals  of  little  Value. 

-How  long  would  it  take  to  fully  execute  your  Plan  ? 

From  its  Situation  the  Whole  might  be  completed  in  Three  Years,  and  a 
Part  in  Two  Years. 

Do  you  conceive  that  the  Adoption  of  your  Plan  would  operate  to  the 
partial  Benefit  of  any  particular  Clafs  of  People,  or  would  create  any 
Monopoly  ? 

The  Objedt  of  my  Plan  is  that  of  a National  Advantage,  by  endeavouring 
to  relieve  the  Port  of  its  prefent  crowded  State ; and  I know  of  no  Parti- 
cular Set  of  Men  that  it  would  operate  in  Favour  of,  tending  to  a Mo- 
nopoly. 

Withdrew. 


Mr.  WILLIAM  FELL  OWES,  a Surveyor,  called  in,  and  examined. 

Did  you  prepare  the  Plan  of  the  Sufferance  Wharfs  delivered  in  Yeftcrday 
by  Mr.  Barr  ? 

I did. 

State  the  Names  and  Situations,  together  with  the  Extent  ofFront  to  the 
Water  of  each  Wharf? 

Thofe 
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Thofe  .on  the  South  Side  of  the  River,  with  their 
are  as  follows : 

■ Chamberlayne's  — — 

'Cotton’s  — — 

1 Haye’s  — — — 

Beale’s  — * — — 

■Griffin’s  — — — 

Symons’s  — — 1 — 

Stainton’s  — — — 

Davis,  Butt,  and  Co’s  — 

.Hartley’-s  — — 

Pearfon’s  — — 

Holland’s  — — 

'Coles’s  — — 

Carrington’s  — — 

Three  Wharfs  called  Hoggarth’s,  together 
Scott’s  — — 

Mcrriton’s  — — 


Extent  next  the  River, 


Feet. 

Inches. 

— 

1 95 

O 

— 

250 

O 

— 

1 1 8 

O 

— 

IJ2 

O 

— * 

149 

O 

— 

124 

O 

— 

*57 

O 

— 

5*1 

O 

— 

194 

O 

— 

58 

6 

— 

206 

0 

— 

65 

6 

— 

34 

1 

— 

1 21 

5 

— 

289 

6 

— 

265 

JO 

Thofc  on  the  North  Side  are, 
•Iron  Gate  — 

St.  Catherine's 
Watfcn’s  — 

'Bryarit’s  — 

Dowh’s  — 


— 264  6 

— "33  6 

— S1  4 

— 9S  8 

— 34°  o 


The  Whole  making  on  both  Sides  the  River  — 3,676  10 


■ Can  you  (late  the  Quantity  of  Goods  and  Merchandize  that  the  Warc- 
'houfes  and  Yards  at  thole  Wharfs  will  contain  ? 

Agreeably  to  the  Plan  delivered  in  the  Warehoufes  will  contain  One 
hundred  and  Twenty- five  thoufnnd  Four  hundred  and  Ninety  Tons,  and  the 
Yards  will  contain  Seventy- eight  thoufand  Eight  hundred  Tons,  making 
together  Accommodation  for  the  Reception  of  Two  hundred  and  Four 
thoufand  Two  hundred  and  Ninety  Tons  of  Merchandize ; the  Ware- 
houfes together  will  contain  Sixty  thoufand  Two  hundred  Hoglhcads  of 
Sugar. — The  Quantity  at  each  Wharf  appears  upon  the  Plan. 

Have  the  Occupiers  of  thefe  Wharfs  Ground  fufficient  whereon  to  eredt 
■ additional  Warehoules  to  any  confiderable'  Extent,  in  cafe  the  Commerce 
of  the  Port  (hould  require-  it  ? 

Yes,  they  have;  fome-  of  them  more  than  their  prefent  Warehoules 
■■occupy. 

-Withdrew. 


Mr.  WILLI  AM  SUTTON,  a Ship  and  Affurance  Broker, 
called  in,  and  examined. 

Did  you  once  carry  on  the  Bufinefs  of  a Wharfinger,  and  how-long? 

I did,  for  Eleven.Years. 

.Ate 
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Are  Goods  in  genera]  landed  at  the  legal  Quays  with  equal  Difpatch  as 
at  the  Sufferance  Wharfs  ? and  if  not,  how  do  you  account  for  the 
Difference  ? 

I am  confident  that  Goods,  in  general,  are  not  landed  with  equal  Difpatch 
at  the  legal  Quays  as  at  the  Sufferance  Wharfs  j and  the  Reafon  is,  doubt- 
lefs,  from  the  Inadequacy  of  legal  Quay  Room  to  give  Difpatch  to  the 
Quantum  of  Articles  which  the  Commiffioners  of  the  Cuftoms  do  not 
ufually  permit  to  be  landed  by  Sufferance. 

What  are  the  Goods  which  can  only  be  landed  at  the  legal  Quays  ? 

Sugar,  Wine,  Spirits,  fine  Sorts  of  Oil,  Skins,  Indigos,  and  Maddas, 
and  a vaft  Variety  of  other  Articles. 

Do  you  know  of  the  Commiffioners  of  the  Cuftoms  having  refufed  to 
grant  Sufferances  for  landing  Goods  at  Sufferance  "Wharfs,  when  they  could 
not  conveniently  be  landed  at  the  legal  Quays  ? and,  in  cafe  of  fuch  Refufal, 
do  you  know  what  were  the  Reafons  ? 

1 recoiled  feveral  Inftances,  when  there  has  been  In  die  River  a greater 
Quantity  of  thofe  Articles,  noc  ufually  permitted  by  Sufferance,  than  the  legal 
Quays  could  give  Difpatch  to,  and  particularly  of  Sugar;  and  upon  Ap- 
plication made  for  their  being  landed  by  Sufferance  it  has  been  Rated  by  the 
Landing  Surveyors,  that  the  Commiffioners  of  the  Cuftoms  would  not,  or 
could  not,  give  their  Confent  till  the  Whole  of  the  legal  Quay  Proprietors 
were  to  ftate  their  total  Inability  to  land  and  houfe  them. 

■Have  the  Sufferance  W’hai  fingers,  in  general,  full  Employment,  and  if 
they  are  capable  of  more  Bu finds,  how  much  more  could  they  tranfaft 
than  they  now  do  ? 

The  Sufferance  Wharfingers  have  certainly  not  full  Employment,  either 
as  to  the  Quantity  of  Goods  that  they  are  capable  of  landing  or  flapping, 
or  as  Occupiers  of  Warehoufes  for  houfing  the  fame,  even  as  they  are  cir- 
cumftanced  in  both  thefe  refpeds  at  prefent;  but  if  additional  Officers  were 
appointed,  and  Permiffion  given  to  land  at  all  their  feveral  Ending  Cranes, 
and  Warehoufes  ereded  on  thofe  Parts  of  their  Premiflcs  now  uncovered 
with  Buildings,  they  are,  beyond  all  Queftion,  capable  of  doing  very  con- 
fiderably  more  Bufinels  than  they  have  hitherto  ufually  done. 

Is  there  no  Seafon  in  the  Year  in  which  the  Sufferance  Wharfingers  could 
not  do  more  Bufinefs  than  they  are  lift'd  to  do  ? 

As  the  Cafe  is  at  prefent,  when  Ships  arrive  in  large  Fleets,  I make  no 
Doubt  but  it  has  been  that  the  Sufferance  Wharfs  had  as  many  Goods  as 
they  could  give  Difpatch  to.;  but  this  arifes  from  the  Circumftance  of  Ships 
arriving  in  Fleets. 

Have  the  Merchants,  who  hand  Goods  by  Sufferance,  been  fatisfied,  in 
general,  with  the  Difpatch  and  Accommodation  that  were  at  the  Sufferance 
Wharfs  and  Warehoufes  or  noc  ? and  what  are  their  principal  Objedions  to 
the  landing  of  Goods  there  ? 

I am  of  Opinion  that  the  Merchants,  in  general,  have  been  perfedly  fatisfied 
with  the  Difpatch  and  Accommodation  given  co  their  Goods  at  the  Suf- 
ferance Wharfs,  excepting  only  when  Detention  has  arifen  in  confeqtfence 
of  the  Rellridions  put  upon  the  faid  Wharfs  by  the  Commiffioners  of  the 
3 B Cuftoms, 
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Cuftoms,  in  relpedt  to  the  confined  Number  of  Landing  Waiters,  &c.  ap- 
pointed to  drat  Station,  the  limited  Number  of  Cranes  they  are  allowed  to 
work  at,  and  the  extra  Fees  to  be  paid;  and  thefe  I take  to  be  the  principal, 
if  not  the  only,  Objections  that  the  Merchants  ever  have  had  to  the  landing 
their  Goods  at  Sufferance  Wharfs. 

What  is  the  Amount  of  the  extra  Fees  which  the  Sufferance  Wharfs  pay, 
and  which  the  legal  Quays  do  not  pay,  upon  Goods  being  permitted  to  be 
landed  on  tire  Sufferance  Wharfs  ? 

I cannot  Ipeak  to  it  accurately;  but  I llioukl  think  the  extra  Fees  to 
amount  to  about  Two  Thirds  at  leaft  of  what  is  charged  for  Wharfage. 

Do  the  Landing  Waiters  attend  as  many  Hours  at  the  Sufferance  Wharfs 
as  at  the  legal  Quays  2 

Their  Rule  uled  to  be,  when  I was  a Wharfinger,  to  attend  during  the 
Winter  HalfYear  from  Sun-rife  to  Sun-fet;  and  during  the  Summer  Half 
Year  from  Six  to  Six;  with  One  Hour  allowed  for  Breakfaft,  and  Two 
Hours  for  Dinner. — I think  their  Attendance  is  required  longer  at  the 
legal  Quays,  but  am  not  certain. 

Have  not  the  Comnviffioners  of  the  Cuftoms  nefufed  to  fuffer  Goods  to 
be  landed  by  Sufferance  at  any  Wharf  or  Wharfs  within  the  Limits  de- 
feribed  in  their  Minute  of  1789,  unlefs  a further  Charge  was  paid  than  the 
ordinary  extra  Charges  already  ftated  by  you  ? 

I am  told  they  have,  and  I don’t  doubt  the  Fad,  at  Hartley's  Wharf  and 
at  Coles’s  Wharf— the  additional  Charge  was  a Night  Watch  and  Day 
Guard,  unkfs  it  is  beme  by  the  Wharfingers. 

Do  you  think  that  the  legal  Quays  and  Sufferance  Wharfs,  within  the 
Limits  preferibedby  the  Cuftom  Houfe  Minute  of  1789,  fufficient  to  ac- 
commodate all  the  Trade  of  the  Port  fo  far  as  refpeds  the  (hipping,  un- 
ihipping, landing,  and  houfing  of  Goods,  provided  proper  Regulations  are 
made  in  the  River,  and  the  Navigation  of  it  is  improved  by  withdrawing 
fome  of  the  Ships  chat  now  crowd  it,  particularly  in  the  Pool.? 

I am  perfuaded  that  the  legal  Quays  and  Sufferance  Wharfs,  within  the 
Limits  above  mentioned,  are  fufficient  to  accommodate  the  whole  Trade 
of  the  Port  fo  far  as  relates  to  the  fhipping,  landing,  and  houfing  the  Goods 
of  the  Merchants,  more  efpecially  if  die  Reftridions  were  taken  off  the  lat- 
ter, as  to  .the  Number  of  Cranes  and  Officers  they  are  now  confined  to,  and 
chat  the  Ground  now  .uncovered,  and  feveral  of  the  Premifles,  had  fuck 
Warehoufes  eroded  upon  them  as  they  are  capable  of. 

If  the  Plan  for  making  wet  Docks  at  Wapping  (hould  be  executed,  how 
do  you  think  the  prefenc  Occupiers  of  Wharfs  and  Warehoufes  will  be  a f- 
feded  by  it  ? 

I have  no  Doubt  that,  if  the  prqjeded  Plan  for  making  wet  Docks  and 
Quays  at  Wapping  was  carried  into  Execution,  it  would  very  materially  in- 
jure the  prefent  Sufferance  Wharfs,  and  be  attended  with  the  Ruin  of  fome 
of  die  Occupiers. 

Have  you  any  Intereft  in  Wharfs  or  Warehoufes  yourfelf? 

None  whatever. 

What 
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What  do  the  Wharfs  and  Warehoufcs,  in  the  Pari  Hi  of  St.  Olave’s,  South- 
wark, whi  re  you  refide,  contribute  Annually  to  the  Poor  and  other  Rates  ? 

The  Rental  of  the  Whole  of  the  Wharfs,  Warehoufcs,  and  PremilTes,  in 
the  Occupation  of  Wharfingers,  in  thatParifh,  amount  to  the  Sum  of£.  5,500, 
and  upon  this  Rental  they  are  affcflcd  to  the  full  of  the  feveral  Rates,  except 
to  that  of  the  Poor,  and  to  the  Poor  they  are  only  .affeffed  at  Two  Thirds, 
while  every  other  Defcription  of  the’ rated  Inhabitants  of  the  Parilh  are 
rated  and  pay  to  die  full  Amount  of  their  feveral  Rents;  and  this  Relief  I 
know,  of  my  own  Knowledge,  has  been  fettled  by  repeated  Orders  of  the 
Magiftrares,  upon  many  Appeals  at  the  County  Quarter  Sdlions,  cxprelsly 
•in  Confideration  of  their  feveral  Wharfs,  Warehoufcs,  and  Premiffes  not 
being  conftantly  employed. 

Are  die  Rates  of  Cartage  of  Goods  from  the  Sufferance  Wharfs  on  the 
South  Side  of  the  River,  as  far  as  Pickle  Herring  Stairs,  into  the  City  Wcit 
.of  Bidiopfgate  Street,  the  fame  as  from  the  legal  Quays  ? 

They  are. 

Is  it  your  Opinion  that  any  wet  Docks  on  the  North  Side  of  the  River 
■will  equally  affe<fl  the  Interefts  of  the  Sufferance  Wharfs  as  tliofe  propofed 
•to  be  at  Wapping? 

If  round  fuch  Docks  there  are  to  be  made  Quays  and  Warehoufcs,  I 
^conceive  it  would. 

If  the  Improvements  were  made  at  the  legal  Quays,  extended  as  they  are 
propofed  to  be  by  the  City  Plan,  would  not  that  equally  affeift  the  Interefts  of 
the  Sufferance  Wharfs  ? 

I fhould  think  it  would  affeft  their  Interefts,  but  not  to  an  equal  Degree 
as  the  wet  Docks. 

Sqppofing  the  Accommodation  to  be  trebled  in  refpeft  to  the  legal  Quays 
and  Warehoufcs,  as  by  the  City  Plan,  and  with  the  Improvements  at  Bridge 
Yard,  how  far  will  that  affeft  the  Interefts  of  the  Sufferance  Wharfs  ? 

It  would  certainly  affeft  the  Interefts  of  the  Sufferance  Wharfs  mate- 
rially, unlefs  Freedom  of  landing  was  allowed  by.  the  Commiflioners  of  the 
Cuftoms ; but  would  nor,  as  I conceive,  injure  diem  fo  much  as  the  pro- 
jected Docks  and  Quays  at  Wapping. 

Is  there  any,  and  what  Part  of  Bridge  Yard  that  is  not  now  ufed  for  Suf- 
ferance Wharfs ; and  what  is  die  Part  unoccupied  by  the  Sufferance  Wharfs 
applied  to  ? 

The  Whole  of  what.is  called  Bridge  Yard  Wharf  is  now  only  employed 
for  landing  Timber  and  Stone  for  the  Repairs  of  London  Bridge ; and  there 
are  no  Sufferance  Wharfs  on  the  Bridge  Y'ard. 

What  is  the  Extent  of  Bridge  Yard  ? 

■ .1  iliQuld  think  about  Qnc  hundred  and  Forty  Feet. 


Withdrew. 


Mr.  JAMES 
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Mr.  JAMES  MI LLS,  a Timber  Rafter,  called  in,  and  examined. 


In  the  Importation  of  Deals  and  Timber,  which  is  the  greater  Importa- 
tion ? 

I cannot  fpeak  as  to  Deals.— The  Timber  Ships  entering  the  Port  of  Lon- 
don in  One  Year  are  about  T wo  hundred  and  Fifty ; and  a Load  of  Timber 
is  fuppofed  to  be  a Ton. 

How  Ions  does  a Timber  Ship,  in  general,  take  to  unload  ? and  how  long 
in  general,  after  unladen,  do  the  Timbers  lay  afloat  before  Admeafuremenc 
for  Revenue  Purpofes  ? 

A Ship,  if  conftantly  kept  at  Work,  will  deliver  her  Cargo  in  Five  Days, 
and  her  Cargo  may  be  taken  to  the  Timber  Docks  in  the  fame  Time — 
Sometimes  the  Timbers  are  meafured  immediately  when  out,  fometimes 
Two  or  Three  Days  after,  and  fometimes  a whole  Week. 

From  vour  Obfervations,  what  Space  do  Timbers,  unladen  from  a Ship  of 
Three  hundred  Tons,  occupy  on  the  Surface  of  the  Water? 

About  Eleven  or  Twelve  Times  that  which  is  taken  up  by  the  Ship. 

How  are  the  Timbers  difpofed  of  when  unladen  ? 

There  are  already  Timber  Docks  for  dieir  Reception,  on  very  long 
Leafes,  capable  of  holding  all  the  Timber  which  comes  to  the  London 
Market— they  have  been  dug  at  a very  great  Expence. 

From  your  Obfervations,  do  not  many  Inconveniencies  arife  in  the  River 
from  Timber  not  being  cleared  away  ? 

Yes,  a great  many — the  caufe  of  Timber,  in  many  Inftances,  not  being 
-cleared  away,  is  owing  to  the  Merchants  wifhing  to  fell  the  Timber  whillfc 
alongfide  of  the  Ship  ? 

What  Remedies  can  you  fuggeftto  obviate  this  Inconvenience? 

As  foon  as  One  hundred  Pieces  of  Timber  are  out,  they  fhould  be  me«t- 
fured  for  Revenue  Purpofes  immediately — there  are  Four  Timber  Mea- 
furers ; and  when  a Number  of  Ships  arrive  together,  that  Number  is  not 
fufficient;  moreover,  the  Merchants  fhould  remove  the  Timber  immediately 
after  Meafurement. 

Where  are  the  Timber  Docks  fituated,  and  where  do  the  Timber  Ships 
generally  lay  ? 

The  Docks  are  fituated  between  Weftminfter  and  Batterfea  Bridges, 
which  is  more  in  the  Market  for  Timber  than  any  other  Situation — the 
Timber  Ships  generally  lay  at  Limehoufe  Hole,  and  at  Hanover  Hole. 

Whether  the  making  a wet  Dock  at  Rotherfcithe  for  admitting  Timber 
Vefiels,  and  making  a Canal  for  conveying  Rafts  of  Timber  from  thence 
into  the  River  Thames,  above  London  Bridge,  would  not  effedually  re- 
medy the  Inconvenience  complained  of  refpefting  the  Timber  Trade  ? 

If  the  Merchants  are  obliged  to  fend  the  Timber  to  Docks  already  made, 
it  will  do  away  every  Nuifance — the  Timber,  at  the  bell  of  Times,  could 

not 
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•not  afford  to  pay  any  additional  Expence;  in  peaceable  Times  I have 
known  the  Timber  fell  for  32  per  Load,  and  (land  the  Merchant  in  45  s. 

Withdrew. 

Mr.  WILLIAM  MAS  HI  TER,  a Wharfinger,  called  in,  and 
examined. 

How  long  have  you  carried  on  the  Bufinefs  of  a Wharfinger  ? 
Thirty-one  Years  and  upwards. 

Do  you  know  the  legal  Quays  and  Sufferance  Wharfs  within  the  Limits 
fet  out  by  the  Commiflioners  of  the  Cuftoms,  and  declared  by  them  to  be 
public  Wharfs,  in  May  1789? 

■ I do. 

How  long  have  the  Sufferance  Wharfs  been  in  ufe  ? and  have  they  not 
been  credit ed  and  eftabliflied  in  luch  Succeflion  as  the  Increafe  of  Com- 
merce from  Time  to  Time  required  ? 

I know  that  Iron  Gate  Wharf  has  been  a Sufferance  Wharf  upwards  of 
Fifty  Years— Chamberlayne’s,  Cotton's,  Symonds’s,  and  others,  have  been 
many  Years  longer;  and  other  Wharfs  have  been  erefted,  as  the  Trade  of 
•the  Port  increafed. 

How  many  of  them  are  ufually  employed  in  Foreign  Trade? 
Twenty-feven,  or  Twenty-eight— there  are  about  Twenty  in  the  Plan. 

Do  you  know  the  Number  of  Cranes  on  thofe  Wharfs  at  which  Goods 
may  be  fafely  and  conveniently  landed  at  one  and  the  fame  Time  ? 

About  Eighty — there  is  Room  upon  thofe  Wharfs  to  erefb  many  more, 
provided  the  Increafe  of  the  Trade  at  the  Wharfs  became  neccffary  to  have 
them. 

How  many  Landing  Waiters  are  appointed  to  do  the  Duty  of  thofe 
Wharfs  ? 

Only  Nine  to  do  all  the  Bufinefs  done  by  Sufferance,  although  there  are 
Eleven  Wharfs  which  require  the  Attendance  of  an  Officer  almoft  Daily, 
and  have  fufficient  Employ,  which  very  much  retards  and  obftrufts  Bufi- 
nefs at  thofe,  and  all  the  other  Sufferance  Wharfs. 

What  are  the  refpeftive  Proportions  of  Trades  ufually  accommodated  at 
the  legal  Quays,  and  Sufferance  Wharfs  ? 

The  Baltic  Trade,  except  Linens ; the  American  Trade,  except  Tobac- 
co and  Skins;  the  Irilh  Trade,  except  Linens;  and  a few  Articles  from 
Spain  are  ufually  landed  by  Sufferances. — The  Welt  India  Trade,  except 
Wood;  the  Ealt  India  Trade,  and  nearly  the  Whole  of  the  European 
T rade,  are  landed  at  the  legal  Quays  ? 

Do  the  legal  Quay  Wharfingers  ever  apply  to  Hop  the  granting  of  Suf- 
ferances at  Times  when  they  cannot  give  the  neceffary  Difpatch  in  landing 
Goods,  and  if  fo,  (late  the  Effe£t  of  fuch  Applications,  and  any  Inftances 
of  the  Kind  within  your  Knowledge  ? 

They  have  done  fo  to  my  Knowledge  very  frequently — laft  Year  when 
3 C ' the 
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the  Quays  were  apparently  very  much  crowded,  Sufferances  were  refufed 
being  granted  upon  their  Reprefentation,  and  when  their  Warehoufes  could 
not  houi'e  the  Goods ; and  they  always  objedt  to  Sufferances  being  per- 
mitted for  various  Species  of  Goods,  which  pay  no  Duty,  fuch  as  Cotton, 
Spanifh  Wool,  Indigo,  and  many  other  Articles,  which  clog  up  the  Quays, 
and  prevent  the  difpaEching  of  other  Goods  which  pay  a large  Duty,  not- 
withftanding  there  is  not  the  leaft  Accommodation  for  warehoufing  thofe 
Articles  upon  the  Quays.—  Sufferance  Wharfs  are  alfo  refufed  landing 
Goods  which  are  warthoufed  under  the  King’s  Locks,  on  which  Account 
they  are  obliged  to  be  carted  away  at  a very  great  Expence,  particularly 
Coffee,  Seven  Eighths  of  which  is  exported,  and  obliged  to  be  re-carted 
for  flopping ; whereas,  if  Sufferances  were  permitted,  fuch  needlcfs  Expence 
might  be  avoided,  and  the  Revenue  equally  fecure. 

Are  the  legal  Quays  and  Sufferance  Wharfs,  within  the  Limits  above 
mentioned,  adequate,  under  proper  Regulations,  to  accommodate  and  give 
the  neceflary  Difpatch  to  the  Trade  of  the  Port  ? 

The  Sufferance  Wharfs,  with  the  fame  Privileges  given  them  as  the  legal 
Quays,  are  togedier  fully  adequate  to  give  Difpatch  to  the  Trade  of  the 
Port. 

Have  not  fome  of  the  Warehoufes  belonging  to  the  Sufferance  Wharfs 
within  the  Limits  abovementioned,  lately  flood  empty  for  a confiderablc 
Time?  and  have  not  fome  of  the  Wharfingers  been  obliged  to  let  their 
Warehoufes  at  inferior  Rents  ? and  what  are  the  Caufes  of  thefe  Circum- 
ftartces  ? 

Many  of  the  Warehoufes  at  the  Sufferance  Wharfs  have  been  unemploy- 
ed for  Want  of  Goods,,  whereas  if  Sufferances  had  been  granted  more 
liberally,  they  would  have  been  better  employed,  and  the  Complaincs  of  the 
Merchants  for  Want  of  Accommodation  would  have  been  done  .away. 

In  the  Precindfc  of  St.  Catharine’s  (where  you  live)  how  much  do  the 
Wharfs  Annually  pay  for  Poor  and  other  Rates.? 

About  £.  6co  a Year. 

What  Rates  do  you  include  in  that  Sum  ? 

The  Poor  Rates,  die  -Land  Tax,  Watch,  Lamp,  and  Scavenger. 

What  Proportion  does  that  Sum  bear  to  tire  whole  Amount  of  the  Rates 
raifed  in  the  Precindt  ? 

The  Wharfs -pay  One  Third -of  the  Whole  Poor  Rates -of  die  Parifh, 
and  One  Quarter  of  the  Land  Tax  3nd  ocher  Rates. 

If  the  Merchants  Plan  for  making  wet  Docks,  &c.  nt  Wapping  fiiould 
fucceed,  how  would  it  .affedt  the  Precindt  in  tailing  the  Poor  and  other 
Rates  ’? 

Provided  the  Projedt  for  thofe  Docks  :to  fucceed,  the  Wharfs  and  Ware- 
• houfes  would  be  fo  reduced  in  Value  that  they  could  not  be  affdTed  at  what 
they  now  are,  and  molt  of  the  Warehoufes  would  be  unoccupied,  therefore 
.nearly  the  Whole  Rates  of  die  Whar  fs  and  Warehoufes  would  be  annihilated, 
and  the  Poor  and  other  Taxes  not. dimini  Died,  confequently  the  remaining 
Inliabitancs  .muft.bear  the  whole  Burthen,  whereby  the  Rents  muft  be  greatly- 

reduced. 
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reduced,  or  there  would  not  be  found  Inhabitants  to  occupy  theHoufes,  on 
Account  of  the  exorbitant  Rates  they  would  be  liable  to  pay. 

Are  there  many  Inhabitants  within  the  Precimft  on  whom  the  Poor  Rates 
would  fall  particularly  heavy  on  Account  of  their  Circumftances  ? 

There  certainly  are  a great  Number;  but  I am  of  Opinion  the  Rates 
would  be  fo  heavy,  if  the  wet  Dock  Projcdt  took  Place,  that  the  Inhabitants 
would  emigrate  out  of  the  Parifh,  the  Majority  of  them  not  being  de- 
pendent for  a Livelihood  from  their  local  Situation. 

Admitting  the  Merchants  wet  Dock  Plan  to  fucceed,  how  would  the 
"Foreign  public  Sufferance  Wharfs  be  affetted,  and  why  ? 

Provided  the  Merchants  fucceed  in  their  wet  Docks,  &c.  and  create  Five 
thoufand  Four  hundred  Feet  of  new  legal  Quays  in  Addition  to  the  prefent 
Ones,  the  new  and  old  legal  Quays  would  be  hilly  adequate  to  do  the  whole 
Bufinefs  of  the  Port ; and  as  the  new  Wharfs  at  the  Docks  would  carry  away 
a large  Proportion  of  the  Trade  from  the  prefent  legal  Quays,  the  Whar- 
fingers at  thofe  Quays  would  naturally  refort  to  die  Trade  of  the  Sufferance" 
Wharfs,  as  they  from  Time  to  Time  loft  their  own,  whereby  the  Sufferance 
Wharfs  would  foon  have  nothing  left  to  land,  as  there  would  be  ample 
Room  at  the  new  and  old  legal  Quays  to  do  all  their  Bufinefs,  and  the 
Sufferance  Wharfs,  not  being  able  to  have  any  Competition,  their  whole 
Trade  muft  be  loft,  as  it  now  only  confifts  of  the  overfiowing  of  the  pre- 
fent legal  Quays ; and  it  is  more  expenfive  to  a Merchant  landing  his 
Goods  by  Sufferance,  on  Account  of  large  Fees  paid  to  Officers  of  die 
Cuftoms. 

The  prefent  legal  Quays  being  One  thoufand  Four  hundred  and  Sixty-four 
Feet,  and  rhe  City  Plan  propofing  to  extend  them  to  Four  thoufand  One  hun- 
dred and  Fifty  Feet,  with  the  Addition  of  Seven  hundred  Feet  on  the  Bridge 
Yard  Side,  with  Warehotifes  on  the  whole  Extent,  on  both  Sides  the 
River,  do  you  not  conceive  an  Injury  nearly  equal  to  that  of  the  wet  Docks 
will  accrue  to  the  Sufferance  Wharfs  ? 

It  certainly  would  materially  aft'edt  the  Sufferance  Wharfs ; but  it  would 
■not  injure  diem  in  that  material  Degree  that  die  Merchants  wet  Dock. 
Plan  would  do. 

Wididrew. 
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Jovis,  21°  die  Aprilis,  1796. 


Mr.  MASHITER  again  called  in,  and  examined. 

Ty.HEN  Sufferances  are  applied  for,  donor  the  Com  mi  (Tinners  of  the 
V V Cuftoms  always  refer  the  Application  to  the  Landing  Surveyors  for 
their  Report  thereon,  and  do  not  the  Commiflioners,  upon  that  Report,  either 
grant  or  refufe  finch  Sufferances  ? 

There  are  certain  Species  of  Goods  that  are  ufually  landed  by  Sufferance 
that  there  are  no  fpeeial  Application  to  the  Board  for  - there  are  other 
Species  of  Goods,  that  when  the  Quays  are  full,  the  Merchant  makes  fpc- 
cial  Application  to  the  Board  for  a .sufferance,  and  that  fpeeial  Application 
is  ufually  referred  to  the  Landing  Surveyors  for  them  to  report  thereon ; but 
-prior  to  their  making  any  Report,  it  is  ufual  for  them  to  fend  for  a Num- 
ber of  Wharfingers,  and  afk  them  individually  if  they  can  land  fuch  Goods  ; 
and  upon  any  One  of  them  faying  that  they  can  do  fo,  the  Officers  ftate 
.that  to  the  Board,  and  the  granting  the  Sufferances  is  reje&ed. 

Do  you  not  know,  that  whenever  a Report  is  made  by  the  Landing  Sur- 
veyors, that  the  legal  Quays  are  inadequate  to  the  Bufinefs  for  which  Sufferances 
. are  applied,  that  the  Commiflioners  immediately  grant  them  ? 

I (dated  before,  that  the  Landing  Surveyors  always  apply  to  the  Wharfin- 
gers upon  any  fpeeial  Application,  and  if  the  Whole  of  them  fay  they  cannot 
land  the  Goods,  the  Surveyors  make  the  Report  accordingly,  and  Suffe- 
rances are  ufually  granted. 

Did  you  ever  know  any  One  Inftance  of  the  Landing  Surveyors  making 
a falfe  Report  refpetting  the  legal  Quays,  fo  as  to  prevent  Sufferances  being 
granted ; if  you  do,  ftate  the  Time  and  Circumftance  ? 

I do  not  know  that  the  Landing  Surveyors  ever  made  a falfe  Report  ■, 
nor  do  I think  them  capable  of  fo  doing. 

Would  not  legalizing  the  Sufferance  Wharfs,  materially  increafe  the 
Number  of  Landing  Waiters,  Searchers,  and  other  inferior  Officers  ? 

I ftated  Yefterday,  that  the  Number  of  Landing  Waiters  were  inadequate 
to  do  the  Bufinefs  by  Sufferance,  dierefore  I do  not  think  that  legalizing 
the  Sufferance  Wharfs  would  increafe  the  Landing  Waiters  to  any  extraor- 
dinary Quantity  beyond  what  they  ought  at  prefent  to  be  increafed  to. 

Are  not  all  the  Charges  made  by  the  Wharfingers,  at  the  Sufferance 
Wharfs,  upon  Goods  of  every  Defcription  landed  thereon,  higher  than  at  the 
legal  Quays  ? 

The  Charges  upon  Goods  that  are  ufually  landed  by  Sufferance  are  not 
higher  than  the  fame  Species  of  Goods  would  be  at  the  legal  Quays— the 
Article  of  Sugar  corning  only  when  the  legal  Quays  cannot  land  or  ware- 
houfe  them,  the  Wharfage  and  landing  Charges  upon  that  Article  arc  a 
little  higher,  but  die  Warehoufe-room  the  fame. 

In 
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Is  not  the  Irtfurance  on  Goods  warchoufed  at  the  Sufferance  Wharfs  con- 
F.derably  higher  than  at  the  legal  Quays  ? 

Upon  the  Goods  that  are  ufually  houfed  in  the  Warehoufes  attached  to 
thole  Wharfs,  and  at  fome  Difiance  from  the  Watcrfide,  the  Infuranee  is  not 
higher,  except  hazardous  Goods  are  within  thofe  Buildings. 

Have  you.fecn  Mr.  Ogle’s  Plan  for  extending"  the  legal  Quays? 

1'have. 

If  that  Plan  was  carried  into  Effedl,  would  it  alibi'd  ample  Accommoda- 
tion to  the  Trade  of  the  Port  of  London,  even  if  it  were  doubled,  aided 
as  the  legal  Quays  have  hitherto  been  by  the  Sufferance  Wharfs  ? 

I do  not  think  that  if  that  Plan  was  carried  into  Execution,  that  it  would 
give  ample  Accommodation ; it  certainly  would  increafe  the  prefent  Ac- 
commodation, and  enable  the  legal  Quay  "Wharfingers  to  do  the  Bufmefs  a. 
little  better  than  they  have  done ; but  there  is  no  Doubt  if  the  Sufferance 
Wharfs  were  legalized,  or  given  fome  additional  Privileges  more  than  they 
now  have,  they  would,  in  Conjunction  with  die  legal  Quays,  be  ample  and 
adequate  to  do  the  whole  Bufmefs  of  the  Port — I apprehend  there  is  already 
Warehoufe-room  within  the  Port  to  accommodate  the  Whole  of  die 
Trade. 

Can  you  deliver  in  a Statement  of  the  Wharfage  Charges  of  the  Suffer- 
ance Wharfs  ? 

1 can ; and  will  prepare  One  for  the  Committee. 

Withdrew. 


Mr.  HENRY  SMITH  SPECK,  Veftry  Clerk  to  the  Parilh 
of  St.  John,  Southwark,  called  in,  and  examined. 

How  many  Sufferance  Wharfs  are  there  in  your  Parilli? 

There  are  Nine. 

How  much  do  the  Wharfs,  and  Warehoufes  belonging  to  diem,  pay 
.towards  the  Poor  and  other  Rates  ? 

Poor  Rates  about  J.  600  per  Annum ; Land  Tax  about  the  fame;  and 
the  paving  and  improving  Rates  about  £.  400  per  Sbmum.  The  Wharfs 
and  Warehoufes  pay  ibout  One  Third  of  the  whole  Rates. 

Has  the  Parilh  raifed  any,  and  what  Sums  of  Money,  on  the  Credit  of 
thofe  Rates ; and  if  it  has,  how  much  is  now  owing,  and  how  is  it  fe- 
.cured  ? 

The  Pari (li,  upon  the’Creditofthe  Poor  Rates,  have  raifed  £.  1 ,003  upon 
Life  Annuities,  giving  One  hundred -Guineas  a Year,  and  the  Annuitants 
are  all  living.  —The  Commillioners  of  Pavement  for  the  Eatu  Divilion  of 
Southwark  have  lately  railed  Eight  or  Ten  thoufand  Pounds  upon  the 
■Credit  of  their  Rates,  which  affeCt  the  Pariflies  of  St.  John,  St.  Olave, 
•and  Part  of  Bennondh  y,  upon  Life  Annuities. 

If  the  Merchants  Plan  for  Docks  at  Wapping  fhould  fucceed,  how  far 
• do  you  imagine  it  would  affeCt  the  Parilh  of  be.  John,  and  the  Securities  of 
which  you  have  fpoken? 

3D  I think: 
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I think  it  would  go  to  annihilitate  Three-fourths  of  the  Parifh  Rates; 
for  the  Situation  of  the  Parifh  of  St.  John  is  fuch  as  to  depend  wholly  upon 
the  Waterfide  Premises— it  is  fituate  in  an  Angle,  and  has  no  immediate 
Thoroughfare  to  any  particular  Place. — The  Tradesmen  in  this  Parifh,  who 
contribute  to  the  Rates,  depend  wholly  on  the  Waterfide,  Trade  would 
-remove,  and  the  Poor  would  at  the  fame  Time  increafe. 

Withdrew. 


Mr.  HENRY  WILLIAM  HOBBS,  a Lighterman,  called  in, 
and  examined. 

How  long  have  you  been  a Lighterman  ? 

Eighteen  Years. 

Are  you  acquainted  with  the  Sufferance  Wharfs  and  legal  Quays,  and 
the  Nature  of  the  Bufinefs  carried  on  there  ? 

Yes;  but  more  particularly  at  the  Sufferance  Wharfs. 

What  do  you  judge  to  be  The  chief  Ir.conveniencies  which  the  Trade 
of  the  Port  of  London  labours  under  in  refpett  to  the  landing  and  fhipping 
of  Goods  ? 

1 beg  to  remark,  that  the  Want  of  a fufficient  Number  of  Landing 
Waiters,  and  the  great  Number  of  Holidays  kept  at  die  Cuftom  Houfc, 
are  the  chief  Inconveniencies. 

Have  you  ever  refufed  to  lighter  for  Ships,  the  Cargoes  of  which  were 
intended  to  be  landed  at  the  legal  Quays  ? 

I have. 

Have  you  ever  lightered  any  of  thofe  Cargoes  at  the  Sufferance  Wharfs  ? 

I have. 

How  came  you  to  refufe  to  lighter  them  at  the  legal  Quays,  and  then  to 
take  them  to  the  Sufferance  Wharfs? 

Becaufe  I could  not  get  them  properly  difpatched  at  the  legal  Quays ; 
and  I lightered  them  to  the  Sufferance  Wharfs  for  the  better  Difpatch  of 
the  Merchants  Property. — I have  done  fo  with  feveral  Weff  India  Ships 
Cargoes. 

Is  there  ever  any  Want  of  Room  or  Accommodation  for  landing  or  houfing 
Goods  at  the  Sufferance  Wharfs,  except  through  the  Want  of  Officers  ? 

I have  not  heard  of  any  fuch  Want  of  Room  or  Accommodation  Dnce 
the  Year  1793,  and  that  only  exifted  for  a fmall  Time,  a Month  or  Six 
Weeks,  during  the  Arrival  of  feveral  Fleets  at  one  Time. 

Did  any  Accident  ever  happen  to  a Lighter  ofyour’s,  loaded  with  Hemp, 
at  Brown’s  Quay  ? 

Yes — on  the  a8th  of  December,  1790,  I lightered  Hemp  to  Brown’s 
Quay;  we  moored  her  alongfide  the  Wharf,  and  no  ocher  Craft  was  there — 
Ihe  remained  there  till  the  30th  at  Night— on  that  Night  ffie  was  caff  adrift 
by  fome  Perfons  unknown— this  coff  me  £.600  to  repair  the  Damage  of 
my  Lighter,  and  the  Merchant’s  Lofs,  which  would  not  have  happened  if 

the 
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the  Officers  had  been  there  to  have  difcharged  her  in  proper  Time.— She 
ihould  have  been  difcharged  on  the  29th.—!  had  given  due- Notice  to  the 
Clerks  at  the  Compting  Houfe  of  the  Wharf ; but  whether  the  Cleric  ap- 
plied to  the  Revenue  Officers  or  not  I do  not  know. 

Does  it  often  happen  that  Craft  wait  at  the  Sufferance  Wharfs  fo  long, 
for  want  of  Revenue  Officers  f 

Not  when  a fingle  Craft. 

What  Regulations  do  you  judge  to  be  wanting  in  order  to  remedy  the 
Inconveniencies  you  have  ftated,  and  to  give  due  Difpatch  in  the  landing 
and  (hipping  Goods  ? 

A greater  Number  of  Landing  Waiters  ought  to  be  appointed  to  the 
Sufferance  Wharfs ; and  this,  with  the  Holidays  curtailed,  I think,  would  re- 
medy mod  of  the  Inconveniencies  now  complained  of. 

Withdrew. 


Mr.  CRACK  LOW  again  called  in,  and  examined. 

Have  you  lately  furveyed  the  Eftate  in  Southwark,  belonging  to  Saint 
Mary  Magdalen  College,  Oxford  ? 

I have. 

Is  the  chief  Part  of  that  Effate  fituated  near  the  Thames  ? 

It  is,  for  the  moft  Part,  contiguous  thereto. 

What  is  its  Value  ? 

The  Annual  Value  I compute  at  ,£.3,700. 

Plow  do  you  conceive  the  Value  of  this  Effate  would  be  affefted  if  the 
Plan  for  making  wet  Docks  at  Wapping,  or  any  fimilar  one,  Ihould  be 
adopted  ? 

It  is  difficult  to  afeertain  the  precife  Diminution ; but  I conceive  it  might 
operate  to  the  Prejudice  of  One  Half  of  the  Value. 

Withdrew. 


Mr.  WALKER  again  called  in,  and  examined. 

Have  you  any  further  Explanation  or  Effimate  to  give  in  of  the  Plan  you 
have  produced  to  this  Committee  for  the  Improvement  of.  the  Port  of 
London  ? 

I have ; which  I beg  Leave  to  deliver  in. 

[The  Witnefs  delivered  in  the  faid  Explanation  and  Effimate.] 

The  faid  Explanation  and  Effimate  were  read;  and  arc  annexed 
as  a Supplement  to  Appendix  (B  b). 

Would  the  Docks  you  prop#ofe  to  be  made  at  Wapping  lie  within  the  Li- 
mits deferibed  by  the  Bill  brought  into  Parliament  this  Seffion  for  wet  Docks 
there  ? 

The 
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The  Whole  of  the  Dock  (A)  and  the  Dock  (B),  except  a famll  Pai* 
•of  the  South  Eaft  Corner,  comes  within  the  Limits  dclcribed  by  the  Mer- 
chants Plan. 

Could  not  the  Line  of  the  Canal,  as  propofed  by  you,  be  altered  ad- 
vantageoufly,  by  carrying  it  in  a ftraigluer  Line  ? 

It  could ; but'on  Account  of  the  rapid  Progrels  in  re-buiMing  the  Houles 
that  were  burnt  down  at  the  late  Fire  at  Rutcliffe,  on  the  North  Side  of 
Bread  Street,  I conceive  that,  before  Notice  could  be  given  to  the  Owners 
of  thofe  Prcmiffes,  which  a ftraighter  Line  would  interfeft,  many  of  the 
Houles  would  be  finilhed,  and  confequently  would  increale  the  Expence  of 
carrying  the  Canal  in  thac  Dircdtion  ; but  it  is  to  be  obferved,  that  if  it  was 
not  on  that  Account,  the  Canal  could  be  made  at  a lefs  Expcnce,  by  ihurt- 
ening  the  Diftance,  and  having  lower  Lands  to  cut  through,  by  carrying  it 
through  Butcher  Row,  on  the  North  Side  of  Broad  Street,  and  immedi- 
ately to  the  Northward  of  Shadwell  Water  Works. 

Whether  the  Delays  or  Dangers  of  the  Navigation  round  the  I fie  of  Dogs 
are  fuch  as  would  make  the  Canal  from.Biackwall  to  Limehoufe  a defirable 
Part  of  your  Plan  ? 

They  are ; although  the  Expence  fliould  be  doubled  what  I have  efti- 
mated  it  at. 

Having,  upon  your  Plan,  dcfcribedTwo  different  Canals  from  Blackwall, 
but  having  given  a Preference,  in  your  Explanation,  to  the  Execution  of 
the  Ihorter  Cut  at  prefent,  are  there  any  Circumftanccs  that  would  induce  . 
you  to  recommend  the  longer  One  at  any  future  Period  ? 

Under  the  prefent  Circumftance,  by  taking  T wo  hundred  and  Eighty 
Ships,  or  upwards,  out  of  the  River  into  the  Docks  (A)  and  (B)  I conceive 
the  lower  Part  of  the  Pool  would  be  lefs  crowded  than  it  is  at  prefent,  as  the 
Colliers  and  Timber  Ships  could  go  further  up  the  River,  and  occupy  the 
Places  thofe  Ships  would  otherwise  be  in  ■,  but  if  Commerce  increased,  fo 
as  to  occupy  the  Pool.,  it  would  then  be  neccflary  to  adopt  the  longer  Canal 
— but  at  all  Events  foine  better  Regulations  would  .be  neceffary  for  fta- 
tloning  the  Ships  at  proper  Moorings  in  the  River. 

Do  you  then  mean  that  Ships,  palling  through  the  fliort  Cut,  fliould  come 
into  the  Bafon  (C)  at  Pelican  Stairs  ? 

I do,  .,or  rather  between  that  Place  and  Shadwell  Dock,  on  Accou  ntof 
there  being  the  deepeft  Water  and  bed  Anchorage  in  the  Pool  for  loaded 
Ships,  in  Cafes  of  the  Ships  not  getting  in  at  the  Time  they  come  up  to 
.the  Entrance. 

Withdrew. 


■Veneris, 
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Vm&rhy  2 2°  die  Aprilis , 1796. 


Mr-.  STAPLES  again  called  inj  and  examined. 

ARE  you  acquainted  with  the  feveral  Levels  of  the  public  Sewers  in 
the  Tower  Hamlets? 

I am,  perfectly. 

How  will  any  of  thofe  Sewers  be  affeSred  by  the  propofed  Line  of  Canal 
from  Blackwall  to  Wapping? 

The  Depth  of  Ground  which  will  be  obliged  to  be  dug,  either  to  have 
an  arched  Sewer,  or  a Trunk  to  convey  the  Quantity  of  Waters  that  mutt 
pafs  under  the  Merchants  Canal,  and  which  drains  almoft  all  the  Eftates 
in  Spitallields,  Bethnal  Green,  Part  of  Hackney,  Part  of  Shoreditch,  Parc 
of  Whitechapel,  die  Parifli  of  St.  Dunftan’s  Stepney,  comprizing  the  Three 
Hamlets,  Mile-End  New  Town,  Mile -End  Old  Town,  and  Part  of 
Ratcliffe,  will  fiibjcft  the  Paid  arched  Sewer  or  Trunk  to  be  filled  with 
Sand  and  finall  Stones,  and  fubjett  it  to  be  blowed  up  into  the  Canal, 
which  will  tend  to  destroy  the  Purpofe  of  the  Canal ; but  I think  a Sewer 
made  to  the  Southward  of  the  Canal,  to  empty  itfelf  into  Bow  Creek  above 
the  Copperas  Houfes,  or  go  parallel  with  the  Cut,  and  empty  itfelf  to  the 
Eaftward  of  the  Entrance  from  the  River  into  the  Canal  between  that 
and  the  Mouth  of  Bow  Creek,  will  anfvver  the  Purpofe. 

Is  there  any  other  Sewer  that  will  be  affefted  by  the  wet  Docks  ? 

Yes — The  Man  in  the  Moon  Sewer,  and  Wapping  Level  Sewer;  likewife 
Nightingale  Lane,  and  Eaft  Smithficld  Sewers — thel'e  Sewers  will  be  inter- 
fered by  the  propofed  wet  Docks;  but  I think  One  of  thele  Sewers  may  be 
diverted  from  or  near  the  Grate  at  Parfon’s  Street,  to  have  its  Courfe  Weft- 
ward  to  Nightingale  Lane,  and  to  be  made  fo  as  to  empty  itfelf  into  St. 
Catherine’s  Dock;  and  the  other  Sewers  might  be  diverted  fo  as  to  anfwer 
the  Purpofe  they  are  now  made  for. 

Do  not  the  Sewers  from  Well  Clofe  Square -fall  into  the  Ground  propofed 
for  the  wet  Docks  at  Wapping  ? and  are  they  riot  open  Sewers  ? 

Yes ; they  are  interfered  by  the  Docks,  and  arc  chiefly  open  Sewers. 

Withdrew. 


Mr.  WILLEY  REV  EL  E Y,  an  Architect  and  Engineer,  called  in, 
and  examined. 

Have  you  any  Plan  to  propofe  to  this  Committee  for  the  Improvement 
•of  the  Port  of  London? 

I have. 

, 3 E Have 
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Have  you  any  written  Explanation,  or  general  Ddcription,  of  your 
•Elan  ? 

I have. 

[The  Witnefs  delivered  in  the  laid  Plan,  together  with  a general  Dc- 
feription  of  the  lame.] 

The  laid  general  Defcription  of  the  Plan  waa  read ; which,  toge- 
ther with  the  Plan,  are  annexed  in  the  Appendix  (Aa  a ). 

Do  you  not  conceive,  by  deviating  the  Courle  of  the  River,  fucli  Parts 
■of  it  as  would  be  cut  off  by  the  Canals  propofed  in  your  Plan  would  be  in 
Tome  Danger  of  Tilting  up  ? 

I conceive  no  more  Danger  than  every  wet  Dock  mud  be  in,  whatever 
Way  they  are  made. — The  Communication  between  the  Docks  and  the 
Channel  is  propofed  to  be  completely  cut  off  by  Pound  Locks  fixed  ar 
.each  End  of  the  Docks,  fo  as  to  produce  dill  Water  in  die  Docks. 

Withdrew. 


.Mr.  WILLIAM  VAUGHAN,  a Merchant,  called  in,  and 
examined. 

Can  you  give  a general  Idea  of  the  State  and  Extent  of  the  Commerce 
■of  the  Port  of'Londort,  the  Nature  and  Diftrrbution  of  the  lame,  the  In- 
conveniences of  the  Port,  and  what,  in  your  Opinion,  are  the  Means  of 
•Relief? 

Without.entcring  into  Details,  I beg  to  date,  that  the  Colliers  and  Coading 
Traders  form  .the.  greated  Proportion  of  Shipping  and  Tonnage  of  the 
port  of  London;  and  that  the  Evils  of  the  River  have  arifen  more  from  this 
’Caufe,  than  from  the  Extent  of  the  Shipping  and  Tonnage  employed  in  our 
Foreign  Trade. 

The  Colliers , by  their  repeated  Voyages,  exceed,  in  Number  of  Ships  and 
Tonnage,  thofe  employed  in  the  Foreign  Trade.  The  Importation  of 
Coals,  on  an  Average  of  Seven  Years  preceding  1732,  was  474,717  Chal- 
■drons it  now  amounts  to  about  900,000  Chaldrons  ftr  Annum,  and- will 
.probably  increafe,  and  call  for  more  Room.  The  Value  of  their  Cargoes 
•amount  to  about £.  1,800,00a.  — In  1795, 4395  Sail  arrived  in  London. 

"The  Coajling  ‘trade  may  be  edimated,  including  repeated  Voyages,  ac 
about  7., 500  SaiL  It  is  Double  the  Number  employed  in  the  Foreign 
Trade,  but  does  not  equal  it  as  to  Tonnage.— In  Proportion  as  London 
has  ineneafed -in  its  Import  and  Export  Trade,  the  Coading  Trade  has  kept 
pace  with  it.  London  forms,  as  it  were,  the  great  Focus  for  Foreign  Trade 
from  its  Capital,  and  its  Relation  to  Foreign  Markets,  and  circulates  its 
Commerce  to  all  Parts  of  England  by  Means  of  its  Coading  Traders,  the 
Country  making  its  Returns  in  Corn,  Coal,  Salt,  Provifions,  Eifh,  Stone, 
and  Manufactures,  which  latter  arife,  partly  from  native,  and  partly  from 
foreign  Products. 

the 
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Tic  Foreign  Trade,  though  great  in  Extent,  is  limited  in  its  Shipping  and 
Tonnage,  and  ftill  more  fo  as  to  thofe  Branches  of  Commerce  that  are  the 
moil  valuable  in  Amount,  and  the  molt  productive  as  to  Revenue.  The 
Number  of  Ships  to  London  in  1793  were  3,541,  and  6$  5,124  Tons ; and 
the  Value  of  Export^.  1 2,660,463,  and  of  Import^.  12,224,745,  taken  from 
public  Documents. 

I ftate  the  Year  1793  for  the  Foreign  Trade,  becaufe  it  was  lefs  af- 
fected by  War,  and  by  the  Times,  than  fubfequent  ones,  though  the  Value  of 
Imports  and  Exports  have  greatly  increafed  from  various  Caules.  Many 
Ships  are  laden  with  bulky  Commodities,  and  of  little  Value,  iiich  as  Tim- 
ber, Pitch,  Tar,  &c.  which  are  confumed  by  the  very  Shipping  that  floats 
our  Commerce.  Others,  though  numerous,  are  fmall,  make  frequent 
Voyages,  and  are  delivered  with  more  Dilpateh;  fuch  as  Corn,  &c.  The 
Duties  on  both  thefe  Clafles  are  fmall,  eafy  in  the  Expencc  of  Watching  and 
Collection,  and  the  Rifque  of  Smuggling  not  great. 

The  molt  important  Branches  of  our  Foreign  Commerce  arc  limited  to 
the  Trades  of  few  Countries;  fuch  as  for  Eaft  and  Weft  India  Products, 
Tobacco,  Wine,  Silk,  and  Parts  of  the  Baltic  and  American  Trades ; and 
though  the  Number  of  other  Ships  and  Cargoes  are  comparatively  few, 
yet  they  are  more  valuable  in  themfelves,  and  more  beneficial  to  the  Re- 
venue, and  employ  more  Officers  in  the  watching  and  collecting  the  fame, 
than  any  other  Branches  of  Commerce. 

It  is  on  thefe  valuable  Lines  of  Commerce  that  the  Evils  prefs  the  moft, 
■where  the  Delays  are  the  greateft,  and  the  Temptations  are  the  ftrongeft ; 
and  where  the  great  Line  of  Smuggling  and  Plunder,  as  well  as  Expence  to 
the  Merchant,  and  to  the  Revenue,  will  attach  themfelves.  High  Duties 
and  valuable  Cargoes  both  form  great  Temptations  to  illicit  Practices,  and 
will  increafe  while  the  great  Evils  of  the  Port  exift,  and  until  Accommo- 
dations are  made  adequate  to  prefent  Calls,  and  capable  of  future  Ex- 
tenfions. 

The  Landing  of  Cargoes  and  Craft , in  the  River. — Confers , generally  load 
and  difeharge  at  Sufferance  Wharfs;  fome  few  at  the  legal  Quays. — They 
ufually  difeharge  at  Wharfs  under  Cranes,  or  by  Hand,  and  feldom  need  the 
Aid  of  Craft. — They  are  generally  left  on  the  Banks  of  the  River,  which 
become  dry  at  the  Ebb  of  the  Tide. 

Collier  and  Timber  Ships  employ  about  Six  Sevenths  of  the  Craft  on 
the  River  to  difeharge  their  feveral  Cargoes  to  the  different  Timber  Yards 
and  Coal  Wharfs  along  the  Banks  of  the  River  for  many  Miles,  and  which 
fupply  a great  Extent  of  Country  on  each  Side  of  the  River. — No  Docks 
•can  fuperfede  the  NeCelfity  of  Craft  to  thefe  Trades,  which  muft  neceffarilv 
float  up  and  down  every  Tide,  independent  of  Timber  Rafts.  The  Banks 
off  the  River  are  lined  with  Timber  and  Coal  Barges ; the  latter  are  con- 
verted into  floating  Store  Craft,  in  order  to  lave  the  Expence  of  Wharfage 
and  of  landing  until  the  Moment  of  Delivery.  The  Cralt  employed  in  the 
Foreign  Trade  are  limited  and  inadequate. — Ships  have  been  frequently 
•detained  for  Want  of  them.  They  lie  in  few  Hands,  who  have  created 
Combinations  againft  Wharfingers  and  Merchant--  The  Number  of  Sugar 
b Craft 
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Craft  may  be  eftiinated  fomewhere  about  One  hundred.  The  Import  of 
Sugar  and  Rum  to  London, 

in  1756  was  in  203  Ships  59,978  Hhds.  5,066  Puncheons. 

1793  — 3°4  — 120,952  — 21,818  — 

1794  — 433  — 140^38  — r7>7°3  — 

Capacity  and  Navigation  of  the  River. 

It  is  difficult  to  form  an  Eftimate  of  the  Number  of  Ships  that  can  or 
do  lie  in  the  River  at  One  Time,  as  it  depends  greatly  upon  Peace,  War, 
Seafons,  and  the  Nature  of  particular  Trades ; but  I conceive  they  lM.lnm 
exceed  from  One  thoufand  One  hundred  to  One  thousand  Four  hundred 
Sail  at  a Time,  including  Colliers  and  Coaflers. — The  River  is  about  Nine 
hundred  to  One  thouland  Two  hundred  Feet  broad  at  high  Water,  at  which 
Time  all  Ships  lie  afloat  j but  at  low  Water  it  lofes  from  about  Four  hun- 
dred to  Four  hundred  and  Forty  Feet  in  Width,  or  above  One  Third  of  ;:s 
Breadth,  and  leaves  the  greateft  Part  of  the  Coaftin  : > rade,  and  a Number 
of  VdTe-ls  in  other  Trades,  dry  on  the  Banks  of  the  River,  f rom  a ; •- 
ries  of  aftual  Surveys  and' Enquiries  that  1 have  made  within  thefe  Te.e  c 
.Years,  I eftimate  not  fo  many  as  Five  hundred  Sail  of  Ships  can  He  allcat 
■ at  low  Water  at  Mooring  Tiers  and  Chains  in  and  from  the  Pool  to  the 
Tower ; and  that  of  the  Colliers  and  large  Vcffels  from  foreign  Parts,  which 
occupy  the  deep  Water  at  low  Water  Mark,  many  of  them  ground  at  the 
Ebb  Tide.  At  Times,  there  have  been  near  Three  hundred  Sail  of  Colliers 
at  One  Period  in  the  Pool,  and  frequently  One  hundred  and  Fifty  to  Two 
: hundred  and  Two  hundred  and  Fifty  Sail. 

From  the  Tower  to  London  Bridge  few  Veflels  lie,  except  fmall  Confting 
Traders,  from  the  Shallownefs  of  the  River  and  the  Rapidity  of  the  Titles 
. below  the  Bridge,  occafioned  from  a two-fold  Caule,  operatin''  at  nearly  the 
fame  Spot;  One,  the  Space  occupied  by  the  Starlings,  which  reduce  the 
Width  of  the  River  from  about  Eight  hundred  and  Forty  to  about  Four 
hundred  and  Sixty  Feet,  thereby  occafioning  a great  Fall- of  Water,  a Ve- 
locity of  Tide,  and  a Shallownefs  below  Bridge;  the  Second  is  the  Projec- 
tion of  the  legal  Quays,  and  which  will,  in  cafe  of  .a  further  Projection, 
operate  more,  ltrongly  than  in  a .proportionate  Degree. 

The  Mooring  Chains  at  Limehoufe  Hole  are  .appropriated  principally 
to  Timber  Ships,  and  can. accommodate  about  Thirty-two  Sail  at  a Time, 
though  about  Fifty  have  laid  tliere;  and  thofe  at  Deptford  are  in  about  the 
lame  Proportions, ..and  where  large  Ships  lie  and  difeharge,  that  cannot 
come  up,  or  decline  it  from  the  crowded  State  of  the  River. 

The  Navigation  round  the  Ifle  of  Dogs  is- intricate,  and  the  Danger 
of  the  Pool  proceeds  from  the  crouded  State  of  the  River ; the  latter  hits 
been  frequently  in  fuch  a State  as  to  render  it  impaflable  for  Craft  and 
Boats. 

From  the  Surveys  and  Soundings  that  have  been  made,  and  the  Inequa- 
lities of  the  River,  I rather  queftion  if  it  would  be  pratticable  to  exca- 
vate the  Bed  of  it,  fo  as.  to  accommodate  - the  Trade  of  the  Port  on  an 
Ebb  Tide. 

Average 
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Average  7* mum  find  Slipping. 

Ships  have  increased  in  Number  ami  Tonnage j but  they  vary  lb  much 
according  to  Trades,  and  differ  fo  much  as  to  Size  in  thole  Trades,  that 
Averages  frequently  prove  uncertain  Guides;  and  the  mooring  of  Ships  in 
the  River  according  to  their  Trades  would  not,  from  thole  Caufes,  I con- 
ceive, always  anfwer  the  Objefts  of  Relief. 

The  following  is  a comparative  Statement  of  the  Shipping  belonging  to 
the  Port  of  London  in  17  3 2 and  1792 : 


17  r- 

1792 

Decrcafcd. 

Incrcafird, 

Of  and  under  200  Tons 

1,212 

1,109 

103 

3co  — 

*3 

— 

m 

400  — 

74 

236 

— 1 

162 

500  — 

46 

3° 

16 

600  — 

— 

15 

— 

x5 

700  — 

— 

7 

— 

7 

1,300  — 

2 

95 

— 

93 

i»4«7 

1,860 

”9 

56  2 

•.417 

— 

119 

443 

44.*? 

By  which  it  will  appear,  that  the  great  Bulk  of  Vefli'ls  are  of  and  under  Two 
hundred  Tons ; that  Veffels  under  that  Tonnage  have  decreafeil  One  hundred 
and  Three  Sail  in  Sixty  Years,  a/ui  have  incrcafcd  above  that  Tonnage  Five 
hundred  and  Forty-fix  Sail ; and  that,  exclufive  of  Indiamen,  few  Ships  be- 
longing to  the  Port  exceed  Four  hundred  to  Four  hundred  and  Fifty  Tons. 

The  DijMbution  of  lie  \ trade  of  the  Port,  and  its  Accommodations  for 
landing,  Ihipping,  and  hoofing  of  Merchandize. 

In  order  to  form  feme  Idea  of  Port  Accommodations,  I have  pre- 
pared, as  a general  Outline,  a Sketch  of  the  general  Imports  and  Exports, 
llating  the  Trades  or  Species  of  Goods  that  are  uibally  attached  to  the  legal 
Quays  or  Suficuuicc  Wharfs;  and  what  are  uiually  hoofed,  carted  away, 
or  bonded,  from  the  former. 

The  Witncf;  delivered  in  the  laid  Sketch;  which  was  read,  and  is 
annexed  in  the  Appendix  (B  b b). 

I fhall  only  obforve,  in  general,  that  the  legal  Quays  are  limited  in  Ex- 
tent, and  do  not  command  One  Fourth  of  the  Trade  of  the  Port,  as  to  land- 
ing and  Ihipping  of  Goods.— They  poffels  limited  Means  of  Capacity,  but 
will  always  command  a Preference  under  any  Syltem,  both  for  landing  and 
houfing,  at  the  Quays,  or  for  carting  to  thole  Vaults  and  Warehoulcs  which 
abound  in  many  Parts  of  the  City. 

JF  The 


Printed  image  digitised  by  the  University  of  Southampton  Library  Digilisa 


Unit 


■(  206  ) 

The  Sufferance  Wharfs  are  difperfed  and  diftant,  and  occupy  the  Bulk 
of  the  Coalting  Trade,  and  fuch  Portions  of  Foreign  Trade  as  the  legal 
Quays  cannot  accommodate,  and  which  at  prefent  compofe  a large  Portion 
«f  that  Trade,  which  is  bulky,  and  not  high  dutied. 

The  Evils  of  the  Port 

Are  the  Want  of  Room  in  the  River  for  Ships,  the  Delays  of  Deli- 
very, and  limited  Means  of  (hipping  and  of  landing.— Thde  are  the  great 
Caufes  of  all  the  Smuggling  and  Plunder  in  the  River,  which  no  Regula- 
tions can  effefhially  check,  while  Delays  are  fo  great,  and  Temptation* 
fo  ftrong.  The  Extent  of  thefe  Evils  are  unknown,  and  are  not  cafily 
checked,  detected,  or  controuled.— One  of  the  many  Caufes  is  the  Mode 
and  Manner  of  Ships  difeharging  their  Cargoes,  the  Delays  in  unloading, 
and  the  great  Facility  of  illicit  Practices,  by  Boats  hovering  about  Ships, 
Night  and  Day,  while  difeharging  ; and  the  Number  of  Receiving  Houfes 
•on  both  Sides  of  the  River,  exclufive  of  -a  Second  Delay,  Expence,  and 
Rifque  in  Lighters,  until  Goods  are  landed. 

The  Nature  and  Extent  of  the  Relief  . 

The  greateft  Security  againit  Accidents,  Plunder,  and  Smuggling, 
will  be  Difpatch  in  landing  a Ship’s  Cargo  immediately  on  her  Arrival,  with 
as  few  intermediate  Tranlhipments  as  polfible.  Nothing  (hort  of  wet  Docks 
will  give  Accommodation  and  Security,  and  leffen  thcRifques  and  Expences 
xo  the  Merchant,  and  give  Increafe  and  Security  to  (Revenue,  than  by 
the  taking -our  of  the  River  the  moft  valuable  Ships  and  Cargoes  that  em- 
ploy the  moft  Hands  to  infpeCt  and  to  watch ; and  to  leave  the  River  free 
to  thofe  Trades  that  are  the  moft  bulky  and  lead  valuable  as  to  Property 
•and  to  Revenue,  and  require  the  feweft  Officers,  and  that  are  accompanied 
with  the  feweft  Rifques  and  Temptations,  independent  of  their  employing 
the  greattfft  Number  of  Craft  and  Lightermen,  that  muft  neceffarily,  from 
the  Nature  and  Deftination  of  their  Cargoes,  occupy  the  Stream  and  Banks 
of  the  River. 

A general  or  partial  Removal  of  Trades  is  a Queftion  of  great  Magni- 
tude, and  requires  a nice  Difcrimination,  and  an  accurate  Knowledge  of  the 
Trade  of  the  Port,  under  all  its  various  Branches,  the  Times  of  their  Arrival 
and  Departure,  and  a general  Knowledge  of  the  Nature  and  Diftribution  of 
their  Cargoes,  either  for  Depots,  Confumption,  or  Manufacture,  indepen- 
dent of  the  Relations  of  Peace  and  War,  and  an  Extcnfion,  ox  any  Change 
'of  Syftem,  in  our  Commerce. 

I conceive  that  the  great  Bulk  of  our  Colliers  and  Coafters,  from  Con- 
venience, CEconomy,  and  a Combination  of  Circumftances,  muft  be  left  to 
themfelves,  and  the  Banks,  and  die  Bed  of  the  River,  as  muft  alfo  a large 
Portion  of  our  Foreign  Trade  j and  that  Ships,  frequenting  the  Docks, 
will  be  moftly  a Mixture  of  Ships  from  Foreign  Parts,  whole  Cargoes  are 
valuable  ; Ships  that  are  light,  or  on  Sale;  Coafters  and  Colliers  occafinn- 
ally  in  Winter;  and  Veffels  that  calculate  the  Difference  between  Ejqience 
with  Difpatch,  and  Delay  with  Rifque. — After  maturely  weighing  the 
Nature  and  Extent  of  our  refpeCtive  Trades,  l am  much  inclined  to  believe 
that,  from  Three  hundred  to  Four  hundred  Sail  of  our  moft  valuable  Ships, 
irom  various  Trades  taken  out  of  the  River  at  a Time,  and  in  conftanc 

Succeflion, 
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Succefiion,  -will  not  only  corredt  the  'great  Evils  complained  of,  but  will 
give  the  requifite  Relief  and  Accommodation  to  the  Port. 

In  dating  thefe  Obfervations  I beg  to  be  underftood,  not  to  narrow  the 
Extent  of  Docks,  or  their  Grounds  of  public  Utility,  as  I confels  myl'elf  an 
Advocate  for  them,  in  all  the  propofed  given  Situations  on  the  Banks  of  the 
River,  and  for  our  Commerce  being  upon  the  broadeft  Bafis,  both  as  to 
Extent  and  Principles. 

I have,  however,  I confefs,  my  Doubts,  whether  it  would  be  practicable 
or  political  to  compel  the  Whole  of  the  Shipping  and  Commerce  of  the 
Port  to  go  into  Docks  according  to  their  refpe&ive  Trades  or  Coun- 
tries. 

With  Submiflion  I conceive,  that  if  the  Principles  of  a free  Trade  fliould  . 
ever  meet  with  Legiflative  Attention,  and  which  perhaps  the  prefent  Com- 
mercial State  of  Europe  feems  to  encourage,  it  will  be.  perhaps  prudent  to 
Pee  the  Effett  of  that  Principle,  before  we  totally  derange  prefent  Accom- 
modations, by  the  Adoption  of  fo  great  and  fudden  a Revolution  in  the 
Trade  of  the  Port,  from  the  Perfuafion  that  Commerce  will  extend  its 
Accommodations  in  Proportion  to  its  regular  Wants;  and  that  Revenue,  in 
all  Situations,  could  eafily  adopt  its  Regulations,  with  Security  to  its  own 
•Obje&s,  and  with  Convenience  to  that  Commerce  from  which  it  draws  its 
Refources. 

I here  beg  to  notice  One  Obje&ion  that  has  been  made  to  wet  Docks, 
grounded  on  the  Suppofition  that  their  Bafons  will,  from  Time  to  Time, 
gather  Silt,  or  form  Shoals  in  their  Beds,  and  render  them  from  Day  to 
Day  lefs  commodious  for  Shipping.— In  this  Refpedl  the  Wapping  Docks, 
propofed  by  the  Merchants,  will  poffei's  many  Advantages  over  Hull, 
Liverpool,  Oftend,  and  Ramfgatc,  and  all  Places  that  lie  within  die  Tide 
■of  the  Sea,  or  the  Vortex  of  its  Influence. 

Hhe  Silt , or  Sand,  in  the  BaHm,  will  be  at  all  Times  confldcrably  lefs 
•than  that  which  accompanies  the  Tide  in  the  River,  as  the  Bafon  will  be 
principally  fupplied  by  the  upper  Surface  of  the  Tide,  which  will  be  freed 
from  all  thofe  denfe  Particles  and  Subftances  which  ground  and  roll  with 
the  Tide  along  the  Bed  of  the  River. 

The  Tide  of  the  River  will  never  be  permitted  to  go  further  than  the 
Bafon,  and  thereby  the  inner  Docks  will  always  be  kept  free  from  die 
Daily  Silt  of  the  Tide. 

At  Hull  there  is  a Angle  Dock,  oblong  in  its  Form,  and  open  to  every 
Agitation  of  the  Tide,  and  of  Silc  on  opening  of  the  Gates.— It  has  been 
■oblerved  there,  that  the  great  Body  of  Silt  deponts  itfelf  in  the  lower  Part 
of  the  Dock  for  about  One  Third  of  the  Way,  and  the  remaining  Two 
Thirds  acquire  but  little  Sediment,  chough  there  is  no  back  Water.  Horfc 
Boats  are  ufed  to  cleanfe  the  Docks.  The  lame  Obfervations  have  been 
made  in  the  Docks  at  Oftend. 

The  Balbn  and  Locks  are  fo  conftrufted,  by  Means  of  Sluices,  &c.  and 
Pofttion,  that  they  can  always  be  fcowered  at  Pleafure,  without  difturbing  or 
deranging  the  upper  Dock,  which  will  not  for  Years  (land  in  need  of 
•cleaniing:  and  a Period  will  probably  arrive  when  Inland  Navigations 
will  bend  their  Courfe  towards  the  wet  Docks,  and  bring  with  them  not 
only  an  increafing  Commerce,  but  a conftant  Supply  of  Water,  on  a higher 
Level  than  the  Docks  themfclves. 

The 
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The  fame  Principles  that  affeft  the  Docks  as  to  Silt  will  apply  to  the 
Canal  from  Blackwall,  where  the  Silt  of  the  Tide  will  feldoiii  operate,  and 
even  then  but  a fkort  Way  up,  and  may  be  eafily  deanled  by  intermediate 
Gates  in  the  Canal,  which  may  be  opened  or  lhut  as  Uccalion  require,  for 
fcouring  or  repairing  any  Part  of  the  CanJ.  -The  Docks,  Bafons,  and 
Canal,  by  the  drifting  of  Water,  may  be  made  to  clcanfe  and  fcour  each 
other. — I have  only  to  add,  that  the  Whole  of  the  Dock  Premilks,  txc.ulive 
of  the  Line  of  the  Canal,  is  about  8 1 Acres,  and  that  the  prop  feu  Docks 
may  be  varied  as  to  Form,  Dimenfions,  and  Subdivilioiu,  according  to 
Pleafure  or  Convenience ; and  by  allowing  Room  for  Ihifting,  and  for 
Lighters,  the  Docks  could  accommodate  near  Five  hundred  Sail. 

[The  Witnefs  delivered  in  a Section  of  the  River,  Locks,  Bafons, 
and  Docks,  in  Wapping,  as  applicable  to  the  Depth  of  Water  at 
Spring  and  Neap  Tides  in  the  Docks  and  Bafons  j which  Sc&ion 
is  annexed  in  the  Appendix.] 

Withdrew. 


Lunai 
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Lut;x,  25”  die  Aprilis,  1796. 


jyjll.  IRVING,  Infpcftor  General  of  the  Imports  and  Exports  of 
Great  Britain,  prefented  to  the  Committee,  purfuant  to  Order, 

A Statement  of  the  V aluc  of  Exports  and  Imports  of  all  the  Out  Ports, 
for  the  Years  1750,  1760,  1770,  1780,  1790,  1791,  1790,  I7g3  17g; 
and  1795. 

Withdrew. 


The  faid  Statement  was  read  ; and  is  annexed  in 

(Ccc). 


the  Appendix 


Mr.  WILLIAM  C RAGE,  Clerk  to  the  Company  of  Watermen  and 
Lightermen,  called  in,  and  examined. 

When  was  the  Watermen’s  Company  firft  formed,  and  how  are  their 
Concerns  regulated  ? 

The  Company  was  firfl:  formed  in  I5s6.—Their  Concerns  are  regulated 
by  a General  Court,  confiding  of  Eleven  Rulers,  Seven  Auditors,  Five 
Comptrollers,  and  Thirty  AfTiftants. 

Of  what  Number  do  the  Company  confilV? 

According  to  the  Books  of  the  Company,  upwards  of  Twelve  thoufand — 
there  are  Eight  thoufand  Two  hundred  and  Eighty -three  Freemen,  near 
Two  thoufand  Men  not  free,  and  near  Two  thoufand  Apprentices. 

In  what  Manner  would  the  Company  be  affe&ed  by  the  wet  Dock 
Bill  ? 

By  being  deprived  of  carrying  Merchandize  to  and  from  the  Shipping; 
and  by  being  deprived  of  attending  on  the  Shipping,  which  employs  Five 
hundred  Men,  at  the  Weekly  Pay  of  One  Guinea,  and  Provifions,  for  fuch 
Attendance. 

How  many  Boats  and  VefTcls,  and  how  many  Men,  would  be  put  out  of 
Employ  ? 

The  whole  Company  would  be  injured ; but  I cannot  fpeak  to  the  Num- 
ber of  Boats  and  Veflels. 

What  is  the  Average  Annual  Profit  of  the  Sunday  Ferry ; and  how  many 
poor  Perfons  are  relieved  by  it? 

Upwards  of  £.  1,100  j and  from  Five  to  Six  hundred  Perfons  relieved 

by  it. 

•To  what  Extent,  and  in  what  Manner,  will  that  Ferry  be  injured  by  the 
wet  Dock  Bill  ? 

The  Sum  earned  from  Tower  Stairs  to  Limehoufc  (which  is  the  Part 
that  will  be  injured  by  the  wet  Docks)  from  the  2d  of  March  1795,  to  the 
3 G 29th 
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29th  of  February  1796,  amounted  to  £.987.  oj.  4 d.  and  about  One  Half 
of  that  Sum  was  earned  by  carrying  Pcrfons  and  their  Pack  ages  to  and 
from  on  board  Ship. 

How  many  Apprentices,  Annually,  have  been  ufually  bound,  and  how 
many  are  likely  to  be  bound  if  the  Bill  fliould  pafs  into  a Law  ? 

We  bind  at  prefent  nearly  Three  hundred  per  Annum,  and  in  peaceable 
Times  nearly  Four  hundred;  but  if  the  Bill  fliould  pafs  into  a Law  there 
will  not  be  Subfillence  for  Half  rhe  prefent  Number  of  the  Company,  ex- 
clufive  of  Apprentices. — Above  One  Half  of  our  Number  confifts  of  Per- 
fons  employed  below  London  Bridge ; and  the  Chief  of  their  Employment 
is  among  the  Shipping. 

What  Number  ofWatermen  have  been  employed  as  Seamen  during 
War  Time,  and  particularly  in  the  prefent  War? 

According  to  the  bed  Calculatfcm  we  can  receive  at  prefent,  we  have  near 
Four  thoufand  in  the  prefent  War — I cannot  fpealc  to  former  Wars,  hav- 
ing no  Documents  to  go  by;  but  I fliould  think  there  would  be  more  in 
cafe  of  a Spanifli  War. 

Withdrew. 


Mr.  MASH  ITER  prefented  to  the  Committee,  purfuant  to 
Order, 

An  Account  of  the  Charge  of  Wharfage  at  the  Foreign  Sufferance 
Wharfs. 


Withdrew. 

The  faid  Account  was  read,  and  is  annexed  in  die  Appendix  (D  dd). 


Mr.  OGLE  prefented  to  the  Committee,  purfuant  to  Order, 

Rates  of  Wharfage  eftablifhcd  at  the  legal  Quays  in  the  City  of  London 
an  1674;  together  with  the  Rates  taken  and  received  by  the  Wharfingers 
at  thofe  Quays  in  1796. 

, The  faid  Rates  were  read;  and  arc  annexed  in  the  Appendix  (Eee). 


Mr.  OGLE  further  examined. 

Can  you  ftate  to  the  Committee  the  Lofs  that  would  refult  to  the  Pro- 
prietors of  the  legal  Quays  by  the  Adoption  of  the  feveral  Plans  now  before 
the  Committee  for  making  wet  Docks,  &c.  ? 

The  Lofs  will  moft  probably  amount  to  Two  Thirds  of  the  Whole 
Value  of  their  Property. 

The  Grounds  of  this  Affertion,  if  it  fliould  pleafe  the  Committee,  the 
Proprietors  and  Leffees  are  ready  to  verify  by  Evidence,  founded  upon  die 
■following  Data; 

£ach 
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Each  of  tliofe  Plans  proceeds  upon  the  Principle  of  accommodating  all 
the  Foreign  Trade  which  comes  to  the  Port  of  London. 

The  Foreign  (except  a very  fmall  Proportion  of  the  Coafting)  is  the  only 
Trade  that  comes  to  the  legal  Quays:  If,  therefore,  all  the  Foreign  Trade 
•were  to  be  removed  from  the  legal  Quays,  and  accommodated  in  the  Man- 
ner propofed  in  die  Plans  brought  forward,  then  the  Bufinefs  of  the  legal 
Quays  would  be  nearly  annihilated;  but  the  Proprietors  and  Leflees  go 
upon  the  Suppo'fition  that  the  Weft  India  Trade  only  would  be  withdrawn 
from  the  legal  Quays,  and  upon  that  Ground  they  eftimate  the  Lofs  at 
Two  Thirds  only. 

The  Warehoufes  of  the  legal  Quays  are  principally  occupied  with  Su- 
gars : That  Article  forms  the  mod  confiderable  Part  of  the  Profits. 

The  Adoption  of  any  of  the  Plans,  by  removing  the  landing  and  holding 
of  Sugars,  would  almoft  entirely  deftroy  the  general  Life  to  which  the  Pro- 
perty has  been  applied. — The  Proprietors  and  Leflees  have  bought  their 
Property,  and  contracted  for  their  Leafes,  upon  a Reliance  that  the  Ufiigc 
of  the  Port  of  London,  obtained  under  Legi (lative  Regulations,  would  conti- 
nue to  be  carried  on  in  the  fame  Courfe  that  has  been  hitherto  praclifed,  and 
that  their  Property  would  continue  undifturbed ; but  the  Plans  propofed 
.muft  inevitably  produce  the  EfteCt,  and  to  the  Extent  dated. 

The  Plan  of  the  City  of  London  is  not  included  in  this  Statement;  be- 
caul’e  that  Plan  proceeds  upon  the  Syftem  of  annihilating  the  legal  Quays, 
and  Indemnity  muft  nocelfarily  precede  fuch  a Plan. 

The  Proprietors  and  Lelfees  beg  leave  to  ftatc  what  they  are  likewile 
ready  to  prove — That  in  1704,  Sugars,  landed  out  of  Lighters,  coll  for 
landing,  1 s.  ■ d.  per  Ton;  out  of  Ships,  «s.  per  Ton:  Whereas  the 
Hogfhead  of  Sugar,  weighing  One  Ton,  pays  at  the  prefent  Period  no 
more  than  6 d. — The  Wharfage  of  Goods,  it  is  to  obferved,  has  in  a few 
•Inftanccs,  and  thole  of  little  or  no  Importance,  inercaled;  but  in  fome  of 
the  material  and  leading  Articles  of  Importation,  the  Price  of  Wharfage 
has  been  decreafed,  even  fince  the  Year  1704,  when  it  appears  that  they 
were  fettled ; and  in  molt  other  Cafes  they  continue  at  nearly  the  fame 
Rates  as  at  that  Period:  The  Prices,  therefore,  and  the  Colts  and  Charges, 
inftead  of  increafing,  ns  has  been  die  natural  Courfe  of  Things  in  all  other 
Cafes,  either  as  regards  the  Price  of  Labour,  or  of  Commodities,  has,  in  this 
particular  Bufinefs,  diminifhed,  a Circumftance  which  certainly  entitles  the 
Cafe  of  -the  Owners  and  Leflees  to  confiderable  additional  Attention— And 
if  a more  full  Explanation  of  this  Statement  is  conceived  necefiary,  1 beg 
leave  to  refer  to  the  Boole  of  Rates  I have  juft  had  the  Honour  of  deliver- 
ing in  to  this  Committee. 

It  appearing  by  your  Rates  of  Wharfage  delivered  in,  that  the  Rates  of 
Wharfage,  in  1674,  are  of  Two  Kinds,  viz.  out  of  Lighters  to  or  from 
Ships;  out  of  or  into  Ships,  or  Vefiels  upon  the  legal  Quays;  and  in  the 
Year  1796,  there  is  only  One  Column;  is  the  Committee  to  underftand 
that  the  Rates  of  Wharfage  are  the  fame  at  prefent  in  both  Cafes  above 
mentioned  ? 

•Yes  ; exactly  the  fame. 

Wididrcw. 

- Mercian , 
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Mercurii , 27 0 die  Aprilisy  1796. 


p^/|R.  TIENNIE  pre fenced  to  the  Committee,  purfuant  to  Order, 

An  Eftimare  of  the  propofed  London  Docks  in  Wapping— The  Depth 
of  Water  in  the  Docks  at  ordinary  Spring  Tides  to  be  Twenty-two  Feet; 
and  alfo, 


An  Eftimate  of  the  propofed  Canal  from  the  propofed  London  Docks  at 
Wappinc  to  Elackwall— The  Canal  to  be  Seventy-two  Feet  wide  at  Bot- 
tom, One  hundred  and  Forty-four  Feet  at  Water  Surface,  and  Twenty-two 

!F<;etlleeP' 


The  faid  Eftimatcs  were  read  j and  are  annexed  in  the  Appendix 
(Fff)  and  (Ggg). 


Mr.  ALEXANDER  prefented  :to  the  Committee,  purfuant  to 
••Order, 

An  Abftraft  of  the  Values  of  the  Lands,  &c.  to  be  occupied  by  the  Ca- 
nal from  the  Docks  in  Wapping  to  Blackwall,  as  propofed  by  the  Mer- 
chants Plan ; and  alfo, 

An  Abftratftef  the  Values  of  the  Premifles  to  be  occupied 'by  the  Docks 
in  Wapping,  as  propofed  by  the  Merchants  Plan. 

Withdrew. 

The  faid  Abftra<ftsr  were  read}  and  are  annexed  in  the  Appendix 
(Hhh)  (lii). 


Mr.  FOSTER,  from  the  ‘Commiflioners  of  the  Cuftoms,  prefented 
to  the  Committee,  purfuant  to  Order, 


Copy  of  a Minute  of  the  Commiflioners  of  the  Cuftoms,  refpe&ing  the 
Limitation  of  Sufferance  Wharfs,  dated  1.3th  May  1789}  and  alfo. 


An  Account  of  Wharfs  that  have  been  admitted  as  Sufferance  Wharfs, 
for  the  landing  of  Goods  within  the  Limits  deferibed  in  the  Minute  of  the 
Commiflioners  of  the  Cuftoms,  dated  13d!  May  1789}  and  alfo, 


A Statement  of  die  Proportion  of  the  Trade  in  Bridlh  and  Foreign 
Ships. 


Withdrew. 


The  faid  Papers  were  read ; and  are  annexed  in  the  Appendix  (K  k k), 
(LI  1),  and  (Mm m). 

Mr,,  COLES 
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Mr.  COLES  prefented  to  the  Committee,  purfuant  to  Order, 


A Statement  of  the  Importation  of  Sugar,  and  the  general  Sales  made 
'.in  the  Year  1795. 

Withdrew. 


The  faid  Statement  was  readi  and  is  annexed  in  the  Appendix 
(N  n n), 
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Martis,  3°  die  Matt,  1796. 


IMF R.  DALLY,  from  the  Commiffioners  of  the  Cuftoms,  preferred  to 
the  Committee,  purluant  to  Order, 

A Return  of  the  Tonnage  of  Shipping  Inwards  and  Outwards,  fre- 
quenting all  the  Out  Ports,  for  the  Years  1751,  T790,  1791,  1792,  17 93, 
11794,  and  1795. 

Withdrew. 

.The.faid  Return  was  read  and  is  annexed  in  the  Appendix  (O  o 0). 


Jtzisy 
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J'ovis , 50  die  Mail , 1796. 


TV/T  R.  REVELEY  again  called  in,  and  delivered  in  to  the  Com- 
mittee  another  Plan,  prepared  by  him,  for  the  Improvement  of  the 
Port  of  London ; together  with  an  Explanation  of  the  fame. 

The  faid  Explanation  was  read,  and  is  added  to  the  Appendix  (A  a a). 

Withdrew. 

The  following  Queftion,  together  with  the  feveral  Plans  produced  to  the. 
Committee,  and  the  Evidence  taken  thereupon,  having  been  referred  by 
the  Committee  to  the  Elder  Brethren  of  the  Corporation  of  Trinity 
Houfe ; viz. 

“ How  far  feverally  is  each  of  the  faid  Plans  practicable  ?— What 
“ feverally  would  be  the  Efi'cCt  of  each  Plan  riTpefting  the  Port 
“ of  London,  in  regard  to  the  Navigation  and  Rationing  of  Ship- 
“ ping? — What  generally  would  be  the  Advantages,  and  what  the 
“ Di  fad  vantages,  of  each  of  thole  Plans  in  regard  to  Trade  and 
“ Shipping,  and  fpecially  with  regard  to  the  King’s  Docks  at  Dept- 
“ ford,  and  to  other  Public  Concerns  

A Report  of  the  Elder  Brethren  of  the  Corporation  of  Trinity  Houfe, 
upon  the  laid  Refeience,  was  delivered  in,  and  read  ; and  is  annexed  in  the 
Appendix  (Ppp). 


-Veneris, 
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Veneris , 13'5  die  Ulaii , 1 796. 


• jl/TR.  RE  VELEY’s  further  Plan,  which  was  prefented  Lo  the  Committee 
upon  Thurfday  laft,  having  been  referred,  by  the  Committee,  to  the 
Elder  Brethren  of  the  Corporation  of  Trinity  Houfc  3 


A Report  of  the  faid  Corporation,  upon  the  faid  Reference,  was  delivered 
. in,  and  read ; and  is  annexed  in.  the  Appendix  (Q^q  q). 
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MEMORIAL  of  the  Committee  of  Merchants,  appointed  to 
take  into  Confederation  the  State  of  the  legal  Quays,  to  the 
Lords  CommifTioners  of  His  Majefty’s  Treafury,  for  the 
Formation  of  Wet  Docks  and  Canal,  including  die  Commif- 
Coners  of  Excife  Report  thereupon. 

London,  14th  July,  1795. 

To  the  Lords  CommifTioners  of  His  Majefty’s  Treafury. 

The  MEMORIAL  of  the  Committee  of  Merchants  of  London,  ap- 
pointed to  take  into  Confideration  the  State  of  the  legal  Quays. 

YOUR  Memoiialifts  beg  Leave  to  reprel'ent,  That  the  legal  Quays 
for  the  landing  and  (hipping  Merchandize  in  the  Port  of  London, 
are  not  of  greater  Extent  than  they  were  in  the  Year  1666,  and  contain  in 
Length  only  1,464  Feet. 

That  it  is  obvious  that  the  great  Tncreafe  of  the  Commerce  of  thefe 
Kingdoms,  muft  have  rendered  an  Extenfion  of  the  Space  allotted  for  thefe 
Purpofes,  abfolutcly  neceflary. 

That  the  Remedy  hitherto  afforded  has  been  by  granting  Sufferances  to 
land  at  private  Wharfs,  which  are,  in  the  very  increafed  and  increafing 
State  of  the  Commerce  of  the  Port  of  London,  found  inadequate  to  its 
complete  Accommodation,  or  to  prevent  the  great  LofTes  and  Delays 
which  attend  and  interrupt  the  Progrelx  of  the  unloading  of  VcfTcls  arriving 
in  the  River,  and  that  no  Refources  have  yet  been  found  to  remedy  the 
Inconveniencies  which  arife*  from  the  crowded  State  of  the  River,  by  the 
great  Number  of  Ships  refbrting  to  the  faid  Port. 

That  as  early  as  the  Beginning  of  this  Century,  thelnconveniencies  anfing 
from  the  confined  limits  of  the  Wharfs,  were  experienced,  and  from  1 ime 
to  Time  Plans  have  been  propofkl  for  their  Remedy,  but  have  not  been 
carried  into  Efteft,  either  from  their  Interference  with  the  Limits  of  the 
Tower,  or  from  Informality  in  the  Proceedings. 

Strongly  imprefled  by  the  Weight  of  the  accumulated  Inconveniencies 
from  the  crowded  State  of  the  River,  the  Want  of  Wharf  Room,  and  the 
unavoidable  conltant  Neccfiicy  of  the  Intervention  of  Lighters  in  many 
Branches  of  Commerce,  your  Memorialifts  met  in  the  Month  of  March 
(»)  17 S4> 
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1794,  and  appointed  a Committee  to  confider  of  a Remedy,  who,  after  the 
matureft  Deliberation,  were  of  Opinion,  that  the  Formation  of  Wet  Docks, 
with  Wharfs  on  their  Borders,  in  Wapping,  would  remove,  in  a great  De- 
gree, the  many  Inconveniencies  fuffered  by  the  Trade  of  the  Port  of  Lon- 
don, which  Opinion  being  reported  to  a General  Meeting  of  Merchants, 
was  by  them  unanimoufly  -approved  and  confirmed. 

In  confequence  of  which  your  Memorial ifts  have,  at  confiderable  l'.x- 
pence,  caufed  the  Ground  to  be  accurately  furveyed,  and  Plans  to  be  made, 
by  able  and  .-experienced  Surveyors,  and  are  authorized  by  their  Reports, 
and  thofe  they  have  been  favoured  with  by  the  Gentlemen  of  the  Trinity 
Floufe,  tfo  iuppofe  the  Place  they  had  thought  of  for  Formation  of  the 
Docks,  proper.,  and  die  Accdfr  to  "them  practicable,  by  loaded  Ships  of 
confiderable  Burthen. 

They  -have  been  further  induced  to  think,  that  the  opening  a Canal  from 
Blackwall  to  the  Docks,  by  which  the  Navigation  round  the  llle  of  Dogs 
would  be  avoided,  would  add  very  confidcrabl.y  to  the  Safety,  Conve- 
niences, and  Accommodation,  expedited  from  thofe  Docks. 

Your  Memoria'lrfts  'have  therefore  fubmitted  to  your  Lbrdfhips  Atten- 
tion, the  Plans  for  the  Docks  and  Canal,  not  doubting  your  Lordlhips 
will  fee  the  Expediency  of  this  great  Undertaking,  and  the  Tendency  it 
has  to  increafe  and  fecure  the  Rc.venues  arifing  from  the  Trade  of  the 
P Or*  bf  London,  and  to  contribute  to  the  Extenfion  of  the  Commerce  of 
Great  Britain,  and  that  they  may  meet  with  your  Lordlhips  Countenance 
‘ahd  Supporc  in  the  Profecution  of  the  Bufincfs. 

E.  Fojter, 

Deputy  Chairman. 

To  the  Right  Honourable  the  Lords  Commiffioners  of  His  Majefty’s 
Tre'afury. 

May  it  pleafe  your  Lordlhips, 

In  Obedience  to  your  Lordlhips  Commands,  fignified  by  Mr.  Long’s 
Letter  of  the  6th  Auguft  laft,  we  have  taken  into  Confideration  the  an- 
nexed Memorial  of  a Committee  of  the  Merchants  of  London,  refpe&ing 
the  State  of  the  Legal  Quays. 

And  we  humbly  report,  that  we  have,  on  numerous  Occafions,  been  ap- 
prized of  the  Inconveniencies  and  Delays  arifing  from  the  Want  of  Room 
on  the  Quays  for  the  Reception  of  Excifeable  Goods  imported ; and  we 
are  fully  latisficd  that  the  Revenue  under  our  Management  mud  derive 
confiderable  Advantages  from  any  Meafure  which  may  render  the  unlading 
the  Vefiels  frequenting  this  Port,  eafy  and  expeditious,  both  as  much 
Expence  of  Officers  would  be  faved,  and  more  efpecially  as  few«r  Open- 
ings would  be  left  for  Plunder,  Fraud,  and  Embezzlement. 

But  how  far  die  prefent  Propofal  of  Wet  Docks  at  Wapping  will 
anfwer  the  Purpofe,  we  are  incompetent  to  judge,  not  having  had  any 
. Opportunity 
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Opportunity  of  acquiring  fucli  Knowledge  as  can  enable  us  to  fpeak  with 
any  Confidence  on  the  Subjedt. 

If,  however,  the  Scheme  ftiould  hereafter  be  carried  fo.much  further,  to- 
wards Execution,  as  that  thofe  Particulars  which  concern  the  Intereft  of 
this  Revenue  can  be  clearly  and  diftindtly  detailed,  we  fhall  certainly  be 
anxious  to  be  permitted  to  fubmit  to  your  Lordlhips  our  full  Opinion  on 
die  Sobjedt,  before  it  meets  your  final  Approbation. 

We  arc,  &c. 

G.  Tho1.  Ckolmondelcy, 

W.  Lowndes , 

J.  Olmius, 
ct.  Cqfwall, 

R.  Nicholas, 

W.  Jackfon. 


F.xcife  Office, 
London, 

ijjth  January  1796. 
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1 6 January,  1796. 

COMMISSIONERS  of  the  Cultoms  Report  on  the 
Subjedt  of  Wet  Docks  in  Wapping,  to  the  Lords  Commif- 
fioners  of  His  Majefty’s  Treafury,  including  the  Report  of  the 
Corporation  of  the  Trinity  Houfe  thereupon. 


May  it  pleafe  your  Lordlhips, 

MR.  LONG  having,  by  his  Letter  of  the  6th  of  Augull  laft,  fignified 
that  he  is  commanded  by  your  Lordlhips  to  tranfmit  10  this 
Board  a Memorial  of  the  Committee  of  Merchants,  appointed  to  take  into 
Confideration  a State  of  the  legal  Quays,  tranfmitting  a Plan  for  the  For- 
mation of  Wet  Docks  in  Wapping,  and  the  opening  a Canal  from  thence 
to  Blackwall  j and  that  he  is  dire&ed  to  defire  us  to  take  the  fame  into 
our  Confideration,  and  to  report  to  your  Lordlhips  our  Opinion  there- 
upon. 

In  Obedience  to  your  Lordlhips  Commands,  we  report, 

That  the  Trade  of  the  Port  of  London  has  of  late  Years  fo  much  in- 
creafed,  that  the  fame  is  fubjedt  to  great  Lolfes  and  Inconvenicncies,  occa- 
fioned  by  the  prefent  circnmfcribed  Limits  of  the  lawful  Quays,  which 
retard  the  Landing  and  Examination  of  Goods;  and  by  the  Confufion 
that  frequently  prevails,  affords  many  Opportunities  of  clandeftinc  Pro- 
ceedings. 

That  the  prodigious  Increafe  in  the  Number  and  Size  of  Ships,  which 
frequent  the  River  Thames,  fubjefts  the  Owners  and  Merchants  to  Damage 
with  refpedl  to  their  Merchandize,  and  fometimes  to  the  Lofs  of  their 
Ships,  as  well  for  Want  of  fufficientRoom  to  navigate  to  their  ufual  Moor- 
ings, as  of  Security  when  adtually  arrived  there;  and  the  legal  Quays 
being  limited  to  the  Space  lying  between  London  Bridge  and  the  Tower, 
molt  Ships  are  under  the  Neceffity  of  unlading  into  Lighters,  which  are 
frequently  detained  for  feveral  Days,  or  Weeks,  before  they  can  difeharge 
at  the  legal  Quays,  and  the  Goods  are  thereby  expofed  to  Plunder  and  the 
Injury  of  the  Weather,  and  the  Revenue  is  put  to  a heavy  Ex  pence  for 
Officers  to  guard  them. 

That  for  thele  Reafons  we  are  of  Opinion,  it  is  abfolutely  neceffary 
that  fome  Meafure  ffiould  be  taken  for  the  Security  of  the'  Revenue,  and 
better  Accommodation  of  the  Merchants  and  Traders  of  the  Port  of 
London. 

That 
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That  having  maturely  confidcrcd  the  before-mentioned  Manorial,  with 
the  Plan  therewith  tranfmitted,  and  confulted  tlie  Officers  of  tliis  Revenue, 
the  moll  competent  to  form  an  Opinion  on  the  Propofal,  we  I'ubmic  to 
your  Lordlhips,  that  the  Situation  pointed  out  tor  live  Wet  Docks  and 
■Canal,  for  the  Purpofe  propofed,  is,  as  far  as  we  arc  capable  of  judging, 
•preferable  to  any  other  of  which  we  have  had  Cognizance.  In  this  Opi- 
nion we  are  confirmed,  by  the  Report  of  a Committee  appointed  by  a Ge- 
neral Court  of  Trinity  Houle,  under  whole  Direction  the  Spot  has  been 
lurveyed,  and  who,  on  our  Application,  obligingly  favoured  us  with  a 
Copy  of  the  faid  Report ; a Duplicate  of  which  we  have  annexed  for  your 
Lordlhips  Perufal. 

We  furdier  report, 

That  by  adopting  the  propofed  Plan,  the  aforefaid  Inconvenicncies,  with 
refpedt  to  the  Want  of  Space,  may  in  a great  Degree  be  obviated,  and  the 
•heavy  Expences  now  incurred  by  the  Merchant  from  the  Detention  of 
VelTels,  as  well  as  by  the  Revenue  in  the  Pay  of  Officers  Rationed  on 
board  1'ueh  VelTels  till  unloaded,  would  be  confiderably  reduced,  though 
the  Number  of  difehurging  Officers  may  poffibly  require  to  be  aug- 
mented. 

Nor  do  we  efteem  it  a light  Advantage  to  be  expected  from  this  Mea- 
sure, that  the  Payments  into  the  Exchequer  of  the  Duties  on  the  Cargoes, 
which  are  now  kept  back  in  confcquence  of  l'uch  Detention  in  the  Deli- 
very, would  be  accelerated. 

That  we  .take  Leave  to  obferve,  that  the  Admiffion  of  fo  great  a Num- 
iber  of  Ships  and  VelTels  through  the  propofed  Canal  into  the  faid  Docks, 
will  not  only  relieve  the  prefent  crowded  and  interrupted  Part  of  die 
River,  but  will  render  the  Navigation  thereof  lefs  hazardous  to  fuch  Ships 
as,  from  the  Nature  of  their  Cargoes,  require  to  be  broughc  higher  up  the 
River  to  land  the  lame. 

With  refpeft  to  the  Revenue  under  our  Management,  for  any  Thing 
we  at  prefent  fee  to  the  contrary,  the  Tame  may  be  as  effectually  fecured 
.and  guarded  by  our  Officers  within  the  Docks,  as  it  can  be  ac  prefent  in 
ihc  open  River;  all  which  is  refpettfully  i'ubmittcd. 

W.  Stiles,  Si.  Mur.ro , 

Tb.  Boone,  W.  L.  Agar. 

CuHom-IIoure, 

ii6  January  jyyti. 


(b) 
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The  COMMITTEE,  appointed  by  the  General  Court  of  the 
Corporation  of  Trinity  Hotife,  held  the  ift  of  May  laft,  to  make  a 
Survey  of  the  River  Thames,  from  Mr.  Perry’s  Dock  at  Blackwall 
to  the  Tower,  report  to  the  Board, 

That  having  fixed  upon  Three  Stations  in  the  River,  viz.  at  Blackwall, 
■at  Limehoufe,  and  at  Frefh  Wharf,  to  examine  the  Rife  of  Tide,  &c.  and 
having  alio  founded  the  River  from  the  Tower  to  Blackwall,  which  Sound- 
ing (from  the  Obfervations  at  the  above  Stations)  being  reduced  to  the 
loweft-Ebb  that  happened  between  the  ioth  of  May  and  8th  of  June,  and 
'Compared  with  the  Soundings  that  were  taken  in  the  Year  1758,  by  Order 
of  the  Corporation,  afford  the  Committee  die  Satisfaction  of  informing  the 
Board,  that  feveral  of  the  Shoal  Patches  are  removed,  the  Bed  of  the  Ri- 
ver broader  where  moft  confined,  and  deeper  than  when  that  Survey  was 
taken,  and  that  Ships  of  Nineteen  Feet  Draft  of  Water  may  be  accom- 
•modated  at  Half  Tide;  the  Committee  are  therefore  of  Opinion,  that  Ships 
under  the  Burthen  of  Five  hundred  Tons  may  navigate  the  River  as  high  as 
Bell  Dock  in  its  prefent  State;  and  are  all'o  of  Opinion,  that  the  Naviga- 
tion of  the  River  may  ftill  continue  to  be  improved  by  the  .Attention  of 
the  Corporation  in  talcing  up  Ballaft. 

The  Committee  alfo  beg  Leave  to  remark.  That  it  fometimes  happen- 
ing, from  the-crowded  State  of  Shipping  in  the  River,  that  it  is  almoft  im~ 
poffible  for  a Ship  of  any  Burthen  to  pafs  the  Pool  without  doing  or  rc- 
•ceiving  Damage,  they  therefore  recommend  a proper  Difpoficion  of  the 
Shipping  in  the  River,  as  requifite  to  remedy  this  Inconvenience,  by  a Re- 
gulation to  leave  fufficient  Space  for  the  Paffage  of  large  Ships,  which  the 
Committee  are  of  Opinion  is  pra&icablc  in  the  prelent  Stare  of  the  Ship- 
ping, when  from  Two  or  Three  hundred  Sail  of  large  Ships  may  be  ac- 
commodated in  Docks. 

The  Committee  are  therefore  decidedly  of  'Opinion,  That  the  vacant 
Space  of  Ground  in  Wapping  between  Nightingale- Lane  and  Old  Gravel 
Lane  (a  Part  of  which  has  lately  been  furveyed  .by  Mr;  Powfey ) under  all 
Gircumftances,  is  the  moft  fit  Situation  for  Wet  Docks  and  legal  Quays,  for 
the  Accommodation  of  Trade  and  Security  of  Revenue  in  the  Port  of 
London. 

The  Committee  beg  Leave  to  report  farther.  That  it  is  their  Opinion  a 
'Cut  from  Blackwall  to  the  Dock  in  Wapping,  would  alfo  be  of  great  Benefit 
.to  the  Trade  of  this.Poi  tu  as  it  would  free  Shipping  and  Merchandize  from 
.all  Rilk  (lb  far.  as  it  extends)  from  the  Tides  or  Shipping,  which  all 
.Parts  of  the  River  are  liable  to,  and  facilitate  the  Paffage  into  the  Dock. 

Signed 

JIcElor  RoJe,  Deputy  M after. 

G.  L.  Reed , 

' John  Dejfell , 

Trinity  Houfe,  Jofeph  Cotton. 

Sept.  4th,  1794.  JoJepb  Huddart. 
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fOTAL  ABSTRACT  of  the  Statement  of  the  Conditions  of  the  Premi&s  propofed  for  the 
LONDON  DOCKS. 


Gardens,  Sheds,  &c. 


Appendix  (D.) 

A STATEMENT  of  the  EXPORTS  and  IMPORTS  from 
and  out  of  the  Port  of  London,  for  every  Tenth  Year,  from  the 
Year  1700  to  the  Year  1790 ; and  for  the  Years  1791,  17 92,  1793, 
1794,  and  1795. 


YEARS. 

VALUE  of  IMPORTS. 

VALUE  of  EXPORTS. 

1700 

4.875.538  '3  11 

5.3*7.787  4 4 

I7XO 

2.894.737  7 6 

4,622,370  12  2 

1720 

4,958,101  17  5 

5,008,245  17  2 

1730 

6,224,882  8 7 — 

6,344.765  10  1 

1740 

4,904,248  11  1 

5»593»734  3 4 

1750 

5.540.56+  4 8 

8,415,218  2 5 

1760 

7.063.395  13  6 

10,726,709  — 10 

1770 

8,889,868  — 9 • 

9,267,709  — 10 

1780 

6.794.011  — 1 

6,837,960  4 9 

1790 

12,275,546  14  6 

10,716,548  14  1 

1791 

12,016,229  5 2 

12,944,192  8 10 

1792 

12,071,674  8 9 

14.741,516 13  4 

*793 

12,224,745  7 4 

12,660,463  6 11 

*794 

14.863.13S  8 11 

16,578,802  10  10 

*7  95 

— *“ 

16,520,848  9 2 

Snfpeftor  General’s  Office, 
Cuflom  Houfe,  London, 
3*  March  1796. 


Thomas  Irving, 

Infpcftor  Gen*. 


Note, 

The  Account  of  the  Importations  from  the  Eaft  Indies,  in  the  Year 
1795,  is  not  yet  received,  and  therefore  the  Total  Import  for  that 
Year  cannot  .be  given. 
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Appendix  (E), 


A STATE  of  the  MOORING  TIERS  and  MOORING  CHAINS  in  the  River  Thames,  from  London  Bridge  to  and  in  the  Pool  j widx  the  Number  of  Ships  that 
ought,  and  the  Number  that  frequently  do  lie  at  them:  Alfo,  a Statement  of  the  Chains  at  Limehoufe  and  Deptford : — To  lay  afloat  ac  Low  Water. 


North  Side. 

Quality  of  Ships. 

Tonnage  from 
ami  to. 

v-lj 

If5 
1 « 

N° 

OUglll 

Small. 

of  Ships 
i to  lay  a 

Middle. : 

t Tiers, 
targe. 

Upper  Station. 

M.  Sh. 

Frelh  Wharf,  Upper  — 

_ _ 

200 

S 

3 

S. 

- - - Lower  — 

— — 

130  a.  200 

S 

— 

S. 

Eel  Coote  — — 

Small  Brigs  — — 

60  a.  150 

to 

— 

— 

Yarmouth  — — 

Sloops,  Brigs  — 

70  a.  130 

8 

6 

— 

— 

Dublin  — — 

— — 

lao  a.  200 

10 

6 

— 

— 

Tower,  Firlt  Tier  — 

— — 

— 

7 

— 

— 

- - - Second  — 

King's  Moorings 

— 

— 

- - - Third  — 

— — 

140  a.  t8o 

. 8 

6 



— 

- - - Fourth  — 

— — 

140  a.  160 

8 

6.  7 

— 

— 

Fifth  — 

— — 

90  a.  160 

6 

M. 

M. 

Iron  Gate,  Upper  — 

Ships,  Snows  — — 

200  a.  300 

1 1 

— 

9 

— 

— 

- - - - Lower  — 1 

— — - 

— 

— 

— 

St.  Catherine’s,  Upper  — 

- - -,  Brigs  — — 

150  a.  300 

10 

— 

— 

HM. 

- - - Lower  — 

Sloops,  Brigs  — — 

150  a.  200 

»3 

9 

Gillies  — — 



So  a.  100 

10 

— 

Parfons  — • — 



60  a.  130 

10 

8 

HM. 

— 

Ipfwich  — — 

— — 

— 

8 

S. 

— 

Hermitage,  Upper  — 

— — 

— 

— 

- - - Lower  — 

_ — . 

frn  a.  izo 

Union  Hole  — — 

70  a.  140 

»4 

to 

'77 

"4 

24 

Middle  Station. 

M. 

t 

Union  Stairs  — — 

Ships  — — 

200.  330.  400 

1 1 

_ 

to 

t 

Wapping  Old,  Upper  — 

- - -,  large  Brigs  — 

zco  a.  350 

>4 

— 

10 

— 

t 

- - - - Lower  — 

t 

- - - New  Stairs  — 

8 

- 

8 

— 

47 

- 

36 

Lower  Station. 

t 

King  Edward  Stairs  — 

Ships,  Colliers  — 

200 

_ 

10 

t 

New  Crane  — — 

— — 

— 

— 

16 

t 

t 

King  James  — — 

— — 

200  a.  300 

26 

— 

— 

t 

t 

Pelican  (occafional  Tier) 

— — 

300  a.  400 

26 

— 

— 

is 

t 

t 

Shadwell  — — 

— w.  r. 



_ 

_ 

71-1 

t 

t 

Bell  Wharf  — — 









20 

t 

Bell  Wharf,  Half  Tier  — 

— 



_ 

_ 

t 

Stone  Stairs  — — 

— 

400  a.  500 

26 





t 

Rateliffe,  Upper  — 

— W.  I.  &c. 

300  a.  500 

— 

— 

t 

- - Lower  — 

— 

_ 

t 

Horfe  Ferry  Tier  — 

— — 

250  a.  500 

'9 

- 

— 

.0 

271 

- 

to 

j 'S6 

ABSTRACT. 


In  and  above  the  Pool. 


South  Side.  Upper  Station  • 
Middle 


Middle 

Lower 


PrinteS* 


=FFc.l:“f 


Below  the  Pool. 


At  Limclioufc  — 

At  Deptford  «— 


Sgftiisecl  by  the  University  o 


South  Side. 

Quality  of  Ships. 

^ Tonnage 

i §* 

N°  of  Ships  that 
ought  to  lay  at  Tiers. 

2 jj-s  j 

Small 

Middle. 

Largo. 

Crowder’s  Chains  — 

Pickle  Herring  1 — 

Upper  Stadon. 
Coaflers,  Brigs,  Sloops  — 

80  a.  120 

9 

9 

7 

8 

Limekiln  — — 

Horfleydown,  Upper  — 

- - - - Lower  — 

Garlands  — — 

Old  Rofe  ...  _ 

George’s  — — 

Horfleydown,  1 

New  Stairs,  Upper  j 

Mill’s  Chains  1 — 

Bilhop’s  — — 

Eall  Lane  — — 

Ships,  Brigs  — — 

Sloops,  Shallops  — 

Large  Brigs  — 

120  a.  280 

40  a.  70 
300 

9 
8 

10 

11 
to 

9 

9 

12 
12 

9 

10 

10 

6 

8 

6 

8 

II 

8 

8 

8 

10 

to 

8 

8 

6 

6 

152 

128 

1 1 1 1 1 1 1 1 

■fUil, 

c£  u . 0 r£  12  £ 

Middle  Stadon. 

Ships  — 

- - - -Brigs  — — 

Brigs  — _ 

200  a.  250 
120  a.  2g0 
200  a.  240 
to»  a.  150 
200  a.  300 
150  a.  300 

200  a.  350 

7 

10. 12 
8. 10 

8 

8.  10 
8. 10 
8 
>4 

1 1 1 1 1 1 1 1 

00  00  OS  **  os  csu. 

. 79 

- 

49 

Church  Hole,  Upper  — 

- - - Lower  — 

Hanover  Hole,  Upper  — 

- - - Lower  — 

Lower  Station. 

Ships  — 

150  a.  300 
120  a.  300 
90  a.  270 
50  a.  200 

>4 

11 

z 

5 
8 

6 
6 

49 

- 

- 

28 

N.  B. — At  Limehoufe 

, below  the  Pool. 

Limehoufe,  Upper,  Ships  Timber  

- - - - Second  — . 

- - - - Third  — _ _ 

- t - - Fourth  — 

- - - - Fifth  _ _ 

300  a.  500 
150  a.  300 
300  a.  400 

300  a.  50c 

9 

7 

IO 

>4 

*4 

1 1 1 1 1 

1 1 1 1 1 

8 

5 

7 

8 
8 

At  Deptford,  D®. 

54 

- 

- 

36 

Firlt  Tier  - - - 

Second  ... 

Third  - - - 

Fourth  - - - 

— 

- 

50 

- 

_ 

3* 

104 

- 

- 

68 

Southampton  Library  Digitisation  Unit 
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Appendix  ( F ). 

SHIPS  that  MOOR  in  the  River  at  M O O R I N G CHAINS,  and  at  their  own  ANCHORS,  afloat  at  Low  Water. 


STATION. 

Size  of  Ships. 

Side  of  the 
Thames. 

Upper  Station  — j 

Small  Vefiels  — 
Coaftcrs  — 

Norrh 

South 

Middle  Station  — — 

Middle  Size  — j 

N. 

S. 

Lower  Station,  or  Pool  - 

Large  Ships  — | 

N. 

S. 

Limeboule  — — 

Mooring  Chains 

Deptford  — — 

_ 

Printed  ij 

mage  digitiscl 

Totals 

i by  th 

N°  of  Ships  that 
frequently  moor 
at  the  Tiers. 


177 

152 


879 


N°  that  Diould  lay  of  j 

Small 

Vefleis. 

Middle. 

Large. 

114 

-+ 

I2S 

& 

“ 

49 

10 

I56 

— 

— 

28 

242 

11 9 

184 

36 

— 

— 

32 

68 

243 

119 

252 

V of  S 

:>uth  a 

nptoti 

TRACT. 


N°  of  Small  Veflels  that  fhould  lay 
Middle  Size  — — 

Large  — — — 

In  the  River  and  Pool  — 


242 

119 

184 


Bdowth=Poo.J“re:  * 


613 


N°  that  frequently  lay  at  Mooring  afloat : 
River  and  Pool  — — — 775 

Below  the  Pool  | Deptford^  = g 

879 

Exelufive  of  Coafters  and  Traders,  that  ground, 
on  an  Ebb  Tide,  on  the  Margin  of  the 
River. 


Appendix  (F). 


Appendix 


Appendix  (G). 

An  ACCOUNT  bf  the  Total  Number  of  Ships,  with  their  Tonnage,  that  entered  Inwards  and  cleared  Outwards 
at  the  Port  of  London,  to  and  from  Foreign  Parts,  in  the  Years  1700  and  1750,  and  in  the  Years  179°*  »79,» 
1792,  1793,  1794,  and  1795  j as  nearly  to  the  above  Periods  as  the  Account  can  be  prfpaied. 


Years. 

INWARDS. 

OUTWARDS.. 

Britilh. 

Foreign. 

Total. 

Britilh. 

Foreign. 

Total. 

Ships. 

Tons. 

Ships. 

Tons. 

Ships. 

Tons. 

Tons. 

Ships 

T..., 

Ships. 

Tons. 

1702 

SJ9 

S 0,04c 

496 

7^.995 

*,335 

I57>°35 

547 

58,97' 

34s 

* 37^73 

895 

96>24-5 

1 75 * 

1,498 

198,023 

184 

36.346 

1,682 

234,369 

i, *39 

140,792 

*5- 

33,05  ' 

1**9* 

*73,843 

1790 

2,254 

431,89c 

I,l6| 

145,205 

3.4*5 

581,095 

1,478 

278,231 

4 M 

69,867 

*,892 

348,098 

*79* 

2,l84 

419.374 

1,236 

I49.°53 

3,420 

568,427 

1,648 

316,400 

5*5 

85,834 

2,163 

402,234 

1792 

2,489 

451,188 

1,186 

152,243 

3,675 

603,43 1 

1,708 

3*0,724 

495 

86,729 

2,203 

397.453 

*793 

2,348 

478,105 

*,*93 

177,015 

3>54i 

655,124 

1,1 14 

225,102 

529 

91,488 

*,643 

3:6,590 

1794 

2,219 

429,715 

L444 

191,130 

3.663 

620,845 

*,37o 

274,598 

725 

i*S,3io 

2,095 

392,908 

*795 

1,841 

389,317 

99* 

189,136 

2,832 

578,453 

1,152 

263,5s1 

1,122 

209,504 

2,274 

473,055 

.Printed  by  the  University  of  Southampton  Library  Di^ti§$#oftlif?Mfg,ft'r 

..  Gen1  of  Shipping. 
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Appendix  (H). 


.Tortof  .7  An  ACCOUNT  of  the  Number  of  Ships  and  Veflels, 
3LONDON..J  with  their  Tonnage,  entered  Inwards  and  cleared 
tCoaftwife.  Outwards  at  this  Port,  in  the  Years  1700  and  1750, 
and  in  the  Years  1790,  1791,  179a,  1793,  1794.  and 
1 7 95 * 


Years. 

Entered  Inwards. 

Tonnage. 

Cleared  Outwards. 

Tonnage. 

1700 

5.561 

278,100 

a, 403 

120,150 

175° 

6,396 

5x1,680 

3,000 

240,000 

-179° 

9,17  s 

927,800 

4.43 1 

443,100 

1791 

9,3  98 

939,800 

4,650 

465,000 

1792 

9. 8 >7 

982,700 

4,838 

488,800 

^793 

9,641 

964,100 

4.337 

433>7°° 

1794 

10,286 

1,028,600 

4.813 

481,300 

*795 

x 1,964 

10196,400 

4.663 

466,300 

J.  Hqffald)  ty*  Com.  Geo,  IVelJiead,  Col. 


Coaft  Office, 
Cuftom  Houfe, 
£4  March  1796. 
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Appendix  ( I ). 


A SKETCH  of  the  Expences  on  a Ship  of  260  Tons  from  the  Weft 
•Indies  dilcharging  in  the  London  Dock*,  Wapping,  or  in  the  River 
Thames. 


CARGO 


j 330  Hhds.  Sugar  Jnthe 

l ico  Puns.  Rum.  London  Docks. 


In  the  River. 


Pilotage  from  the  Downs  to  the  River  — — j 

Maintenance  of  dr 

2 Exdre1}0®"”3,  t‘rD*y  — >4  3° 
Wages  and  Maintenance  of  Watchmen  until  the  Car- 
go is  landed  — — — — 

Boat  attending  the  Ship  and  Maintenance  of  Man  — 
Expences  of  Delivery  of  Cargo  under  Crane  in  Dock 
D°  — — — — — into  Lighters 

Wear  and  Tear  of  Cables,  lying  at  Anchor,  at  leaft 
Ship  lying  at  Chains  — — 5 W.  a.  10/. 

Warehoufe  Rent  on  350  Hhds.  of Sugar  paid  to  the 
Wharfinger,  from  Ship’s  Report  until  the  Cargo  is 
landed,  — 3 Weeks  a.  3 d.  per  Hbd.  per  Week 
Lighterage  on  350  Hhds.  Sugar  a.  1/37 
too  Puns.  Rum  a.  1/  j 


the  fame 
3 10  — 

2 2 — 
10 


the  lame 

7 jo  — 
io  10  — 

25 

8  

2 10  — 


‘3  2 6 
26  17  6 


Dock  DueB 
Balance  in  favour  of  Dock* 


17 

12  

22 

»5  — 

40 

7 — 

(>o 

3 — 

too 

10  — 

Ships  delivered  in  — — — 

Rums  taken  out  of  Ship  — — 

Rifque  of  Ships  being  burnt  in  fampling  of  D°  

Wages  and  Maintenance  of  Captain,  2 Maces,  and  2 
Men  — — — — 

Cooperage  of  Cargo  on  board  a Second  on  Shore 

Accidents  ] of  Ships  from  j Frofts,  crowded  Chains, 
Loires  j y l B’oods  and  Winds. 

Ships  damaged  by  finking  on  Anchors  — 

Lois  of  Bowfprits,  Head  Galleries,  &c.  

Expence  of  Mooring  and  Unmooring  in  break- 
ing of  Chains  — 

Tn  Lighters,  Plunderage,  Rifque,  Detention  

Revenue 

Loft  to  Revenue  from  Accidents  and  Plunder  

A Gain  to  the  Revenue  by  laving  in  Time,  and  the 
Number  of  Revenue  Officers  — _ 


14  Days. 

immediately 

none. 

14  Days, 
in  favour  of 
Docks, 
none. 

none. 

none. 


30  Days. 
3°*. 

at  times. 
30- 


great  and 
frequent. 

often  and 
great, 
grear. 
great. 
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Appendix  (IC.) 


The  RATES  of  ASSURANCE  for  Merchandize,  Buildings,  and  Goods  in  theWaterfidc 
Diftri&s  ■,  viz.  on  the  Sufferance- Wharfs  and  other  Buildings  and  Places  on  the  Line  of 
the  ncareft  Street  parallel  to  the  River,  from  Iron-Gate- Stairs  to  Limehoufe-Hole  on  the 
North,  and  from  London-Bridge  to  King  and  Queen-Stairs,  Rotherhithc,  on  the  South. 

SINGLE  INSURANCES,  OR  GOODS  IN  ONE  BUILDING. 


WaterJMe,  Fiijl  Cluj). 


kf'aterjide,  Second  Clafs. 


IVatcrftde,  Third  Clafs. 


Goods  not  Hazardous  in  One  Brick 
Building  only,  fuuatc  as  above  j with  a 
Claufc  or  Warranty  againil  Hazardous! 
Goods  therein: 


Hazardous  Goods  in  One  Brick  Build- 
ling  only,  iiiuiuc  as  aforefaid : 


Goods  not  Hazardous  in  One  Brick 
Building;  without  the  Claufe  againli| 
Hazardous  Goods  therein : 


£.  t ,000  - - - - 
2,000  - - - - 
3,000  and  upwards, 


■'’’IperCeii 

5 jO  fer  A'“ 


Hazardous  Goods  in  One  Hazardous 
Building  t 

ALSO, 

Goods  not  Hazardous  in  one  Hazar- 
dous Building,  in  which  Hazardous 
Goods  are  alio  dopolited,  iituate  as 
aforefaid  ; 

|£.  1,000  - - - 7r.  6^.7.  r , 
,.ooo  - . . 

3 ,000  & upwards,  t o 1.  6 d.  j Fei  ' U!,‘ 


3,000  3:  upward; 

Alfo,  Goods  not  Hazardous  in  One| 

Timber  or  Brick  ar.d  Timber  Building 
with  the  Claufe  to  except  againil  Hn-| 
ardous  Trades  and  Goods  therein,  a 
| chargeable  at  the  above  Rates. 

N.  B. — In  all  Single  Infurances,  the  Building  or  Stack  of  Warchoufes  mull  be  identified ; becaufc  fomc  of  l' 
Wharfs  have  fevcral  dillindt  and  feparatc  Buildings. 


General  INSL7RANCES  on  Merchandize  in  feveral  Buildings  in  One  Sum,  in  the 
Watcrfide  Diftridts,  &c. — with  the  Average  Claufe. 


Goods  not  Hazardous  in  fevcral 
Brick  Buildings,  Iituate  as  aforelaid ; 
or  (if  required)  in  any  Parc  of  the 
Port  of  London ; with  a Claufe  or  War- 
ranty to  except  againil  Hazardous 
Goods,  in  any  of  fuch  Buildings : 

5 1.  per  Cent,  per  Ann. 

Goods  not  Hazardous  in  fevcral 
Brick  Buildings  only;  without  a Claufe 
or  Warranty  againil  Hazardous  Goods 
therein : 

6r.  per  Cent,  per  jinn. 


Hazardous  Goods  iu  feveral  Brick 
Buildings  only,  Iituate  as  aforefaid  ; 01 
(if  required)  in  any  Part  of  the  Port  ol 
London: 

ALSO, 

Goods  not  Hazardous,  in  feveral 
Timber  or  Brick  and  Timber  Build- 
ings; with  a Claufe  to  except  againil 
Hazardous  Goods  in  any  of  fuch  Build- 
ings : 

•ji.  6 d.  per  Cent,  per  jinn. 


Goods  Hazardous  or  not  Hazardous, 
in  any  Buildings,  or  Sheds,  or  on  the 
open  Wharf,  iituate  as  aforefaid;  or 
(if  required)  in  any  Part  of  the  Port 
of  Loudon : 


10/.  6./.  per  Cent,  per  Ann. 


N.  B. — Thcfc  General  Infurances  being  intended  for  the  Accommodation  of  Merchants  only  ; the  Words  in  Trttfi 
or  on  CommiJJion , arc  never  to  bcittferted  in  them  ; uttlefs  it  be  declared  in  the  Policy  fir  •whofi  Account  Jink 
Goods  arc  held , or  unlefs  the  Goods  are  J'pccjicd  by  Marks  or  Numbers. 

• #*  Merchandize  in  Public  Warehoufes  may  be  infttred  by  General  Policies,— but  no  Stock  in  Trade,  cxrepc  for 
fuch  Trades  as  are  particularly  mentioned  in  the  Table. 


All  fuch  Infurances  arc  to  have  a Claufe  in  the  Policy,  as  follows:- 


C It  is  hereby  declared  and  agreed.  That  in  cafe  the  Goods  belonging  to  the  above  Abjured,  in  all  the  Buddings 
l or  Places  ajirejaid,  jhall,  at  the  breaking  ow  cf  any  Fire  or  Fires,  be  coliePinitly  of  greater  Paine  than  the  Sum 
V injured,  this  Company  Jhall  only  pay  and  make  goo.t  to  the  Afirtd,  fuels  a Proportion  f the  faid  Lop  >r  Damage 
I as  the  Sam  injured  Jhall  bear  to  the  whole  Paine  of  the  Gouts  ajbrcjaid  at  the  Tims  when  fuel)  Fire  or  Fires 
{.JballfrJl  happen. 

For  th«  Rates  for  SHORT  PERIOD  INSURANCES  fee  the  other  Side. 

(e)  RATE* 

Printed  image  digitised  by  the  University  of  Southampton  Library  Digitisation  Unit 


Appendix  (K)  continued . 


RATES  of  BUILD  INGS  and  GOODS  in  the  Waterfidc  DiftricTs ; 

VIZ. 

On  the  .North  Side  the  River — From  Iron-Gate  Stairs  to  Limehoufc-Hole : 

On  the  South  Side  - - — From  Topping’s  Wharf,  inclufivc,  to  King  and  Queen-Stairs, 

Rotherhidie : 

Along  the  Line  of  the  Street,  forming  the  neareft  Parallel  to  the  River  on  both 
Sides  the  Way. 


Common.  ' 

Hazardous. 

Double  Hazardous. 

1,000 

2,000 

3,000 

— 3*.  od. 

— 4J.  od. 

— 5 s.  od. 

— 5 s.  od. 

— 6s.  od. 

— 7 s.  6 d. 

— 7,.  61/.-1 

. 1 per  Cent. 
9 ' ‘ j per  Annum. 

— 10  s.  6d.  J 

All  Buildings  covered  with  Tarpauling  or  Boards  to  be  charged  an  additional  Rate. 


SHORT  PERIOD  RATES. 

On  Ships,  or  on  Merchandize  in  Public  Warehoufes,  Goods  on  Wharfs  and  Yards  in  the 
State  of  Importation  ; alfo,  on  Goods  packed  and  fpecified  by  Marks  and  Numbers,  or  by 
Declaration  of  what  Ship  delivered  from,  or  intended  for. 

FOR  THREE  MONTHS,  OR  SIX  MONTHS. 


The  Annual  being  - - 3 s.  o d. 

4 s.  o d. 

5 s.  o d. 

6 s.  o d. 

7 s.  6 d. 

10  s.  6d. 
ns.  6 d. 

15 's.  od. 

Such  Infurances  to  ceafe  at  Six  o’Clock  in  the  Evening  precifely,  on  the  Day  which  is  exprefled 
in  the  Policy,  without  Allowance  of  extra  Days. 


Six  Months. 

Three  Months. 

charge 

2 S.  6d. 

— IS.  od. 

— 

3*.  od. 

• 2 s.  6 d. 

— 

4 J.  od. 

3,.  od. 

— 

5 s.  od. 

4 s.  0 d. 

— 

6s.  od. 

■ 5 j.  od. 

— 

7 s.  6d. 

— 6 j.  od. 

— 

10  s.  6 d. 

7 s.  6 d. 

— 

12  j.  6 d. 

ioj.  od. 
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The  PROPOSALS  by  the  Corporation  of  the  ROYAL 
EXCHANGE  ASSURANCE  (eftablifhed  by  Royal  Charter 
in  the  Reign  of  his  Majefty  King  George  the  Firft)  for  Afluring 
Houfes  and  other  Buildings,  Goods, Wares, and  Merchandizes,  and  Ships 
in  Harbour,  in  Dock,  or  while  Building,  from  Lofs  or  Damage  by  Fire. 

WHEREAS  the  Afluring  from  Lofs  or  Damage  by  Fire,  tends  to 
the  Prefervation  of  many  Families  from  that  Poverty  and  Ruin, 
which  fuch  a Calamity  might  otherwife  ex  pole  them  to : 

Therefore  Ilis  Moil-.  Gracious  Majefty,  being  deiirous  of  promoting  and 
encouraging  fuch  lawful  and  commendable  Undertakings,  as  arc  for  the 
Benefit  and  Security  of  all  his  loving  Subjects,  granted  to  this  Corporation 
his  Royal  Charter,  by  Virtue  whereof  AlTurances  are  made  on  Houfes  and 
other  Buildings,  Houfehold  Furniture,  Wearing  Apparel,  Printed  Books, 
Goods,  Wares,  and  Merchandizes,  being  the  Property  of  the  Allured  or 
on  Commiflion  (ux.cept  all  Manner  of  Writings,  Books  of  Accompts, 
Notes,  Bills,  Bonds,  Tallies,  Ready  Money,  and  Gun-powder)  from  Lofs 
or  Damage  by  Fire,  upon  the  following  Terms  and  Conditions  : 

Article  I. — Common  AlTurances  are  AlTurances  on  all  Manner  of  Build- 
ings, having  the  Walls  of  Brick  or  Stone,  and  covered  with  Slate,  Tile, 
or  Lead,  wherein  no  hazardous  T radcs  arc  carried  on,  nor  any  hazardous 
Goods  depofited  ; and  on  Goods  and  Merchandizes  not  hazardous  in  fuch 
Buildings. 

Article  II. — Hazardous  AlTurances  arc  AlTurances  on  Timber  or  Plafter 
Buildings,  covered  with  Slate,  Tile,  or  Lead,  wherein  no  hazardous  Trades 
are  carried  on,  nor  any  hazardous  Goods  depofited  : And  on  Goods  or  Mer- 
chandizes not  hazardous,  in  fuch  Timber  or  Plafter  Buildings ; and  alfoon 
hazardous  Trades,  fuch  as  Cabinet  and  Coach  Makers,  Carpenters,  Coo- 
pers, Bread  and  Bifcuit  Bakers,  Ship  and  Tallow  Chandlers,  Soap  Makers, 
Innholders,  Sail  Makers,  Maltfters,  and  Stable-keepers,  carried  on  in 
Brick  or  Stone  Buildings,  covered  with  Slate,  Tile,  or  Lead;  and  on 
hazardous  Goods,  fuch  as  Hemp,  Flax,  Rofin,  Pitch,  Tar,  and  Turpen- 
tine, depofited  in  fuch  Buildings;  the  Stock  in  Trade  of  Apothecaries, 
and  on  Farming  Out-Door  Stock,  cr  Stock  in  Barns  or  other  Thatched 
Buildings,  which  have  rot  a Chimney,  and  which  do  not  adjoin  to  any 
Building  having  a Chimney,  together  with  the  Buildings  themfclves. 

Article  III. — Doubly  hazardous  AlTurances  are  AlTurances  on  any  of 
the  aforefaid  hazardous  Trades  carried  on,  or  hazardous  Goods  depofited, 
in  Timber  or  Plafter  Buildings,  covered  with  Slare,  Tile,  or  Lead,  on 
Glafs,  China,  and  Earthen  Ware,  on  Thatched  Buildings,  or  Goods  there- 
in (except  as  in  the  preceding  Article)  and  all'o  on  Ships  in  Harbour,  in 
Dock,  or  while  Building. 

Article 
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Article  IV.— Aflurances  on  Jewels,  Plate,  Medals,  Watches,  Prints  not 
in  Trade,  Pi&ures,  Drawings,  and  Statuary  Work ; alio  Aflurances  to 
Cotton  Spinners  and  all  other  Manufa&urers  of  Raw  Cotton;  to  Diftillers, 
Flambeaux  and  Varnifh  Makers  ; to  Oil,  Spermaceti,  Wax,  or  Sugar, 
Refiners;  to  Boat  Builders,  Cork  Cutters,  Japanners,  Colourmen,  Hope 
Makers,  Sea  Bifcuit  Bakers,  and  Tallow  Melters,  or  on  Chemills  Labom- 
tories;  or  any  other  Aflu ranees  more  than  ordinarily  hazardous  ; by  Reafon 
of  the  Trade,  Nature  of  the  Goods,  Narrownefs  of  the  Place,  by  the  Ufe 
of  Kilns  or  Stoves  in  the  Procefs  of  any  Manufactory,  or  other  dangerous 
Circumftances,  mutt  be  particularly  fpecified,  and  may  be  made  by  Special 
Agreement. 

Article  V. — Aflurances  on  Buildings  and  Goods  are  deemed  diil'inCt 
and  I'eparate  Adventures,  fo  that  the  Premium  on  Goods  is  not  advanced 
by  Reafon  of  any  Aflurance  on  the  Building  wherein  the  Goods  are  kept, 
nor  the  Premium  on  the  Building  by  Reafon  of  any  Aflurance  on  the 
Goods. 

Article  VI. — Any  Number  of  Dwelling  Houfes,.  and  the  Out  Houfes 
thereunto  belonging,  together  with  the  Goods  therein,  may  be  Allured  in 
One  Policy,  provided  the  Sum  to  be  Afiured  on  each  is  particularly  men- 
tioned: And,  for  Accommodation  of  fuch  Perfons  as  are  defirous  of  being 
Afiured  for  more  than  One  Year,  aDifcount  of,£.  5 per  Centum  per  Annum, 
on  the  Yearly  Premium  will  be  allowed  for  all  Years  except  the  Firft. 

Article  VII. — Every  Perfon,  upoft  Application  to  be  Allured  with  this 
Company, is  todepofit  is.  and  6d.  for  the  Mark,  and  6s.  for  the  Policy,  on 
Sums  not  exceeding^.  i,coo,  and  iu.  tor  the  Policy  on  Sums  exceeding- 
£.  1,000,  which  Money  is  ro  be  returned  if  the  Aflurance  propofed  is  not 
agreed  to.  No  Policy  is  to  be  of  any  Force  till  the  Premium  is  paid. 
And  all  fubfequenc  Annual  Payments  are  to  be  made  within  Fifteen  Days 
after  the  Day  of  the  Date  of  the  refpe&ive  Policies,  the  Receipts  for 
which,  upon  fuch  as  are  paid  at  the  Office,  are  to  be  ftamped  with  the  Seal 
of  the  Corporation,  no  other  being  allowed  of. 

Article  VIII. — To  prevent  Frauds,  if  any  Perfon  Alluring  Property 
With  this  Company  lhall  at  any  Time  Allure  the  fame  elfewhere,  unlefs 
allowed  of  by  Endowment  on  the  Policy ; or  if  the  Allured  Hull  deferibe 
his  Buildings  or  Goods,  otherwife  than  as  they  really  are,  fo  that  the  fame 
be  charged  at  a lower  Premium  than  is  herein  fpecified,  the  Policy  lhall, 
in  eithcrof  the  faid  Cafes,  be  null  and  void;  or  if  any  Building  fiiall  con- 
tain any  Kiln,  Furnace,  Steam  Engine,  Stove,  or  Oven,  ufed  in  the  Pro- 
cefs of  any  Manufactory,  unlefs  Mention  be  made  thereof  in  the  Policv, 
and  the  Rate  for  fuch  extraordinary  Hazard  be  duly  paid,  the  Policy  lhall 
alfo  be  null  and  void  in  refpeCt  to  fuch  Building  and  Goods  therein. 

Article  IX. — No  I-ofs  or  Damage  by  Fire  happening  by  any  Invafion, 
Foreign  Enemy,  or  any  Military  or  Ufurped  Power  whatfoever,  is  to  be 
made  good. 

Article 
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Article  X.— -All  Perfons  Affured  by  this  Corporation,  are,  upon  any 
Lofs  or  Damage  by  Fire,  forthwith  to  give  Notice  thereof  to  the  Office 
on  the  Royal  Exchange,  London,  or  to  the  known  Agents  of  the  faid 
-Corporation  ; and  within  Fifteen  Days  after  fuch  Fire,  deliver  in  as  par- 
ticular an  Account  of  their  Lofs  or  Damage  as  the  Nature  of  the  Cafe 
will  admit  of,  and  make  Proof  of  the  fame,  by  their  Oath  or  Affirmation, 
and  that  of  their  Domeftics  or  Servants,  and  by  their  Books  of  Ac- 
compts,  or  fuch  other  proper  Vouchers  as  may  be  required  ; and 
alfo  to  procure  a Certificate,  under  the  Hands  of  the  Miniftcr,  Church 
Wardens,  and  fome  other  reputable  Inhabitants  of  the  Pari  fir  where 
fuch  Fire  fhall  have  happened,  who  are  not  concerned  in  fuch  Lofs,  im- 
porting, that  they  are  well  acquainted  with  the  Chnrafter  and  Circum- 
ftances  of  the  Sufferer  or  Sufferers  $ and  do  know,  and  verily  believe,  that 
he,  fhe,  or  they  have,  really  and  by  Misfortune,  fuftained  by  fuch  Fire, 
the  Lofs  and  Damage  to  the  Amount  of  fuch  Sum  as  fhall  be  claimed 
•by  the  Affured,  and  which  Sum  fhall  be  -ftated  in  the  Certificate.  In 
cafe  any  Difference  fhall  arife  touching  any  Lofs  or  Damage,  fuch  Dif- 
ference fhall  be  fubmitted  to  the  J udgment  and  Determination  of  Arbi- 
trators indifferently  chofen,  whofe  Award  in  Waiting  fhall  be  conclufive 
and  binding  to  all  Parties.  But  if  there  fhall  appear  any  Fraud  or  Falfe 
. Swearing,  the  Claimant  fhall  forfcic  all  Benefit  of  his  Claim.  And  when 
any  Lofs  or  Damage  is  fettled  and  adjufted,  the  Sufferer  or  Sufferers  arc 
1 to  receive  immediate  Satisfadlion  for  the  fame,  without  any  Deduction. 


This  Corporation  will,  in  Cafes  of  Fire,  allow  all  reafonablc  Charges 
.attending  the  Removal  of  Goods,  and  pay  the  Sufferer’s  Lois,  whether 
the  Goods  are  Deftroyed,  Loft,  or  Damaged  by  fuch  Removal, 


Perfons  affured  by  this  Corporation  do  not  depend  upon  an  uncertain 
Fund  or  Contribution,  nor  are  they  fubjedl  to  any  Covenants  or  Calls  to 
make  good  Loffes  which  may  happen  to  themfelvcs  or  others : The  Ca- 
pital Stock  of  this  Corporation  being  an  unqueftionable  Security  to  the 
Affured,  in  Cafe  of  Lofs  or  Damage  by  Fire. 


N..  B.  For  the  timely  AfiTfcmce  of  fuch  as  are  Affured  by  this  Corpo- 
ration, feveral  Engines  are  provided,  as  alfo  Firemen  with  proper  Inftru- 
ments  to  extinguifh  Fires,  and  Forcers  for  removing  Goods,  having  every 
One  a Badge,  with  a Figure  of  the  Royal  Exchange,  and  Numbered ; 
of  which  all  Perfons  are  defired  to  take  Notice,  who  entruft  them  with 
Goods : And  as  an  Encouragement  for  Perfons  Alluring,  all  Cities  and 
great  Towns  may  receive  Afliftance  for  purchafing  Engines  and  proper 
(f)  Implements 
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Implements  to  prevent  the  Progrefs  of  Fires,  in  Proportion  to  the  Num- 
ber of  Afi'urances  made  by  this  Corporation  in  fueh  Places. 

The  afore  Lid  Figure  will  be  affixed  on  Buddings,  &c.  Allured  by 
this  Corporation. 

By  an  Aft  of  the  2ad  of  George  III.  a Duty  of  i s.  Gd.  per  Cent, 
per  /mum  is  laid  upon  all  Property  Allured  agair.ft  Fire. 


T A B L E of  A N N U A L PREMIUMS  to  be  paid  for  Fire  A durances. 


•Sum  Affured. 

Common  Af- 
furanccs. 

Ila  z irdous  Af- 
turances. 

Doubly  Hazardous 
A durances. 

1] 

g. >1,000  J 3 i 2,000  J 
|J2,ooo  J|  (3,000  S 

at  ax.  I 

1 per  Cent. 

f hr 

is.Gd.  J 

“ 3'1 

It  AS  i ^ 

‘ “*■  ' f per  Ann. 
at  5x.J 

***'•-  1 

, l/er  Cent. 

v6‘-- 

at  7 x.  6 d.  J 

The  Premium  on 
Ships  attach  to 
this  Rate.  Vide 
Article  III. 

N.  B. — Any  larger  Sums  may  be  afl'urcd  by  Special  Agreement. 


.Affurances  on  Lives  are  made,  and  alfo  Annuities  on  Lives  are  granted 
and  purchafed  by  this  Corporation. 

And  whereas  it  hath  been  by  Experience  found  to  be  of  Eenefit  and 
Advantage  for  Perfons  having  Offices,  Employments,  Edates,  or  other 
Incomes  dcteiminable  on  the  Lite  or  Lives  of  themielvts  or  others,  to 
make  A (Tina  nee  s on  the  Life  or  Lives,  upon  which  fuch  Offices,  Em- 
ployments,. Edates,  or  Incomes  are  determinable:  His  Mujcl'.y  hath 
been  likewife  gracicufly  pleafed  to  grant  to  this  Corporation,  Lull  Power 
and  Authority  to  Aflure  on  Lives,  and  they  are  alio  impc.wertd  by  Aft  of 
Parliament  to  grant  and  purchal’c  Annuities  on  Live  c. 

Attendance  is  Daily  given  at  their  Office  on  the  Royal  Exchange,  Lon- 
don j and  at  their  Office  in  Pall-Mall,  till  Four  o’Clock  in  the  After- 
noon, except  on  Saturday,  when  the  Office  clofes  at  Two.  And,  for  the 
greater  Convenience  of  Perfons  redding  at  a Distance  from  London,  this 
-Corporation  hath  appointed  Agents  in  moll  of  the  principal  Places  in  the 
■ Kingdom  i« 
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AVERAGE  Defeription  of  SHIPS,  from  Two  to  Four  Hundred 
Tons;  diftinguifhing  their  Lengths,  Breadths,  and  Projection  of  Bow- 
fprits,  and  Total  Length. 


SHIPS. 

Length. 

Breadth,  j 

Projcftion 

of 

Eowfprit. 

Lengths  from  the 
Eoivfprit  End  to 

F. 

In. 

F. 

In. 

F. 

the  Ta  frail. 

Tons. 

200  — — 

s9 

6 

-3 

_ 

27 

Feet.  In. 
.116  6 

25O  — — 

93 

26 

9 

30 

123  — 

300  — — 

too 

- 

n-l 

,0 1 

34 

134  — 

350  — “ 

109 

- 

23 

s 1 

37 

146  — 

40O  — — 

llS 

— 

29 

1 

40 

155  — 

:26th  March  1796. 


Sam1  Brown. 
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To  the  Honourable  the  Committee  on  Wet  Docks, 

The  REPORT  of  Mr.  Graeme  Spence,  Maritime  Surveyor  to 
the  Admiralty. 

Honourable  Gentlemen, 

\X7HEN  I had  the  Honour  of  being  queftioned  before  you  on  the  Subject 
’ * of  the  propofed  Wet  Docks  for  the  Port  of  London,  you  were  pleafed 
to  order  me  to  make  out  a Scheme  and  Report  thereupon ; in  Obedience 
to' which  I beg  Leave  to  lay  before  you,  as  briefly  as  poflible,a  rough  Sketch 
of  what  appears  to  me  moft  likely  to  effed  fo  noble  and  ufeful  an  1 nflitu- 
tion. 

I have  heard ‘of  feveral  Schemes,  but  I lhall  only  here  Notice  the  leading 
Principles  of  Two  of  them,  namely,  the  One  which  propofes  Wet  Docks  in 
Wapping,  with  a Canal  from  thence  to  Blackwall;  in  which  Docks  a cer- 
tain Number  of  Veflels  are  to  lie  promifcuoully,  or  without  any  Diftindion 
between  the  feveral  Trades  they  are  in;  or  juft  in  the  fame  confufed  Manner 
they  at  prefent  lie  in  the  River  Thames,  alongfide  of  each  other.  The 
other  propofes,  or  at  lead  feems  to  me  to  convey  an  Idea,  that  the  Shipping 
in  the  Port  of  London  may  be  accommodated  without  Wet  Docks,  by 
enlarging  the  prefent  Quays,  pulling  down  Houfes,  and  removing  other 
Obftrudions ; but  aoove  all,  it  propofes  to  retain  a great  Number  of  Vef- 
fels-ftill  to  lie  at  Moorings  in  the  River;  nay  I believe  almoftas  many  as 
lie  in  it  at  prefent. 

Now  although  I am  decidedly  of  Opinion  that  it  is.  impoffible  to  accom- 
modate the  increafed  and  growing  Trade  of  London,  without  fome  Recedes 
-in  the  River,  or  Wet  Docks  of  fome  Sort  or  ocher ; yet  I do  not  altogether 
approve  of  the  Plan  of  Wet  Docks  and  Canal  above-mentioned.  With  re- 
gard to  the  other  Plan  of  enlarging  Quays,:  removing  Obftrudions,  and  yet 
ftill  continuing  to  keep  the  Shipping  in  the  River  at  Moorings,  the  Evil 
■ complained  of  will  not,  in  my  Opinion,  be  done  away;  becaufe  the  River 
Thames  will  not  be  enlarged  thereby,  and  confequently  no  more  Room 
. gained  afterwards  than  before. 

My  Objedions  to  the  Accommodation  of  the  Port  of  London  in  its  pre- 
fent State  are  many ; but  1 fhall  only  trouble  your  Honours  with  a few  of 
the  moft  material ; the  which,  in  my  Opinion,  are  enough  to  fhew,  that  al- 
though, when  full  of  Shipping,  it  is  infinitely  the  nobleft  and  largeft  Port  in 
Britain ; yet  for  Want  ofl'ufBcient  Room,  it  is  perhaps  as  inconvenient  a one 
as  any  in  it;  nay  the  Confufion.is  greater  than  in  any  Port  I ever  faw,  for 
it  is  often  fo  crowded  between  the  Tower  and  Limehoufe,  that  a Wherry 
fometimes  is  fcarce  able  to  pafs  with  Safety  between  the  Tiers,  much  lels  a 
Veflcl.  At  fuch  Times,. the  Damage  which  Veflels  do  to  each  other  in 

• Vying 
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A . Weerindia  Dock. 

B . American  Dock. 

C.  Gtastina  Trunk  Dock 

D . ACrican  and  Madeira  Dock. 

E . Smuts  and  Lectwr  Dock . 

F . Baltic  Dock. 

G.  .kotc/i  Dock 

H.  Dish  Dock 
/.  Dunk  Dock 

K.  French  Dock 

L . Spain  and  Portly al  Dock 
hi.  (hllirrs  Dock 


G/tEFXYTI  I'Ji 


One  MUe. 


A.  IFmiiutia  Dock 

B.  American  Dock  . 

0.  (basting  Trade  Dock. 

D.  Atrican  and  Madeira  Dock. 
K . Straits  and  Icoanr  Dock. 

F.  Baltic  Dock  , 
li.  tint  nk  Dock  . 

U.  Irish  Dock. 

/ . Dtotit  Dock. 

K.  French  Dock. 

/. . Spain  and  Pornyal  Dock. 
St.  Colliers  Dock. 
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trying  to  pafs  tip  and  down;  and  the  Shocks  which  they  receive  from 
Lighters  and  Craft  ftriking  them,  is  extremely  hurtful  to  them,  and  injurious 
to  Propeity. 

My  next  Objettion  to  Veflels  lying  fo  crowded  in  the  River  is,  that  in  a 
Gale  of  Wind,  or  when  there  is  much  drifting  Ice  in  the  Uiver,  if  One  cr 
Two  Veflels  happen  to  break  loofe,  they  generally  drive  foul  of  fcveral 
others^  and  force  perhaps  a whole  Tier  adrift  before  the  Caufe  ceafes;  and 
when  fuel)  Accidents  happen  the  Damage  is  immenfe. 

My  next  Objection  is,  that  if  a Fire  was  to  happen  on  board  any  One  of 
them,  or  on  Shore  near  any  One  of  the  Tiers,  at  Low  Water  Time,  when 
mod  of  the  Infide  Veflels  are  aground,  thofe  of  them  fo  aground  could  not 
be  removed  from  the  Flames,  but  would  all  inevitably  be  burned. 

My  next  Objeftion  is,  to  their  lying  in  Tiers  athwart  the  River;  fo  that 
the  Outfide  Veflels  generally  float  and  fwing,  before  the  Infide  ones  are  Wa- 
tefborn ; by  which  Means  they  twill  themfelves,  and  fall  on  board  of  each 
ocher  in  a violent  Manner,  and  highly  inconvenient  to  the  People  on  board 
of  them. 

My  next  and  lad  Objection  is,  to  their  laying  at  Head-and-Stern  Moor- 
ings, or  in  Tiers  where  they  do  not  fwing;  for  as  mod  of  the  Infide  Veflels 
in  fuch  Tiers,  ground  every  Low  Water  almod  in  the  fame  Place,  they 
thereby  impede,  in  Parc,  the  free  natural  Courfe  of  die  River,  and  hinder 
the  full  fcouring  Ededt  thereof,  efpecially  between  each  Tier,  to  the  no 
fmall  Detriment  of  the  River  itfclf;  becaufe  fuch  a Practice,  in  my  Opi  - 
nion, imperceptibly,  but  certainly,  helps  to  clioak  it  up ; or  at  lead  renders 
it  lhallower  in  the  Courfe  of  Time.  It  is  impofiible  to  fay  what  Quantity 
of  Silt  has  been  colledted  in  this  Way  in  any  given  Time ; or  to  know  how 
much  the  River  is  lhallower  now  than  formerly,  becaufe  there  never  has 
been,  at  lead  to  my  Knowledge,  any  proper  or  jud  Standard  Water  Level 
fixed  in  the  River  at  any  former  Period  of  Time,  as  a Criterion  for  the  pre- 
fent  Depth ; that  is,  had  there  been  certain  diftindt  and  durable  Marks 
made  on  particular  Parts  of  the  Shores  in  the  principal  Reaches  of  the  Ri- 
ver fome  Years  ago,  and  the  Depth  of  Water  exadtly  taken  in  that  Reach, 
at  the  precife  Time  when  the  Water’s  Edge  was  at  or  on  a Level  wich  that 
Mark,  it  would  have  been  known  to  a Certainty  now,  or  at-  any  future 
Time,  whether  the  River  grows  deeper  or  lhallower,  better  or  worle,  than 
formerly,  only  by  repeating  the  Operation  of  Sounding  when  the  Water's 
Edge  was  at  the  fame  Standard  Mark ; jud  in  the  fame  Manner  as  I have 
recommended  to  the  Committee  of  Trudecs  for  Ramfgate  Harbour,  in 
order  to  know  the  State  of  its  Entry  at  any  future  Period  of  Time;  and  f 
know  of  no  other  accurate  Way  of  obtaining  this  uleful  Information,  either 
in  the  River  Thames,  or  any  where  elfe.  But  as  I fear  this  Rule  never  was 
adopted  here,  I can  therefore  only  give  it  as  my  Opinion,  that  the  vad 
Quantities  of  Silt  daily  taken  up  by  Lighters,  without  gaining  much  on  the 
Depth  of  Water,  is  at  lead  a prefumptive  Proof  of  the  Accumulation  of 
Silt,  or  rather  that  it  is  a growing  Evil ; and  if  the  Lighters  were  not  to 
drag  it  up  from  Time  to  Time,  particular  Parts  of  the  River  would,  I verily 
believe,  grow  up  as  it  were,  and  become  dry  at  Low  Water:  to  which  ln- 
(g)  creafe 
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ereafe  of  Sullage,  as  1 faid  before,  the  Head-and-Stern  Moorings  greatly 
contribute,  by  impeding  the  full  fcouring  Effeft  of  the  River. 

Thefe  are  my  principal  Objedlions  to  the  prefent  State  of  the  River ; the 
which,  I do  not  fee,  can  be  done  away;  unlefs  Recedes  or  Wet  Docks  are 
made  on  fome  convenient  Side  or  Sides  thereof,  where  Veflels  may  lie  out 
of  the  Way,  and  always  afloat;  which  Confideration  naturally  leads  me  to 
remark  upon  the  Wet  Dock  and  Canal  Scheme  as  follows,  viz. 

The  Principle  of  the  Wet  Dock  and  Canal  Scheme  appears  to  me,  in 
Part,  grand  and  laudable ; as  it  will  doubtlefs,  in  a great  Mcafure,  remedy 
the  Evil  in  Queftion,  and  clear  this  crowded  River  of  a great  Number  of 
Ships. 

But  while  I approve  of  its  Intention,  yet  I have,  at  the  fame  Time,  an 
Objection  or  Two  to  the  Plan  itfelf;  becaufe  it  appears  to  me  to  have  One 
Thing  which  I think  nugatory  and  fuperfluous,  namely,  the  Canal ; and  to 
want  One  Thing,  which  I take  to  be  material,  and  the  Second  in  Point  of 
"U  tility  to  render  the  Scheme  perfect,  namely,  Arrangement,  or  a proper 
Difcrimination  with  regard  to  Place,  between  the'  Shipping  in  one  Trade, 
and  thofe  in  another  Trade ; or  fo  as  they  fliall  be  placed  in  a certain  Num- 
ber of  fmall  feparate  Docks  apart  from  each  other,  according  to  the  feveral 
Trades  they  are  in. 

In  the  Dock  and  Canal  Scheme,  if  I underftand  it  right,  I fee  the  prin- 
cipal Objeft  aimed  at  is  Room.  Arrangement  appears  quite  out  of  the 
Queftion ; although  the  one  is  almoft  as  effential  as  the  other.  Room,  it  is 
true,  will  clear  the  River;  but  by  putting  a great  Number  of  Veflels  in 
different  Trades  promifeuoufly  into  One  or  Two  Docks  only,  the  Confufion 
among  them  there  will  be  as  great  as  in  the  River  nearly.  'Whereas,  arranging 
them  into  a certain1  Number  of  fmall  feparate  Docks,  according  to  the  dif- 
ferent Trades  they  are  in,  will  greatly  contribute  to  the  Difpatch  and  Facility 
ofBufmcfs;  fo  that  Merchants,  or  others,  who  want  any  particular  Veflel, 
will  know  to  a Certainty  where  fhe  is,  and  find  her  with  the  leaft  Trouble 
imaginable : and  in  cafe  of  Fire  in  any  particular  Dopk,  thofe  Veflels  in  an- 
other Dock  will  be  perfectly  fafe ; fo  that  Room  and  Arrangement,  properly 
united,  will,  in  my  Opinion,  make  the  Port  of  London  a perfect  Model  for 
all  other  Ports ; and  wherein,  to  fpeak  emphatically,  the  Ships  will  be  dif- 
pofed  of  like  Books  in  a Library  ! 

But  Want  of  Arrangement  is  not  the  only  Objection  I have  to  the  Dock 
• and  Canal  Scheme.  I have  another,  namely,  to  the  Canal  itfelf,  from  Black- 
wall  to  the  Docks.  For  if  its  Defign  is  only  to  avoid  the  circuitous 
Navigation  of  the  Ifle  of  Dogs,  and  thereby,  as  is  fuppofed,  gain  a little 
Time,  and  perhaps  a little  Safety  (and  1 know  no  other  Ufe  that  can  be 
made  of  it)  it  appears  to  me,  as  I faid  before,  a fuperfluous  Work,  and  an 
additional  Expence  to  the  Scheme. 

Now,  with  Regard  to  gaining  Time — I do  not  think  that  any  will  be 
gained  by  the  Canal,  except  in  a very  few  particular  Cafes  indeed ; for  I am 
of  Opinion,  that  if  Two  Veflels  fet  out  together  from  Blackwail,  with  Flood 
Tide,  the  one  by  the  River  and  the  other  by  the  Canal,  taking  the  Chance 
of  Accidents  in  the  River  from  Craft  or  Veflels,  and  of  Delays  and  Ob'* 
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ftrudtions  in  the  Canal  from  the  opening  of  Gates  and  Bridges  which  mud 
necefiarily  be  thereon,  I have  not  a Doubt  that  the  former  will  be  at  Moor- 
ings in  the  Pool,  before  the  latter  gets  HalfWay  through  the  Canal. — This 
is  not  gaining  Time. — With  regard  to  Accidents  that  may  happen  in  both 
Paffages,  I will  readily  admit  that  the  Canal  is  lead  liable  to  them;  but  I 
certainly  think,  that  the  Saving  here  will  not  be  adequate  to  the  Expence  of 
keeping  the  Canal  in  Repair. 

For  my  own  Part,  was  I Pilot  of  a Ship  of  my  own  (fuppofing  I had 
one)  and  wanted  to  get  from  Blackwall  into  the  Wet  Dock  in  Wnpping,  I 
certainly  lliould  not  gu  by  the  Canal,  but  by  die  River  in  Preference;  for  as 
the  Docks  will  have  greatly  cleared  the  River,  and  as  the  Entry  to  them  from 
Wapping  will  doubtlels  always  be  kept  clear,  the  prefent  Danger  of  running 
foul  of  Veflels  in  die  Way  will  not  then  be  feared. 

And  therefore  I think,  that  Docks  without  a Canal,  or  Docks  that  (hall 
have  the  fliorteft  and  mod  direct  Communication  pofiible  with  the  River 
(fimilar  to  thofe  I have  feen  at  L iverpool)  are  far  preferable  to  Docks  with 
lb  long  a Canal  as  that  propofed  from  Blackwall  to  Wapping.  But,  indeed, 
the  Canal  Rage  feems  at  prefent  lb  great,  that  it  would  not  furprize  me  to  hear 
of  a propofed  Canal  all  the  Way  from  the  Nore  to  London,  in  order  to  avoid 
the  Windings  and  Turnings  of  the  River.  Pray  pardon  the  Abfuraity  of 
this  Idea,  as  it  only  efcaped  me  to  (hew,  that  it  is  Docks,  not  a Canal,  that 
the  Port  of  London  wants ; becaufe  it  already  has  the  fined  natural  Canal  in 
the  World.  But  I am  ferious  when  I fay,  that  if  that  great  Attention  and 
Regard  which  ought  to  be  paid  to  the  River  Thames,  in  order  to  keep  it 
deep  and  navigable,  is  bedowed  upon  Canal  Navigation,  I am  fearful  that, 
in  the  Courfe  of  Years,  its  natural  Channel  may  be  diverted,  or  particular 
Parts  of  it  may  fo  choak  up  with  Sullage,  as  to  caufc  the  Merchants  of 
London  to  repent  of  ufclefs  Canal  Schemes,  when  perhaps  too  late.  In 
lhort,  1 am  an  Enemy  to  Canals  where  there  is  a good  natural  Navi- 
gation. 

Therefore,  with  all  due  RefpeCt  for  the  nautical  Knowledge  of  the  Pro- 
jectors of  the  Two  Schemes  I have  above  commented  upon,  1 (hall  venture 
to  propofe  a Plan  which  appears  to  me  more  fimple  and  eligible  than  either ; 
but  to  which,  no  Doubt,  there  will  be  Objections  darted  in  Return  : lliould 
they  be  of  Weight  with  this  Committee,  my  Scheme  mult  fall;  for  as  no- 
thing is  more  eal'y  than  to  be  midaken,  I am  therefore  always  open  to  Con- 
viction, becaufc  i have  no  Party  to  pleafe,  no  Intereft  to  promote  but  the 
Public  Good. 


I humbly  propofe  to  this  Honourable  Committee  as  follows,  viz. 

I.  That  the  Shipping  ip  the  Port  of  London  be  arranged  or  divided  into  a 
certain  Number  of  Clafies,  according  to  die  Denomination  of  the  feveral 
Trades  they  are  in;  which  Number,  I conceive,  may  be  12  at  the  utmod, 
or  it  may  be  lefs  without  much  Inconvcniency,  according  as  this  Honour- 
able Committee  fliall  ultimately  determine  upon. 

II.  Tint 
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II.  That  an  equal  Number  of  fmall  feparate  Wet  Docks  be  made  upon  die 
Verge  of  die  K iver  for  each  Clafs  of  Veflels  to  lie  afloat  in,  either  on  the  Shore 
of  the  I fle  of  Dogs,  as  in  Plan  N"  II.  or  in  Wapping  only;  or  in  Wapping 
and  RedrifF  equally,  as  in  Plan  N*  I.  whichever  this  Honourable  Committee 
thinks  beft.  The  Accefs  to  each  Dock  Ihall  have  the  Ihorteft  and  mod: 
dired  Communication  pofllble  with  the  River,  by  Means  of  Two  Dock  Gates 
opening  diredly  into  it.  Each  Dock  fhall  be  at  a competent  Diftance  from 
that  next  to  it,  in  order  to  guard  agninfl-  Accidents  from  Fire,  and  large 
enough  to  contain  the  major  Part  of  the  Shipping  in  each  particular  Trade  ; 

I mean  the  greater  Part  of  them  who  happen  to  be  in  the  River  at  One 
Time,  not  the  whole  Number  that  aftually  do  ufe  the  Port  of  London, 
becaufe  it  is  not  likely  they  will  all  be  in  Port  at  the  fame  Time.  More- 
over it  is  obvious,  from  the  Nature  of  fome  particular  Cargoes,  that  a few 
Veflels  in  certain  Trades  muft  always  unload  in  the  River. 

III.  That  thefe  12.  Docks  be  made  of  various  Dimenfions  or  Areas, 
according  to  the  greater  or  lefier  Number  of  Veflels  in  each  Trade  that  are 
likely  to  be  in  Port  at  once ; but  of  which,  however,  I am  not  a com- 
petent Judge.  Neverthi-lefs,  it  appears  to  me,  that  if  the  largeft  fix  Docks 
were  each  to  be  about  600  Feet  fquare,  and  each  of  the  fmaller  Docks  about 
400  Feet  fquare,  they  would  be  of  fufficient  Capacity.  Each  Dock  Ihould 
have  a fmall  Bafon  at  its  upper  End,  of  about  One  Fourth  Part  of  its  whole 
Area,  containing  a.Back  Water  to  fcour  it  occafionally,  by  Means  of  Three 
Sluices  in  its  Crofs  Wall.  Alfo,  each  Dock  Ihould  have  a Range  of  Ware- 
houfeson  the  moft  convenient  Side  of  it;  and  alfo  the  Name  of  the  Dock 
painted  in  large  Letters  upon  ah  elevated  Board  fronting  the  River,  and  alfo 
on  the  Land  Side. 

With  regard  to  the  Expence  of  this  propofed  Scheme  of  11  Docks,  I 
cannot  exadtly  fix  upon  any  juft  Eftimate  thereof;  becaufe  I cannot,  for 
the  Reafons  above  given,  determine  upon  the  precife  Number  of  Docks 
which  this  Committee  in  thdJntW  ifdom  may  think  fit  to  adopt ; nor  upon 
the  exaft  Number  of  Shippihg^fohich  may  be  neceflary  to  lay  in  them  at 
One  Time ; or,  in  other  Wordsj’the  exaft  Area  of  each  Dock.  Befides,  it 
is  evident,  that  the  Expence  will  greatly  depend  upon  their  Situation  ; for  if 
they  are  made  any  where  in  Wapping,  or  on  the  Wapping  and  RedrifF  Side 
both,  as  in  Plan  N°  I,  they  muft  neceflarily  be  upon  the  Scite  of  Houfes, 
which  muft  be  purchafed  and  pulled  down  out  of  the  Way,  and  of  courfe 
create  an  additional  Expence.  But  if  they  are  made  along  the  Shore  of  the 
I He  of  Dogs,  as  in  Plan  N°  II.  the  Expence  will  be  much  lefs,  there  being 
no  Obftrudion  there  but  a few  Windmills. 

Neverthelefs,  fuppofing  the  Docks  to  be  made  in  the  Ifle  of  Dogs,  as  in 
Plan  N°  11.  and  fuppofing  there  to  be  Six  larger  and  Six  fmaller  Docks,  I 
think  I Ihould  not  be  many  Thoufand  Pounds  out,  if  at  a rough  Uuel's  I 
was  to  fet  down  the  judged  Expence  of  One  of  the  large  Docks  at  abouc 
£.  60,00c,  and  One  of  the  fmall  Docks  at  about  £.  25,000;  at  this  Rate 
the  Six  larger  Docks  will  coft  about  £.  360,000,  and  th;  Six  fmaller  Docks 
. about  £ 150,000;  and  the  judged  Eftimate  of  the  Whole  may  amount  to 
about  £.  5 1 0,0c o.  In  order,  if  pofllble,  to  keep  this  vaft  Sum  wiciiin  the 
Limits  of  mis  fuppofed  Eftimate,  I would  recommend  that  no  Part  of  the 

Docks 


Printed  image  digitised  by  llie  University  of  Southampton  Library  Digitisation  (..nit 


Appendix  (N)  continued. 

Docks  be  bulk  of  Portland  or  Purbcck  Stone,  except  only  the  Crofs  Wall 
of  each  Dock  next  the  River,  with  the  Sides  of  its  Two  Gates j and  the 
Crofs  Wall  of  each  Bafon,  with  the  Sides  of  its  Three  Sluices ; but  that 
• the  other  Three  Sides  of  each  Dock  fhall  be  built  or  faced  with  ftrong 
Brick  Work  only,  to  fave  Expence ; as  it  will  be  fufficiently  ftrong  enough 
. to  prevent  the  Earth  from  tumbling  into  the  Dock,  which  is  all  that  is 
wanted  in  (till  frefh  Water.  Thcfe  Brick  Facing  Walls  fhould  alfo  have  a 
gentle  Slope  inwards,  like  the  Face  of  a Baftion,  the  better  to  refill:  the  in- 
ward Preflure  of  the  Earth  behind. 

To  conclude : 

I mod  humbly  beg  your  Honours  will  have  the  Goodnefs  to  pardon  any 
Inaccuracy  ofExprefiion  I may  have  ufed  in  this  rough  hafty  Sketch  of  the 
Bufinefs,  becaufe  1 have  been  much  hurried  in  confequence  of  odier  unex,- 
pc&ed  Bufinefs  coming  upon  me  at  the  fame  Time,  and  hope  for  your  Can- 
dour and  Indulgence  to  explain  myfclf  where  neceifary. 

I have,  the  Honour  to  be. 

Honourable  Gentlemen, 

Your  Honours  moft  obedient, 

. And  very  Juimble  Servant, 

Granite  Spence. 
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A.  COMPARATIVE  STATE  of  the  Charges  upon  certain  Imports  into  the  Ports  of 
LONDON  and  LIVERPOOL;  from  recent  and  actual  Payments. 


On  a HOGSHEAD  SUGAR  weighing  16  Cwr.  Grofs. 


Waiters. 

Lighter- 

age. 

Wharf- 

age. 

Landing, 

and 

Hauling, 

and 

Weighing. 

London  — 

Liverpool  ? 
.with .Town's  Dues  J 

d. 

0 0 3 
OOS 

O I 4 

0 0 6 

O I 7 
OOS 

London  — I 
Liverpool  — 


London 
Liverpool  — 


003 

003 


London  — 
.Liverpool  — ] 


Cooperage. 


O I 6 
OIO 


Warehoufc 

Rent 

per  Week. 


004 
O o 3 


Cartage, 

if 


O I 9 
OO9 


'On  a EAG  COTTON  weighing  3 Cwt. 


|o  o 6 


006 


o o 10 
003 


001 

000} 


006 

002 


Diffl  r< 


On  a HOGSHEAD  COFFEE,  weighing  7 Cwt. 


3 

:o  o 4 


lo  o 6 


o 1 6 
006 


004 

002 


o 1 3 
006 


Diflercncci 


lo  o 5 
002 


On  a BARREL  ASHES,  weighing  3 Cwt. 
lo  o 3 


006 

005 


006 

O C I 


o o o|  I — 
o o of  — 


Difference 


Totnl 

Charge. 


s.  d. 
07  3 
0 3 4 


0311 


o 2 
o o 


o 6 10 
020 


O T 10!- 
00  8| 


When  the  Bufinefs  is  done  at  Sufferance  Wharfs,  for  Want  of  Room  at  the  Legal  Quays 
-the  Difference  of  Charges  is  Hill  more  confidcrable,  from  extra  Fees  paid  the  Revenue  Officers 
for  Attendance  there. -The  Charges  at  Briftol  and  other  Out  Ports  are  equally  moderate  as'at 
Li ver pool ; and  the  Charges  upon  EXPORTS  of  every  Defcription  are  proportionally  lower 
.at. all  the  Out  Pnrrs.  11  1 
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By  this  Plan  it  is -proposed. 

To  make  the  Legal-  Cams  / new  40  Feet  / jo  Feet  'tide  titoured . 


betneen  Thames  Street  tb  the  Legal  Cam  s (b/ottnd . 


3*?  To  make  Thames  Street  t mm 30  / 70  Fat  wide  St  build  Wimhctwc/an  the.-  Vertb. We  (hereof. 

4*  To  en/atgc  the  Openings  of  several  oT the  ihvs  Streets,  ni ' Hove  Lane,  Tdel  T.ane.  S' /> a nstmis  /Ti/tMdrp  lane  lending  to  SfDtmstan's 
dill,  (e  Water  lane,  to  a width  0T.J0  to  .to  Five,  A-  erett  tfbnhouses  on  hath  sides  oT  those  openings  if  'required. 


Proposed  improvements 


Legal  Quays  audln Thames  Street,, 


Prep  ared  by 


Sun'cyor. 


The  /lire/' past  of  this  /‘/art  is  eg 
//to  adtU/itm  cr'a  /anal  /rvm  was-. 


In  addition  to  and 
a System  w’ReguIai] 
Busineft  upon  the  Sir 
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Esuiatmion  - 

A 1 Channel  ,r Passage  war  tit  Httt.uidr  tuasir  in the  Centre  rfthe  IttoerdoFessetS  S (Ml  to  nungatt  in  third  the  Slope  at  thar. timings. 

H.  Mooting  OmIiii  a <V  planed  let  genera/ about  dr  five  item  c.ti  oihtr.ka  nhtrt  the  (Mens  are  to  he  mmvnCa  gira/er  distance  hi  ween  the  (hums  ted! 

he  gum.  The,  fume  to  l* /waded  with  asutHdent  number  of  Undies  A- Jtings.se  t/mt  net  mm  than  -e  Fcssele  shall  ttutkx  fast  h'llu  same  limg . 
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T.XPL  ANAT i ON  of  the  PLAN  propoftd  by  Edward 
OclEj  for  the  Improvement  and  Increafe  of  Commerce  and  Na- 
vigation in  the  Port  and  City  of  London. 

TO  increafe  the  Width  in  Lower  Thames  Street,  oppofite  the  legal 
Quays,  from  its  prefent  Width  of  30  Feet  to  70  Feet. 

To  take  down  all  the  Dwelling  Houfes  on  the  South  Side -of  Thames 
Street,  now  attached  to  the  prefent  legal  Quay  Warehoufes  ami 
Darkhoufe  Lane,  and  to  ereft  proper  and  fubftantiaL Warehoufes 
in  [lead  thereof,  for  the  Purpofc  of  houfing  Sugar,  and  other  Pro- 
duce. 

To  open  Avenues  into  the  City  from  Thames  Street,  40  to  50  Feet  in 
Width;  viz.  Love  Lane,  Idol  Lane,  St.  Dunftari’s  Hill,  Harp 
Lane,  leading  to  St.  Dunftan’s  Hill,  and  Water  Lane. 

To  erect  Warehoufes  50  Feet  in  Depth,  and  dig  Vaults,  if  wanted,  upon 
the  North  Side  of  Thames  Street,  and  upon  each  Side  of  the  Five 
Avenues  leading  into  the  City. 

The  legal  Quays,  which  are  now  in  Width  40  Feet,  to  have  an  Addition 
of  Frontage  into  the  River  Thames  of  30  Feet,  fuch  Addition  to  be 
made  upon  Piles,  and  to  be  planked  overfo  as  not  to  obftrudt  the  Cur- 
rent ; or  by  Embankment,  as  may  be  judged  moft  proper. 

The  prefent  Syftem  of  tranfafting  Bufinefs  upon  the  legal  Quays,  and  in 
the  Warehoufes,  with  refpeft  to  the  Carmen,  Porters,  &c.  &e.  and 
alfo  the  Cuftom  Houfe  and  Excife  Officers,  in  landing  and  (hipping 
Goods  upon  and  from  thence,  to  be  abolifhed,  and  a new  Syftem,  by 
Way  of  Regulation,  to  be  adopted  in  its  Stead,  which  will  command 
increafed  Difpaich  and  Security  to  Property  and  Revenue. 

To  purchafe  the  Mooring  Chains  in  the  River  Thames,  from  London 
Bridge  to  the  King’s  Moorings  at  Deptford. 

To  abolifh  the  prefent  Mode  of  mooring  Ships  in  the  River  Thames, 
as  being  highly  injurious  to  Shipping  and  the  Navigation  of  the  River, 
and  introduce  a new  Syftem  upon  a Plan  fimilar  to  the  K'ng’s 
Moorings  at  Deptford,  which  will  be  explained  by  a proper  Section 
of  the  River  Thames,  from  London  Bridge  to  the  Red  Houfe  at 
Deptford,  accurately  prepared. 

To  deepen  the  River  Thames  upon  a regular  Sefbion,  from  the  Tower 
of  London  to  the  King’s  Moorings,  Deptford,  fo  that  no  Ship  what- 
ever may  take  the  Ground  at  Low  Water, 

To 
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To  afeemin  the  exact  Depth  of  Water  at  Low  Water,  and  keep  a Table 
of  the  fame,  for  the  Government  of  all  Perfons  concerned  in  the  Na- 
vigation of  the  Thames,  and  for  the  Purpofe  of  a Chock  upon  thofe 
intruded  with  that  important  Duty— luch  Table  to  be  taken  Monthly. 

To  eredt  a Ballad  Wharf,  extending  from  the  Upper  Mill  in  Limehoufe 
Reach,  to  near  the  Mali  Huufe,  oppolite  the  King's  Yard,  Deptford, 
in  extent  1,140  Yards,  or  thereabouts,  for  the  Purpofe  of  a Depot 
for  all  Ballad  that  fhall  be  excavated  out  of  the  River  Thames,  and 
which  fhall  be  carried  tofuch  Wharf,  and  lodged  for  the  Ufe  of  Ships 
requiring  the  fame ; the  Ships  fhall  either  haul  alongfide  the  faid  Wharf 
. and  take  it  on  board,  or  have  it  lent  to  them  in  Craft  as  at  prefent. 

. This,  under  proper  Regulations,  will  give  great  Difpatch,  particu- 
larly to  Ships. in  the  Coal  Trade,  and  will  prevent  the  Lois  of  Time 
experienced  in  waiting  for  that  ncceffary  Article,  Ballad. 

Ships  to  be  moored  together,  according  to  their  rcfpe&ive  T rades,  at  the 
Chains  allotted  to  them,  in  order,  as  much  as  poffible,  to  keep  the 
different  Species  of  Commerce  together,  for  .the  Advantage  of  the 
Public,  and  the  Security  of  the  .Revenue. 

To  edablifh  regular  Cudom  Houfe  Boats  upon  the  River,  both  Day  and 
Night,  for  the  Prevention  of  Smuggling.  Little,  if  any  additional, 
h.xpence  would  attend  this  Arrangement  to  Government. 

Six  Harbour  Maders  to  be  appointed  to  regulate  the  Mooring  of  all  Ships 
frequenting  the  River  Thames,  each  of  them  to  take  the  Direction 
and  Management  .of  a certain  Didrift,  and  of  the  particular  Ships 
belonging  to  the  rcfpe&ive  Trades,  whether  Coaders  or  Foreign 
Ships.  Such  Harbour  Maders  to  give  Security  for  the  faithl'uljand 
impartial  Dil'charge  of  their  Duty. 


London, 

3 id  March  1756. 
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EXPLANATION  of  the  Plan  for  an  Improved  Syftem  of 
Mooring  Veflels  in  the  River  Thames,  from  London  Bridge 
to  the  King’s  Mohring  Chains  at  Deptford  ; with  an  Eftimate 
of  the  Expence  of  carrying  the  fame  into  Execution. 


I.  / | AHE  Bed  of  the  River  to  be  excavated  to  a Depth  of  not  lefs  than 
from  1 6 to  20  Feet  at  Low  Water. 

II.  Mooring  Chains  to  be  laid  either  quite  acrofs  the  River,  upon  the 
■fame  Principle  as  the  King’s  Mooring  Chains  at  Deptford,  or  to  extend 
only  from  each  Side  of  the  River  to  within  125  Feet  of  the  Cpntcr  of  the 
River. — To  commence  juft  below  Billingfgate,  and  be  continued  quite 
.down  to  the  King’s  Chains  at  Deptford — The  Diftance  from  Chain  to 
Chain  to  be  upon  an  Average  about  250  Feet,  which  will  admit  of  80 
(or  in  the  latter  Cafe  of  150)  Chains  being  laid  in  the  Space  before  men- 
tioned—Veflels  to  be  made  fall  Head  and  Stern  ro  thefe  Chains,  leaving 
fufficient  Room  either  ahead  or  aftern  of  each  Tier  for  Ships  to  go  to  and 
from  their  Moorings  without  Obftru&ion  or  Inconvenience — No  greater 
Number  of  Ships  to  be  in  each  Tier,  than  will  admit  Lighters  freely 
to  load  and  unload  their  Cargoes  between  them. — The  Chains  to  be  pro- 
vided with  a fufficient  Number  of  Bridles  or  Rings,  fo  that  not  more  than 
Two  Ships  flvaJ.1  ever  make  faft  to  the  fame  Bridle. 

III.  A clear  Channel  or  Paflage  Way  of  not  lefs  than  250  Feet  wide, 
to  be  always  preferved  in  the  Center  of  the  River  for  the  free  Paflage  of 
Veflels  to  and  from  their  different  Moorings,  in  which  Channel  Ships  on 
no  Account  whatever  Ihall  be  permitted  to  ride,  in  order  to  do  away  the 
many  Inconveniencies  and  Accidents  that  arc  now  occafioned  by  the  Want 
of  a regular  Navigation. — From  20  to  25  large  Ships  are  frequently  laid  in 
a Tier,  which  extends  nearly  from  one  Side  to  the  other  of  the  deep  Water, 
whereby  Veflels  going  to  or  from  their  Moorings  are  very  much  obltrutted, 
and  Accidents,  not  unfrequently,  occafioned. 

IV.  No  Veflels  to  be  moored  nearer  to  any  of  the  Banks,  Wharfs,  or 
Quays,  on  either  Side  of  the  River,  than  100  Feet  (except  fuch  finall  Veflels 
as  are  made  fall  to  and  lay  alongfule  of  the  Wharfs  and  Quays  thcmfelvcs) 
in-order  that  free  Paflage  Way  maybe  always  lefr  for  Boats  going  to  or  from 
the  different  Wharfs,  Stairs,  &c.  — In  Limehoul'e  Reach,  from  Durand’s 
Wharfs  to  the  King’s  Moorings,  no  Vellel  to  be  moored  nearer  than  200 
Feet  from  the  Banks  and  Wharfs,  in  order  that  no  Obftruftion  or  Impedi- 
ment may  arife  to  Veflels  going  to  or  from  the  different  Docks  and  Yards 
.in  that  Part  of  the  River. 


CO 


V.  Ballad 
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V.  Ballaft  Wharfs  to  be  conftrudted  along  the  Side  of  the  River  next  the 
IAe  ofDogs,  between  the  Upper  Mill  at  Limehoufc,  and  the  Malt  Houfe 
oppofite  the  King’s  Yard  at  Deptford.  Thcfe  Wharfs  to  admit  about  28 
Vcfielstotake  in  their  Ballaft  at  the  fame  Time  without  incommoding  each 
other,  with  proper  Inleis  or  Docks  for  Lighters  to  go  into  and  depoiit  the 
Ballaft  raifed  from  the  Bed  of  the  River  upon  the  Wharfs,  at  all  Times  of 
the  Tide. 

VI.  .Each  Species  of  Trade  to  have  a diftinft  Part  of  the  River  allotted 
for  the  Shipping  employed  in  it.  Ships  concerned  in  one  Trade,  unlefs  in 
Cafes  of  Emergency,  not  to  occupy  the  Births  allotted  for  Ships  in  any 
other  Trade.  Bringing  together  the  Ships  concerned  in  each  Trade  into 
One  Spot,  will  do  away  the  many  Inconveniencies  that  are  now  occnfioncd 
by  the  indiferiminate  Manner  in  which  Ships  in  the  fame  Trade  are  moon  d 
in  all  Pam  of  the  River.  It  is  unnecefi’ary  to  mention  the  veiy  great  Ad- 
vantages, a proper  Arrangement  of  this  Sort  muft  be  productive  ofi  both  to 
the  Merchant  and  the  Revenue.  Proper  Births  or  Stations  for  the  dif- 
ferentTrades  are  marked  on  the  Plan;  and,  in  making  that  Arrangement, 
every  poflible  Attention,  confident  with  the  general  Defign,  has  been  paid 
to  the  local  Conveniences  of  each  Trade.  In  moil  Inftances,  each  Trade 
will  be  accommodated  with  a Situation,  where  the  Bulk  of  the  Shipping 
employed  in  that  Trade  at  prefent  reforts  to;  and  where  a Departure  from 
that. Principle  has  been  unavoidable,  it  will  be  found  that  the  new  Stations 
provided,  will  be  pofieffed  of  Advantages  equal,  if  not  fuperior,  to  the 
Situations  at  prefent  occupied.  Though  the  Diftance  from  Chain  to  Chain 
will,  in  general,  be  about  C50  Feet,  yet  in  the  Bites  or  concave  Sides  of 
the  River;  the  Diftance  will  be  ftill  greater  (in  fome  Places  not  lefs  than  350 
Feet)  which  gives  an  Opportunity  in  thofc  Places  of  providing  for  the 
largeft  Ships,  whilft  the  oppofite  or  convex  Sides  will  ferve  for  Ships  of 
fmaller  Dimenfions. 

The  Space  between  London  Bridge  and  the  Tower,  on  the  North  Side, 
to  be  occupied  folely  by  the  Craft  employed  in  the  loading  and  unloading 
Goods  at  the  legal  Quays,  and  in  bringing  Fifh  to  Billingfgate. — The  Space 
between  Tower  Dock  and  Iron  Gate,  on  the  North  Side,  and  between 
London  Bridge  and  Old  Rofe  Wharf,  on  the  South  Side,  to  be  appro- 
priated to  the  Coafting  Trade  in  general,  which  will  not  infringe  upon 
the  prefent  Mode  of  condu&ing  that  Trade,  ftill  preferving  a free  Channel 
orPafiageWay  for  Navigation  in  the  Center  of  the  River. — From  Iron 
Gate  downwards,  on  the  North  Side,  it  is  propofed  to  put  the  Hambro’ 
and  Bremen  Trades,  French  and  Spanifh  without  the  Straits,  the  Tobacco 
Trade,  Dutch  Trade,  Part  of  die  Mediterranean  and  Weft  India  Trades, 
the  Rufiia,  Stethein,  Norway,  Dantz'g,  and  other  Timber  Trades; 
and  on  the  South  Side,  from  Old  Rofe  Wharf  downwards,  the  Oporto  and 
Lilbon  Trades,  die  Irifli  Linen,  Quebec  and  America  Trades,  the  re- 
maining Part  of  the  Mediterranean  and  Weft  India  Trades,  Ships  for  Sale, 
Dutch  Scouts  and  Prul'fian  Traders;  and,  laftly,  the  Colliers  from  the 
Pageants  to  near  Greenland  Dock.— The  particular  Stations  allotted  to 
each  Trade  arc  more  fully  fliewn  On  the  Plan. — —The  great  leading  Fea- 
tures 
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tures  of  this  Arrangement  are,  Firft,  appropriating  the  bed  Part  of  tiie 
Pool  for  the  Shipping  in  the  Weft  India  Trade  ; Secondly,  keeping  all  fuch 
Ships  as  unload  their  Cargoes  by  River  Sufferance  as  near  as  poffiblc  together 
And,  laftly,  removing  the  Colliers  entirely  out  of  the  pool,  and  appro- 
priating a Part  of  the  River  for  their  Reception,  where  hitherto  few  Vef- 
fcls  have  been  moored. — The  very  great  Conveniencies  that  muff  accrue  to 
the  Weft  India  and  other  Trades  frequenting  the  Port  of  London,  from  the 
Removal  of  the  Colliers  out  of  die  Pool,  are  too  obvious  to  need  further 
Comment. — The  Advantages  to  the  Colliers  themfelves  from  this  Arrange- 
ment, will  be  alio  confiderable — Colliers  have  feldom  Occafion  to  remain 
longer  at  their  Moorings  dian  a Week  or  Ten  Days,  unlefs  detained  for 
WantofBallaft — The  Number  of  Voyages  they  make  in  the  Year,  is  to 
them  of  peculiar  Importance  ; coming  no  higher  up  the  River  than  the 
Pageants,  muft  therefore,  by  oftentimes  fhortening  the  Voyage,  be  of  ma- 
terial Advantage  to  them. — Another  material  Advantage  attending  this 
Situation,  will  be  its  Vicinity  to  the  propofed  Ballad:  Wharfs— A Collier 
when  cleared  of  her  Cargo,  will  only  have  to  be  warped  acrofs  the  River 
to  One  of  thofe  Wharfs,  take  in  her  Ballad,  and  proceed  upon  her  Voyage, 
without  any  of  the  Delay  that  is  now  frequently  occafioned  by  feveral  Ships, 
-in  die  Hurry  of  Bufinels,  wanting  to  take  in  Ballaft  at  the  lame  Time. 

It  appears  from  the  beft  Information,  that  the  greateft  Number  of  Ships 
(exclufivc  of  all  Coafters  except  Colliers)  that  was  in  the  Port  of  Lon- 
don at  any  One  Time  in  the  Year  1795,  did  not  exceed  750. — The  follow- 
ing is  a Lift  of  the  Number  of  Veflels  in  each  Trade,  for  which  proper  and 
convenient  Births  are  provided  by  the  Plan,  viz. 


Ham' ro’ 
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Hambro'  and 
Bremen. 

French,  and 
Spanijb 
with'  the  Straits. 

Oporto  and 
Li/bon. 

Irijh 

Linen  Ships. 

Quebec  and 
Montreal. 

Tobacco. 

America. 

Mediter- 

ranean. 

Holland. 


Wejl  India. 
Rtf.. 


Ships  for 
Sale. 

Dutch  Sco'1 
and 

Pritfs"  Ships. . 

Stethein, 
Horway, 
Dantzig , 
Shipi. 

Colliers. 


Ships. 

•N.  Side.  Prom  Iron  Gate  to  near  Aid"  Parfons’s  Stairs  - - 4 Tiers,  9 Ships  each  36 

D°  From  Aid"  Parfons’s  Stairs  to  near  Union  Stairs  - - 6 Tiers,  10  Ships  each  — 60. 

1 

- S.  Side.  From  Old  Rofe  Wharf  to  Savory  Mill  Stairs  - - 5 Tiers,  9 Ships  each  — 45 
' D°  Eaft  from  Savory  Mill  Stairs  - -----  2 Tiers,  10  Ships  each  — 2« 

D*  Eaft  from  the  laft,  reaching  to  near  Eaft  Lane  - 1 Tier  - - 10 

N.  Side.  From  Union  Stairs  to  Wapping  Old  Stairs  - - 4 Tiers,  8 Ships  each  — 32 
S.  Side,  Oppofite  the  Tobacco  Ships  ------  4 Tiers,  9 Ships  each  — 36 

}*•£  ^ 8 Tiers.  8 Ships  each  - 6* 

N.  Side.  From  Execution  Dock  to  New  Crane  Stairs 4 Tiers,  9 Ships  each  — 36 


N-  Side.  From  New  Crane  Stairs  to  Ratcliffe  Crofs  - - 1 -t-; 

| S.  Side.  From  Princes  Stairs  to  King  and  Queen  Stairs  -J  ' * 


10  Ships  each  — 270 


N.  Side.  From  Ratcliffe  Crofs  to  Kidney  Stairs  - - — 3 Tiers,  jo  Ships  each  — 30 


N.B. — On  the  N.  Side  from  Kidney  Stairs  to  Limekiln  Dock,  6 Tiers,  capable  of 
containing  60  Ships  are  left  vacant. 


S.  Side.  From  Pitcher’s  Point  to  the  Horfe  Ferry  - - - 6 Tiers,  8 Ships  each  48 

S.  Side.  From  the  Horfe  Ferry  to  the  Pageants  - - 6 Tiers,  12  Ships  each  — 72 


N.  Side.  From  Limekiln  Dock  to  the  Upper  Mill  - - 10  Tiers,  to  Ships  each  — 100 

S.  Side.  From  the  Pageants  to  near  Greenland  Dock  -----  Room  for  340 

N.  B. — From  near  Greenland  Dock  to  the  King’s  Mooring  Chains,  7 Tiers,  capable 
of  containing  84  Ships,  arc  left  vacant. 


Foreign  Trade  and  Colliers,  Ships  — 1,199 


Coafting  Trade  as  at  prefeut. 


Bj) 
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By  the  foregoing  Statement,  it  is  evident  that  proper  and  convenient 
Stations  may  be  made,  by  carrying  what  is  here  recommended  into  Effefr, 
for  Four  hundred  and  Fifty  Sail  of  Ships  more  than  were  in  the  Port  of 
London  at  any  One  Time  in. die  Year  1795,  befides  making  a ftill  fur- 
ther Referve  of  Births  for  One  hundred  and  Forty-four  Ships,  for  any  fu- 
ture increafed  Trade  that  may  require  them. 

Laftly,  Harbour  Mailers  to  be  appointed,  with  fufficient  Powers  to  carry 
all  the  above  Regulations  into  Effetft. 


ESTIMATE. 


'To  excavating  or  deepening  the  River  from  Iron 
Gate  to  the  King’s  Moorings  at  Deptford,  being 
about  6,000  Yards  in  Length,  300  Yards  wide,  and 
to  be  deepened  upon  an  Average  about  Six  Feet 
(exclulive  of  what  the  Ballaft  will  fell  for)  — 

To  laying  down  80  Mooring  Chains  acrofs  the  River, 
or  150  fhorter  ones,  as  before  deferibed,  with 
Anchors,  Bridles,  Rings,  Buoys,  &c.  complete  — 

To  ere&ing  new  Ballaft  Wharfs  on  the  Eaft  Side  of 
Limehoule  Reach  about  3,400  Feet  long,  Part  to 
be  of  Brick  Work,  but  the  projecting  Parts  for 
Veflels  to  lay  againft  whilft  taking  in  their  Ballaft, 
to  be  upon  Piles,  fo  as  not  to  impede  the  free 
Paflage  of  the  Tides  — — — 


£■  s.  d. 

45,000 


40,000 


19,120 


To  purchafing  the  Right  of  laying  down  Mooring 
Chains  in  the  River  from  the  prefent  Patentee,  and 
.alfo  Land,  if  wanted,  for  the  Ballaft  Wharfs  • — 


104,120 

45,880 

£.  150,000 


Arundel -Street,  J . Hoijktnfon . 

31ft  March  1796. 


(k) 
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■"COPY  of  a Letter  from  Mr.  Edward  Ogle,  to  toe  Surveyors 
General  of  the  Port  of  London. 

•Gentlemen, 

AGREEABLY  to  your  Requeft,  l have,  on  Behalf  of  the  Whar- 
fingers at  the  legal  Quays,  held  frequent  Conferences  with  the 
Landing  Surveyors  on  the  Subject  of  the  Wharfingers  Complaints,  now 
■before  you,  on  a Reference  from  die  Honourable  Commiffioners  for  your 
Examination,  and  Report  thereon;  and  I truft  the  following  Statement  of 
Fafts,  in  which  are  included  the  Caufes  and  Nature  of  thole  Complaints, 
with  the  Remedies,  which  1 have  taken  the  Liberty  of  fuggefting,  will, 
if  applied,  in  my  humble  Opinion,  preclude  any  future  Application  to 
the  Board  on  the  Subjeft  of  granting  Sufferances,  and  the  Want  of  Land- 
ing Officers,  which  the  Wharfingers  have  fur  a great  Length  of  Time  had 
ib°mueh.  juft  Caufe  to  complain  of. 

In  order  that  my  Sentiments  and  Ideas  upon  this  important  Subject  may 
be  clearly  underftood,  and  without  .intruding  or  prefuming  upqn  their  be- 
ing perfeftly  corre£l,  or  fuch  as  you  may  think  proper  to  recommend  to 
the  Honourable  Board  to  adopt,  I find!  take  the  Liberty  of  arranging 
them  under  Two  -Heads.;  viz. 

Firft,  . .Want  of  Room  upon  the  legal  Quays. 

Secondly,  Want  of  Landing  Officers. 

With  refpeft  to  the  Firft  Charge  I do  admit,  that  the  Want  of  Room 
upon  the  legal  Quays  does  frequently  occur,  .and  of  courfe  it  impedes  the 
trail  faffing  the  public  Bufinefs  thereon ; 1 mean  to  fay,  at  particular  Times 
and  Seafons  of  the  Year,  more  particularly  in  Time  of  War,  and  that 
great  Delay1  afifes  in  confequence ; but  I do  humbly  conceive,  that  both 
are  principally  if  not  altogether  to  be  attributed  to  the  Importers,  who 
make  a common  Practice  of  leaving  particular  Species  of  Goods,  bpth 
heavy  and  bulky,  upon  diofe  Quays,  after  they  have  palled  the  King’s 
Beam,  or  been  gauged,  to  the  great  Inconvenience  and  Annoyance  of  the 
Officers,  as  well  as  an  Obftrudtion  to  the  Difpatch  of  Bufinefs. 

The  Articles  I take  the.Libertv  of  alluding  to, are.  Sugar,  Rum,  Brandy, 
Wine,  Geneva,  Fruit,  .&c.  &c. 

Sugar  ranks  firft  both  as  to  Quantity  and  Obftruftion  to  Bufinefs.;  and 
however  extraordinary  it  may  appear,  yet  1 can  allure  you,  feveral  Hun- 
dred Hogffieads  frequently  remain  upon  the  Quays  in  Cuftody  of  the 
Landing  Waiter  and  Charge  of  a King's  Watchman,  a Fortnight,  fome- 
times  a Month,  for  Want  of  Port  Entiies.  If  the  Importer  was  compcl- 
•led  to  pafs  his  Port  Entry  wichinForty-eight  Hyursafter  landing  the  Good?, 

requiring 
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Appendix  (R)  continued. 

requiring  fuch  Entry,  this  great  Evil  to  the  Di (patch  of  Bufinefi  would  bt 
remedied. 

Rum  blocks  up  and  incommodes  the  legal  Quays  more  than  any  other 
Article,  and  1 fear  no  effedlual  Remedy  can  be  applied,  unleis  it  is  bonded 
in  the  Manner  now  pradtifed  at  the  Out  Ports,  which  would,  in  my  Opinion, 
do  away  the  Importer’s  Complaint  of  Want  of  Room  on  die  Quays,  at 
the  Expiration  of  the  'I  hirty  Days  now  allowed  for  landing,  from  the  Date 
of  the  Ship’s  Report ; and  it  would  alfo  greatly  facilitate  the  unloading  of  the 
Ships  (as  that  Article  is  always  (lowed  betwixt  Decks,  therefore  firfl:  at 
Hand  to  be  delivered)  confequently  a prodigious  Saving  would  be  made 
to  the  Revenue  in  Officers  on  board  thofe  Ships,  provided  a Time  was 
limited  to  the  Importers  to  pafs  their  Entries  for  the  other  Part  qf  the 
Cargo,  and,  in  Addition,  the  Planters  ffiould  be  limited  in  Size  of  Hogf- 
heads.  If  thefe  Regulations  were  introduced,  I am  clearly  of  Opinion  no 
Ship  from  the  Weft  Indies  would  exceed  Fourteen  Days  in  dilcharging  her 
Cargo,  after  all  the  Goods  were  entered  ; and  Bulk  ffiould  not  be  broke 
(unleis  under  particular  Circumftances)  until  that  was  done,  or  the  Time 
limited  for  fo  doing  had  expired.  Upon  Reference  to  your  Officers  Books 
•you  will  find,  that  a Weft  India  Ship  is  feldom  difeharged  in  lefs  than  a 
Month  or  Six  Weeks,  owing  entirely  to  the  Rum,  and  the  enormous  large 
.Hogffieads,  which  promotes  and  encourages,  to  a great  Degree,  Smuggling 
and  Plunderage. 

Wine,  Brandy,  Geneva,  and  various  other  Articles,  arc  generally  left  a 
great  Length  of  Time  upon  the.  Quays  after  they  arc  landed  and  gauged, 
which  of  courfe  greatly  contributes  to  the  lnconvcnieney  and  Delay  fo 
frequently  experienced  upon  the  legal  Quays. 

Fruit  clafles  next  to  Rum  both  in  point  of  Bulk  and  Quantity.  Oil  alfb 
is  left  upon  thofe  Quays  for  a great  Length  of  Time,  by  the  Importers. 
In  Faff,  the  legal  Quays  are  made  a public  Market  and  Convenience  for 
all  thole  Articles  that  1 have  enumerated,  and  many  others,  inftead  of 
merely  a Tranfit  for  Goods  to  ascertain  His  Majelty’s  Duties,  for  which 
exprefs  Purpofe  it  appears,  by  various  Adis  of  Parliament,  that  they  w t e 
eftabliffied. 

The  only  Remedy  that  can  be  applied,  is  to  limit  the  Time  ofGoods  laying 
upon  the  legal  Quays,  after  they  havebeen  weighed' or  gauged,  to  Forty- eight 
Hours;  and  it  not  then  removed,  ro  be  lent  to  a Warehoule  provided  by 
His  Majefty  for  that  Purpofe.  If  this  was  done,  and  the  Importation  to 
;’pe  doubled,  no  lnconvcnieney  whatever  would  .be  felt  for  Want  of 
Room. 

In  order  to  enforce  my  Obfcrvations  more  ftrongly,  I beg  Leave  to  fub- 
mit  to  your  Confideration,  Two  Cafes,  which  I conceive  are  in  point'; 
.and  which  1 hope  will  prove  fatisfadlorily  to  die  Honourable  Board,  that 
,the  Impediments  and  Obllrudlion  to  the  Bufinefi  upon  the  legal  Quays  here 
ftated,  might,  in  a great  Degree,  be  remedied. 

The  Firfl:  is  Tobacco,  heavy  and  .bulky  as  it  is,  and  in  Quantity,  im- 
ported, and  exported,  I believe  nearly  equal  to  all  the  various  Articles  I 

have 
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have  enumerated  (Sugar  excepted)  fince  the  Operation  of  (tripping  and 
cutting  has  been  done  at  the  Victualling  Office,  inftead,  as  It  formerly  was, 
upon  the  legal  Quays,  it  is,  in  Fadt,  hardly  feen  in  its  Tranfit  to  and  from 
thence. 

The  Second  is  the  Eaft  India  Importations,  great  and  valuable  as  they 
are,  and,  norwithdanding  the  immenl'e  Incrcafe  of  late  Years,  much  aug- 
mented by  the  War,  Complaint  for  Want  of  Room  in  landing  has  feldom 
or  ever  been  made  by  their  managing  Officers. 

Surely  then  it  is  fair  to  conclude,  that  if  every  Kind  and  Species  of 
Goods  were  obliged  to  be  houfed  or  carted  away  from  the  legal  Quays 
within  Forty-eight  Hours  after  they  wereweighed  or  gauged,  fufficient  Room 
would  at  all  Times  be  found  thereon  for  the  public  Convenience ; and  I 
humbly  conceive  fuch  Remedies  and  Regulations  might  be  eafily  intro- 
duced by  the  Honourable  Commiffioners  of  His  Mnjefly’s  Cufloms,  by  an 
Aft  of  Parliament,  or  perhaps  othervvife. 

Thus  far  have  I taken  the  Liberty  of  dating  the  general  Catifes  of 
Want  of  Room  and  Del.iy  in  tranfadling  F'ufinefs  upon  the  legal  Quays, 
with  my  Opinion  as  to  the  Remedy — 1 (hall  now  proceed  to  confider  the  Se- 
cond Head  of  Complaint,  viz. 

Want  of  Landing  Officers. 

Previous  to  my  giving  you  an  Opinion  upon  this  Head,  I (hall  take  the 
Liberty  of  dating  for  your  Information  and  Government,  the  ulual  and 
general  Manner  in  which  the  Landing  Waiters,  King’s  Waiters,  and  alfo 
Pupils,  are  indifcriminacely  appointed  to  attend  the  legal  Quay  Duty,  alfo 
the  Woodfarm  or  Sufferance  Wharf  Duty,  Ealt  India,  Tobacco,  Gauging, 
Coffee,  &c.  &c.  By  which  you  will  at  once  fee  the  whole  Number  of 
Officers  of  this  Defcription,  and  how  they  are  generally  employed,  and,  by 
making  the  necefl'nry  Deduction,  you  will  perceive  that  the  legal  Quay 
Duty,  cxclufive  of  Eleven  Officers  attached  to  the  Ead  India  Duty,  which  is 
alfo  tranfadeed  thereon,  that  the  adtual  Number  allotted  to  every  other  Part 
of  that  Duty,  amounts  only  to  Twenty-four  effective  Officers  ; which,  mud: 
clearly  appear,  are  perfcdtly  inadequate  to  the  Bufinefs  now  tranfadled  upon 
thofe  Quays,  fo  much  increafed  as  it  now  is,  and  wild,  in  all  Probability,  con- 
tinue to  be.  I mult  beg  Leave  here  to  obierve,  that  lad  Year  the  Had: 
India  Duty  had  Three  extra  Officers  allowed,  which  Officers  were  taken 
from  the  legal  Quay  Duty,  otherwife  the  Number  would  have  been 
Twenty- feven.  And  as  the  Increafe  of  the  Ead:  India  Importations  will,  in 
all  Probability,  be  very  confiderable,  it  does  not  appear  co  me  otherwife, 
chan  that  thofe  Three  Officers  will  continue  attached  to  that  Duty. 


GENERAL 
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'GENERAL  STATEMENT  of  the  Landing  Waiters,  King’s 
Waiters,  and  Pupils,  in  the  Port  of  London,  during  the  great 
Prefs  of  Bufinefs  in  1795. 

Legal  Quays; 

.Number  of  Landing. Cranes  on  the  Upper  Station  17,  Officers  7 

D“  - Middle  D°  - 24  — 10 

D°  - Lower  D°  - 20  — ii 

in  all  — 61  Cranes  28  Officers. 

A flitting  Pupils  4 

•in  all  for  the  legal  Quays  3 2 

:On  an  Average  dedudt  on  the  Sick  Lift  and  Leave  of  Abfence  — 3 
Luring  the  great  Prefs  of  Weft  India  Importations,  there  may  be 
employed  in  different  Warehoufes  in  the  City  tarcing  Coffee, 

•&c.  &c.  — — — — 5 

— 8 

Which  leaves  the  Number  of  effedlive  Officers  to  be  only  Twenty-four. 
For  the  other  Departments,  viz. 


Sufferance  Wharfs,  or  Woodfarm  — — 11 

D°  Pupils  — — — 2 

— >3 

Eaft  India  — — — 8 

Extra  taken  from  the  legal  Quays  — — 3 

— 1 1 

Tobacco  — — — 6 

Gaugers  — — — • — 3 

On  Duty  in  the  City,  Coffee,  &c.  — — 5 

On  the  Sick  Lift,  and  abfent  — — 3 

Vacancies  — — — 2 

— 43 

The  whole  Number  of  Landing  Waiters  in  the  Port  of  London  67 


Provided  the  prefent  Mode  of  conducing  Bufinefs  upon  the  legal 
Quays  was  to  continue  without  Alteration  or  Regulation,  an  Addition  of 
Twenty  or  Thirty  Officers  would  neceffarily  be  required;  but  upon  the 
Plan  or  Syftem  I fliall  take  the  Liberty  to  fuggeft,  I humbly  conceive 
Nine  additional  Officers,  and  thofe  to  be  Pupils,  would  be  amply  fufficient, 
even  to  allow  the  Three  extra  Officers  to  continue  attached  to  the  Eaft 
India  Department.. 

(1)  By 
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Hy  the  prefent  Mode  of  doing  Bufinefs  upon  the  legal  Quays,  neither 
the  Importer  or  Wharfinger  are  ever  certain  of  an  Officer  to  land  their 
•Goods,  although  the  Ship  is  regularly  reported,  and  the  Officer  belonging 
■to  the  Station  appointed  to  her,  and  the  Craft  loaded  and  laying  alongfide 
the  Quay  ; upon  Application  at  the  Office,  he  probably  finds  another  Craft 
.-up  from  the  fame  Ship  in  Turn  (before  the  one  applied  for)  at  another 
Station  j of  courfe  the  Officer  mud  land  her  firff.  This,  I prefumc,  might 
•eafily  be  remedied.  But  the  Grievance  of  which  the  Wharfingers  moft 
complain,  is  the  whole  Cargo  going  by  Sufferance,  which  has  been  fre- 
quently done  when  there  has  been  Abundance  of  Room  upon  the  legal 
Quays,  and  in  the  Warehotifes  contiguous  thereto.  This  Lofs  of  Bufi- 
neTs  they  certainly  mtift  feverely  feel — but  that  is  not  all,  every  Ship  fo 
taken  from  the  legal  Quays  carries  wirh  her  a Landing  Waiter,  lb  that  by 
frequent  Repetitions  of  this  Kind,  die  Wharfingers  have  not  had,  at  Times, 
more  than  Four  Officers  upon  each  Station,  a Number  not  adequate  to  do 
more  than  an  Eighth  Part  of  the  Bufinefs  that  die  legal  Quays  are  now  ca- 
pable of  doing. 

I therefore  beg  Leave  t6  fuggeft  for -your  Confideration,  the  Propriety  of 
•your  recommending  it  to  the  Honourable  Commilfioners,  to  ipcrcafe  the 
Number  of  Pupils  Nine  in  Addition  to  the  prelent  Number,  Three  of 
which  I mean  to  continue  attached  to  the  Eaft  India  Department;  and  in 
whatever  Way  the  Honourable  Commilfioners  may  pleafe  to  place  or  ar- 
range them  on  the  different  Stations,  I am  delired  to  intreat  that  they  be 
permanent  for  One  Y ear. 

The  Wharfingers  have  no  Doubt,  but  that  you  will  be  able  to  point  out 
.a  Mode  to  the  Honourable  Commilfioners,  whereby  this  defirable  Regula- 
tion may  be  introduced,  without  much  Trouble ; and  if  Pupils  are  em- 
ployed for  Four  or  Five  Months  each  Year,  or  during  the  Prefs  of  the 
Weft  India  Importations,  the  Charge  or  Expence  to  Government  will  be 
yery  inconfiderable. 

In  fixing  die  Landing  Officers  appointed  to  the  legal  Quays,  and  upon 
•each  Station,  permanently  for  the  Year,  I humbly  conceive  no  pollible 
Inconvenience  can  arife ; on  the  contrary,  many  and  weighty  Advantages 
muft  accrue  to  the  Revenue  and  Impoiter — Befides  a Precedent  in  all  other 
Departments  prefents  itfelf ; viz. 

Sufferance  Wharfs  or  Woodfarm  - - - Gauging 
Tobacco  - - - and 
Eaft  India  Coffee, 

with  the  utmoft  Refpedt, 

Gentlemen, 

Your  moft  obedient  humble  Servant, 

Edward  Ogle. 

Chairman  of  the  Wharfingers 
at  the  legal  Quays. 


OBSERVATIONS 


Ralph’s  Quay, 
25  February  1796. 
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'OBSERVATIONS  and  Arrangement  of  Officers  upon  the  propefed 
new  Syftem. 

Cranes.  Officers.  Officers. 

••Old  Syftem,  Upper  Station  - 17  - 7 The  new  Syftem  to  have  - 11 
D°  Middle  D°  - - 24  - 10  D"  - - - - ij 

•D°  Lower  D°-~  20-11  D°  - - - - 12 

61  28  In  all  — 38  Officers. 

‘N.U.  The  Middle  Station  ufed  generally  to  have  T wo  or  Three  Pupils. 

On  the  Lower  Station  is  Cuftom  Houfe  Quay,  on  which  are  Four 
Cranes  that  never  land  Foreign  Goods,  confequently  the  Number  of 
Cranes  arc,  in  Fa£t,  only  Sixteen,  upon  that  Station  which  require 
Landing  Waiters. 

Pupils  in  all  Cafes  to  fucceed  to  the  Vacancies. 

The  Landing  Waiters  to  be  divided  as  above  ftated  upon  each  Station,  and 
to  remain  permanent  for  One  Year  at  leaft,  upon  the  fame  Prin- 
ciple as  the  Sufferance  Wharfs ; viz.  Woodfarm,  Tobacco,  &c.  &c. 

Each  I, anding  Waiter  to  land  the  Goods  from  whatever  Ship  the  Crafc  may 
come,  that  Hull  be  laid  in  at  dieir  refpedtive  Stations. 

Three  Landing  Surveyors  to  be  conftandy  attached  to  the  legal  Quays  Duty, 

One  upon  each  Station,  and  to  be  conftandy  parading  the  lame,  for 
the  Purpofe  of  feeing  that  the  Duty  is  properly  carried  on,  and  for 
fettling  T arcs,  afeertaining  Damages,  &c.  &c. — Great  Inconvenience 
and  Delay  is  occafioned  by  the  Officers  leaving  the  Scale,  as  is  fre- 
quently die  Cafe*  to  receive  Informarion  on  thofe  and  many  other 
Points. 

No  Ships  of  any  Denomination  to  be  permitted  to  lay  alongfidc  any  of  che 
legal  Quays. 

The  Names  of  the  Confignces  to  beinferted  in  the  Ship’s  Manifold 

The  Cargo  to  be  entered  in  Three  Days  after  the  Ship’s  Report. 

Rum  to  be  bonded  and  landed  immediately  upon  die  Ship’s  Report. 

Prime  Entries  to  be  Seven-eights  of  the  Invoice  Weight  or  Quantity;  and 
in  calc  of  an  over  Entry,  the  Duly  $0  be  retained  without  Charge  or 
Delay. 

Port  Entries  to  be  made  immediately  upon  being  afeertained,  or  the  Goods 
lent  to  die  King’s  Warehoufe. 

Wine,  Brandy,  Geneva,  Fruit,  Oil,  and  all  other  Kind  of  Merchandize,  to 
be  allowed  to  remain  upon  the  legal  Quays  Forty- eight  Hours  after  be- 
ing weighed  or  gauged,  unlefs  a Holiday  intervenes;  iflonger,  then  to 
befent  to  the  King’s  Warehoufe. 

Edward  Ogle, 

Ralph’s  Quay,  Chairman. 

25th  February  1796. 

N.  B.  The  Number  of  Holidays  kept  at  the  Cuftom  Houfe  arc  Forty; 
thofe  to  be  reduced  down  to  Fourteen  or  Sixteen. 

Appendix 
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EXPLANATION  and  ESTIMATE  of  the  Expence  of 
improving  and  enlarging  the  Avenues  to  the  legal  Quays,  and  of 
incrcafing  the  Warehoufe  Room  near  and  adjoining  thereto. 


I.  ripO  improve  the  Breadth  of  the  legal  Quays  (now  about  Forty  I’cet 
wide)  by  an  Addition  of  Thirty  Feer,  and  thereby  make  them 
Seventy  Feet  wide,  by  a Projection  into  the  Thames,  will  coft,  if  executed 
with  Oak  Timber,  £.23,527  ; but  if  embanked  and  inclofcd  with  a Wharf 
Wall,  faced  with  Moorllone  in  a permanent  Manner,  the  Expence  will  be 
£.46,542. 

This  Article  is  not  inferted  in  the  Eftimate,  as  it  will  be  executed  by 
the  City,  and  the  Wharfingers  will  be  charged  with  a rcal'onable 
Rent  on  Account  thereof. 


II.  The  prefent  Crane  Houfes  muft  be  re-built  upon  the 

Front  Part  of  the  faid  Embankment,  the  Expence 

whereof  is  eftimaced  at  — — — £.  20,409 

III.  To  purchafe  the  Houfes  attached  to  the  Warehoufes  on 

the  legal  Quays  on  the  South  Side  of  Lower  Thames 
Street,  in  order  to  increafe  the  Warehoufe  Room  from 
t r>, x 89  Superficial  Yards  on  the  Plan,  to  1 3*578  Super- 
ficial Yards,  valued  at  — — — 56,307 

IV.  To  purchafe  the  old  Buildings  on  the  North  Side  of 
Lower  Thames  Street,  to  a Depch  fufficient  to  improve 
the  Opening  of  the  laid  Street  (now  Thirty  Fee:  wide) 
to  Seventy  Feet  wide,  from  Fifh  Street  Hill  to  Tower 
Hill  throughout;  and  to  referve  an  Average  Depth 
of  Fifty  Feet,  to  let  on  Building  Leafes,  for  a further 
Addition  of 6,922  Square  Yards  of  Warehoufe  Room,, 
if  necefiary  ; and  if  not,  for  Dwelling  Houfes  in  Parr 

or  in  Whole,  as  may  be  required,  valued  at  — 270,318 

V.  To  purchafe  die  following  old  Buildings,  to  improve 

the  Openings  from  Lower  Thames  Street ; viz. 

'On  both  Sides  of  Love  Lane,  to  make  the  fame  (now  Four- 
teen Feet  wide)  Forty  Feet  wide 

•On  the  South  Side  of  Little  Tower  Street,  and  Part  of  the 
South  Side  of  Little  Eaft  Cheap,  from  Love  Lane  to 
Idol  Lane,  where  the  Way  is  now  Twenty-four  Feet 
wide,  to  make  it  Fifty  F-eet  wide 
On  the  Eaft  Side,  and  Part  of  the  Weft  Side  of  Idol  Lane, 
the  Way  being  now  Nineteen  Feet  wide,  to  make  it 
Thirty  Feet  wide. 


Carried  over  — £.  347,034 
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Appendix  (S.)  continued. 

Brought  over 

On  the  Eaft  Side  of  St.  Dunftan’s  Hill,  the  Way  being  now 
Twenty-four  Feet  wide,  to  make  it  Forty  Feet  wide. 

The  Opening  of  Crofs  Lane  from  St.  Dunftan’s  Hill  to 
Harp  Lane  (now  Sixteen  Feet  wide)  to  be  made  Thirty 
Feet  wide. 

The  Opening  of  the  South  End  of  Harp  Lane  to  Crofs  Lane 
(now  Fourteen  Feet  wide)  to  be  made  Thirty  Feet 
wide. 

Water  Lane  (now  T wenty  Feet  wide)  to  be  made  Forty  Feet 
wide. 

To  round  off  the  Buildings  at  the  South  End  of  Mark  Lane, 
and  the  North  Weft  Corner  of  Water  Lane. 

The  Purchafes  for  the  aforefaid  Improvements,  including 
Fifty  Feet  in  Depth  for  re-building  in  the  improved 
Streets,  valued  at  — — — 


Dedudt  Value  of  Ground  to  let  on  Building  Leafes 


.31  March  1796. 


J.  Peacock. 


(m) 


<£•  347.03+ 


201,175 
l.  548,209 
- 132,210 
4H.999 
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gun  fire-office. 

Jan.  9,  *79+- 


Toil 


lied  fir 


Cancelling  Poli- 


antl  Duty  allowed  bi. 
Pei  Can  i taking  out 
new  Policy  r-r  a lei 
Sum  than  in  the  C 


the  Amount 


only  c 
re-lnlured. 

RATES  for  Ships  in 
Harbour,  Building  or 
Repairing,  in  the  Poit 
of  London,  or  in  any 
Port  or  Harbour  in 
Crrat  Britain  j alfo  for 
fmall  Craft,  or  for  Car- 
gors,  not  exceeding 
£,.,000  - er. 


Stores  nn  Shore  mull  be 
drpnrately  vahlrd. 

Perfona  may  infure 
/might,  fpeci  lying  a 


RATES  for  Merchandize  Weft  of  Iron-Gate  on  the  North  Side,  and  Weft  of  London-Bridge  on  the  South 
Side  of  the  River  Thames,  or  in  any  other  Parts  ot  Great  Britain,  except  the  Wacer  Side  Diftritt. 

SINGLE  INSURANCES,  OR  GOODS  IN  ONE  BUILDING. 


Firft  Clafj,  or  Common. 


Claufc  or  War- 
ranty. 

This  Policy  to  be 
ife  any  Ha- 
rdou.  Trades  are  cir- 


Hazardou,  Good,  de- 
pofited  in  Ihe  Building 
(or  BuilJingO  abore- 
mentioned ; the  InfureJ 
not  basing  paid  the 
R uf  Premium  re- 


Good,  not  Hazardous  in  One  Brick 
Building  only,  with  a Claufc  or  War- 
ranty again'!  Hazardous  Goods  there- 
in, in  the  Situation  above  deferibed : 


£.  1,000  — 2s.  on'."! 

2,000  — zs.  6d.  I per  Cent. 
3, coo  — 2f.  6 d.  I per  shin. 
Sums  above,  3 /.  or/.J 


Second  Clay's,  cr  H.-.zardmi 


Hazardous  Goods  in  One  Brick 
Building  only,  fituatc  as  above : 

Goods  not  Hazardous  in  One  Brick 
Building,  without  any  Claufc  again!! 
Hazardous  Goods  therein : 

£■  '-GOO  - - - 3- 
2, COO  - - - 4. 

3,000  & upwards,  5 . 

Alfo,  Goods  not  Hazardous  in  One 
Timber  or  Brick  and  Timber  Building, 
fituatc  as  above,  with  the  Claufc  to  ex- 
cept againll  Hazardous  Trades  and 
Goods  therein,  arc  chargeable  at  the 
above  Rates. 


per  Cent, 
per  Ann. 


Third  Cla/s,  or  Double  Hazardous. 


Hazardous  Goods  in  One  Hazardous 
Building. 


Goods  not  Hazardous  in  One  Ha- 
zardous Building,  in  which  Hazardous 
Goods  arc  alfo  depoiited,  fituatc  as 
above : 


£.1.000  - - - 5 r. 
2,oco  - - - 6 s. 

3, coo  & upwards.  7 s.  6d .. 


per  Cent. 
> 

per  Ann, 


General  INSURANCES  on  Merchandize  in  feveral  Buildings  in  One  Sum,  with  the  Average  Claufc  : 
Viz.  On  the  Quays,  or  in  other  Situations  not  more  dangerous,  within  the  Limits  above  deferibed. 


Goods  not  Hazardous  in  feveral  Bri.k 
Buildings  only,  with  a Claufc  or  War- 
ranty to  except  againll  Hazardous 
Goods  in  any  of  fuch  Buildings : 

3 /.  per  Cent,  per  Ann. 

Goods  not  Hazardous  in  feveral 
Timber  or  Brick  and  Timber  Buildings, 
fituate  as  aforefaid,  with  a Claufe  or 
Warranty  to  except  again!!  Hazardous 
Goods  in  any  of  fuch  Buildings: 

Goods  Hazardous,  or  not  Hazard- 
ous, in  any  Buildings,  or  Sheds,  or  on 
che  open  Wharf,  within  die  above  Dil- 
triQs : 

N.  B.  Tn  Cafe  fuch  Infurances  are 
driired  10  comprize  Goods  on  the  open 
Quay  or  Wharf,  or  in  any  Clrane-Houfe 
or  Shed  belonging, — then  a fpcdal  Rate 
of  4 ;.  per  Cent,  per  Ann,  mud  be 
charged  on  the  Whole. 

ALSO, 

Hazardous  Goods  in  feveral  Brick 
Buildings,  fituate  as  aforefaid : 

5 s.  per  Cent,  per  Ann. 

7 /.  6 J.  per  Cent,  per  Ann. 

N.  E.  The  Bull-Porters  Warchoufes  a 
any  of  them  arc  to  be  charged  thu 


fomc  Brick,  and  others  are  Brick  and  Timber. — General  Infurances  on  Goods  ir 
With  the  Warranty  again!!  Hazardous  Goods,  4/. — Without,  6 1.  per  Cent. 


Thcfe  General  Infurances  being  intended  for  the  Accommodation  of  Merchants  only ; the  Words 
ire  never  to  be  inferred  in  them  ; unlefs  it  be  declared  in  the  Policy  for  whofe  Account  fuch  Goods  arc 
ire  fpccified,  by  Marks  or  Numbers,  or  by  what  Ship  imported. 


' Merchandize  in  Public  Warchoufes  may  be  infured  by  General  Policies, — but  no  Stock  in  Trade,  except  for  fuch  Trades 
c particularly  mentioned  in  the  Table. 


All  fuch  Infurances  arc  to  have  a Claufc  in  the  Policy,  as  follows.- 


Average-Clause. 


« Truft  0 


Short-Peiiail  Rat-,, 
For  3 Mantis. 

The  Annual  Premium, 
being  3 1.  charge  a r. 


Fer  6 Months. 

The  Annual  Premium 
being  31.  charge  it.  6,/. 


'K.  B.  In  all  Infurances  of  the  above  Kind,  the  Building,  or  Stack  of  Warehoufes,  mull  be  identified,  becaufe  fome  of  the 
Wharfs  have  feveral  dilllnft  and  feparatc  Buildings. 


in  Truft,  or  on  Commijpon , 
held,  or  unlefs  the  Goods 


It  is  hereby  declared  and  agreed.  That,  in  cafe  the  Goods  belonging  to  the  above  AJfurcd,  ( or  held  i 
on  CommiJJion ) in  all  tbs  Buildings  or  Places  aforefaid,  Jhall,  at  the  Breaking-out  of  any  Fire  or  Fires,  be  col- 
IcBioscly  of  greater  Pal  tie  than  the  Sum  infured,  this  Company  Jhail  only  pay  and  make  good  to  the  AJfured  fuch 
Proportion  of  the faid  Lofs  or  Damage  as  the  Sum  infured  Jhall  bear  to  the  ivho/e  P a hie  of  the  Goods  aforefaid 


Such  Infurancc,  i, 
ceafe  at  6 o'clock  in 
the  Evening  precifely. 


ver  only  the 
I*  Goads  firft 


Change  of  Warehoufe 
may  be  admitted. 

Transfer  of  Ime -ft 


Executor,  or  Af- 
figncci  of  B,inkruj,ia 
may  alfi  infure  Elicits 
preparing  for  Sale,  for 
Ihort  Pciiods. 

Short-Period  Policies 
being  on  Gouda  identi- 
fied, for  a fpecific 
Time,  will  r.ot  be  can- 
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Appendix  (U.) 


fcun 

Jan.  9,  1794. 


RATES  for  Merchandize  in  the  Water  Side  Diftri&s;  viz.  on  the  Sufferance  Wharfs  and  other  Buildings  and  Places 
on  the  Line  of  the  neareft  Street  parallel  to  the  River,  from  Ii  on-Gate-Stairs  to  Limehoufe-Hole  on  the  North, 
and  from  London-Bridge  to  King-and-Queen  Stairs,  Rotherhithe,  on  the  South. 

SINGLE  INSURANCES,  OR  GOODS  IN  ONE  BUILDING. 


Claufe  or  War- 
ranty. 

This  Policy  to  he 
void  in  cife  »ny  H»- 
cardoui  Trades  are  car- 
ried on  (herein,  or  any 
Hazardous  Goods  de- 
palited  in  the  Building 
(nr  Building*)  above, 
mentioned  ; the  Injured 
not  having  paid  the 
Rue  of  Premium  re- 
paired  for  the  fame. 


WatcrfiJe,  Firjt  Claft. 

tVaterfide,  Second  Claft. 

Waterfsde , Third  Clafs. 

Goods  not  Hazardous  in  One  Brick 

Hazardous  Goods  in  One  Brick 

Hazardous  Goods  in  One  Hazardous 

Building  only,  fituatc  as  above;  with 

Building  only,  fituatc  as  aforefaid  : 

Building : 

a Clanfe  nr  Warranty  againll  Hazar- 
dous Goods  therein : 

Goods  net  Hazardous  in  One  Brick 

ALSO, 

Goods  not  Hazardous  in  One  Hizar- 

C-  1, coo  - - - - 3 >•") 

, per  Cent. 

2,000  - - - - 4'-  / 

1 per  Ann. 

3>oco  and  upwards,  5J.J 

Building,  without  the  C'laufc  againll 
Hazardous  Goods  therein : 

£.  1 ,eoo  - - - 5/.  o/”l 

1 per  Cent. 

2.000  - - -6s.  od.  > 

[per  Ann. 

3.000  & upwards,  7/.  6d.j 

Goods  not  Hazardous  in  One  Tim- 
ber or  Brick  and  Timber  Building, 
with  the  Claufe  to  except  againll  Ha- 
zardous Trad.'s  and  Goods  therein,  are 
chargeable  at  the  above  Rates. 

dous  Building,  in  which  Hazardous 
Goods  are  alio  depolited,  fituatc  as 
aforefaid : 

jr.,,000  - - - ys.  6d.l 

1 per  Cent. 

2.000  - - - 9/.  od.  > 

1 per  Ann. 

3.000  & upwards,  tor.  6d. J 

N.  B. — Iti  all  Infurances  of  the  above  Kind,  the  Building;,  or  Stack  of  Warchoufcs,  mud  be  identified,  bccaufe  fomc  of  the 
Wharfs  have  I'cvcral  dillintl  and  feparate  Buildings. 


Short-Period  Rates. 
Far  3 Moittbi. 

The  Annual  Premium 
being  3 1.  charge  2 1. 

4« ai.6,/. 

5* 3*. 


jos.6J.-6,. 


For  6 Months. 

The  Annual  Premium 
being  31.  charge  21. 6J. 
4« 3«. 

S« 4»- 

lOS.  6d.-r>  71.  6J. 


General  INSURANCES  on  Merchandize  in  feveral  Buildings  in  One  Sum,  with  the  Average  Claufe. 


Cancelling  Poli- 
cies. 

Perfons  taking  out 
• new  Policy  for  the 
Sum  or  larger  Sum* 
than  in  the  Old  Policy, 
are  to  have  a rateable 
Proportion  on  the  Pre- 
mium and  Duly  allowed 
hack.  Perfuna  taking 
mu  a new  Policy  for  a 
I.  (Ter  Sum  than  in  the 
Old  Onr,  arc  to  have 
a Return  or  Allowance 
only  nn  the  Amount 
re-infuted. 

HATES  for  Sliipi  in 
Harbour,  Building  or 
Repairing,  in  the  Pore 
of  London,  or  in  any 
Pore  or  Harbour  in 
Great  Britain ; alfofor 
fmatl  Craft  or  for  Car- 


Goods  not  Hazardous  in  feveral 
Brick  Buildings,  fuuate  as  aforefaid ; 
or  (if  required)  in  any  Part  of  the  Port 
of  London,  with  a Claufe  or  Warranty 
to  except  again!!  Hazardous  Goods  in 
any  of  fuch  Buildings : 

jj.  per  Cent,  per  Ann. 

Goods  not  Hazardous  in  feveral 
Brick  Buildings,  without  a Claufe  or 
Warranty  againll  Hazardous  Goods 
therein : 

6 ;.  per  Cent,  per  Ann. 


Hazardous  Goods  in  feveral  Brick 
Buildings  only,  fituatc  as  aforefaid;  or 
(if  required)  in  any  Part  of  the  Port  of 
London : 


Goods  not  Hazardous  in  feveral 
Timber  or  Brick  and  Timber  Buildings, 
with  a Claufe  to  except  againll  Ha- 
zardous Goods  in  any  of  fuch  Build- 
ings: 


7 r.  (id.  per  Cent,  per  A.tn. 


Goods  Hazardous,  or  not  Hazardous, 
in  any  Buildings,  or  Sheds,  or  on  the 
Open  Wharf,  fituatc  as  aforefaid ; or 
(if  required)  in  any  Part  of  the  Port  of 
London  : 


10  /.  6 d.  per  Cent,  per  Ann. 


N.  B. — The  Bull-Porters  Warehoufes  are  fome  Brick,  and  'others  are  Brick  and  Timber.— General  Infurances  on  Goods  in 
all  or  any  of  them  are  to  be  charged  thus ; viz. 

With  the  Warranty  again!!  Hazardous  Goods,  4 s. — Without,  6;.  per  Cent. 


Such  Infurancei  to 
ecafe  at  6 o'Clock  in 
the  Evening  precifely, 
on  the  Day  which  ii 
exprefled  in  the  Policy, 
without  Allowance  of 
extra  Days  s 


AND  AKC, 

To  cover  only  the 
Parcel  of  Goods  firll 
fpecified  j with  Excep- 
tion in  Favour  of  Com 
and  Hopi. 


No  Indorfcment  of 
other  Goods. 

Change  of  Wnrehoufe 
may  be  admitted. 

Transfer  of  Interell 
may  be  allowed  by  In- 
ducement. 


.ill: 


Tlu'fe  General  Infurances  being  intended- for  the  Accommodation  of  Merchants  only  ; the  Words  in  Trtifl,  or  on  CommiJ/ion, 
are  never  to  be  inferted  in  them;  unlefs  it  be  declared  in  the  Policy  for  whole  Account  fuch  Goods  are  held,  or  unlefs  the  Goods 
are  fpecifi-d,  by  Marks  or  Numbers,  or  by  what  Ship  imported. 


Stores  on  Shore  mu 


5 />/  ,'  C,  n 


nn  Dilcoun 
building. 


. Di 

Ha 


Ships 


May  he  infur.-d  for 
Bun  Periu.lii. 


«,*  Merchandize  in  Public  Warchoufcs  may  be  infured  by  General  Policies, — but  no  Stock  in  Trade,  except  for  fuch  Trades 
as  arc  particularly  mentioned  in  the  Table. 

All  fuch  Infurances  are  to  have  a Claufe  in  the  Policy,  as  follows : 

{//  is  hereby  declared  and  agreed.  That  in  cafe  the  Goods  belonging  lo  the  abo  ve  AJfured,  ( or  held  in  Truji  or  on 
CommiJ/ion  J in  all  she  Buildings  or  Places  aforefaid , Juall,  at  she  Breaking. on!  of  any  Fire  or  Fires,  be  collec- 
tively of  greater  Value  than  the  Sum  infured,  this  Company  /hall  only  pay  and  make  gooa  to  the  Affurcd  fuch  a 
Proportion  of  the  Jaid  Lofs  or  Damage  as  the  Sum  injured  Jhall  bear  to  the  whole  Value  of  the  Goods  a/'onfaid  at 
the  lime  when  fuch  Fire  or  Fires  Jhall ftrjl  happen. 


Executors  or  Af- 
fignecs  of  Bankrupts 
may  alfo  infure  Elicit  1 
preparing  fur  Sale,  for 
Shore  Periuds. 

Short-Period  Policies 
being  on  Goods  iden- 
tified, for  a fpecific 
Time,  will  not  be  can- 
celled. 
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Appendix  (W); 


To  the  Right  Hon.  die  Lord  Mayor  and  Court  of  Aldermen  of  the 
City  of  London. 

WHEREAS  frequent  Impediments  happen  to  Ships  and  Craft  on 
the  River  Thames,  more  particularly  in  the  Pool,  from  many  Irre- 
gularities, to  the  very  great  Annoyance  of  Merchandize  and  Trade;  info- 
much,  that  Ships  with  immenfe  Property  have  been  frequently  detained 
Eight  or  Ten  Days,  to  the  very  great  Delay  of  fuch  Property;  and  heavy 
Expences  have  arifen  Daily  on  the  Shipping  fo  detained,  as  well  as  fre- 
quent Damages  to  them  j the  fmall  Craft  and  the  Fifhery,  by  their  getting 
athwart  each  other,  and  thereby  lofing  their  Tide  or  Markets,  of  which 
Complaints  have  frequently  been  made  to  the  Lord  Mayors,  as  Conferva- 
tors  of  the  River  Thames,  when  the  Circumftances  have  happened,  which 
the  Chief  Magiftrates  have  at  all  Times  lhewn  great  Readinefs  to  relieve, 
as  well  to  remove  all  other  Nuifances  as  early  as  in  their  Power;  but  by 
the  .Captains  and  Mailers  of  fuch  Ships  and  Veflels,  embracing  the  ear- 
lieft  Opportunity  to  proceed  on  their  Voyages,  &c.  the  Complaints  have 
ceafed  before  the  Caufe  and  Situation  of  the  Nuifance  have  been  clearly 
fexplained  ; the  Evil  thereby  remained,  and  the  Lord  Mayors,  notwith- 
ftanding  their  Willingncfs  to  remedy  fuch  Evils  happening  in  future,  and 
their  Promifes  fo  to  do,  from  the  Multiplicity  of  other  City  Bufinefs, 
the  Shortnefs  of  their  Mayoralty,  and  the  Stream  of  Confufion  they  have 
to  make  themfelves  Mailers  of  at  prefent  on  the  River,  renders  it  next  to 
an  Impoflibility. 

From  thefe  Confiderations,  and  the  Obfervations  I have  made  in  the 
Courfe  of  the  many  Y cars  my  Bufinefs  hath  caufed  me  to  frequent  the 
Thames,  I have  been  induced  to  propefe  to  the  Corporation,  taking  upon 
me  the  Direction  and  Infpeftion  of  a Plan  of  the  River,  from  London 
Bridge  to  Blackwall,  and  to  have  a handfome  Sett  of  Copper  Plates  en- 
graved, as  the  Dillance  may  require,  delineating  and  deferibing  the  Par- 
ticulars as  hereunder  are  fet  forth,  for  the  more  immediate  Information  of 
the  Lord  Mayor  and  Corporation  at  large,  cither  in  the  Apartment  for 
Public  Bufinefs,  or  their  own,  to  which  they  may  refer,  and  thereby  with 
Precifion  determine  on  any  Complaints  of  the  Kind  that  may  come 
before  them  in  future  ; viz. 

The  true  Mcafurcment  and  Names  of  refpeftive  Premifles,  and  of  pub- 
lic Stairs  for  Watermen  to  attend  at : 

The  Breadth  of  the  River  at  High  Water : 

Low  Water  Mark  delineated: 

The  Situation  of  the  Mooring  Chains  by  the  King’s  Patent : 

The  King’s  Moorings  at  Deptford. 

The 
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Appendix  (W)  continued. 

The  ufual  Moorings  for  Merchants  Ships  at  their  own  Anchors,  agree- 
able to  their  Draft  of  Water  and  Gaffes : 

The  Depth  of  Water  at  all  Places,  for  mooring  all  Ships': 

The  ufual  Moorings  for  Brigs,  Snows,  and  Sloops  : 

The  ufual  Moorings  for  Lighters,  Barges,  &c. 

PROF'ILES  OF  EACH  CLASS: 

The  Number  of  each  Clafs  that  may  be  laid  at  fuch  refpedUve  Moor- 
ings, lo  as  to  keep  Three  Channels,  7.  e.  One  in  the  Middle  for 
Ships,  and  ro  have  a free  Paffage  on  each  Side  for  fmall  Craft  and 
Boats,  for  the  certain  Accommodation  of  Trade,  and  for  Paffengers  : 
WHERE  SHIPS  MAY  BE  MOORED  WHEN  THE  USUAL  TIERS  ARE  FULL: 
The  Current  or  Setts  of  Tide  on  which  the  middle  Paffage  much  de- 
pends. 

Thefe  Points  being  found  with  Accuracy,  and  fliewn,  proper  Modes 
and  Regulations  may  be  hereafter  thought  of. 

The  Navigation  will  hereby  be  free  and  commodious,  and  every  En- 
croachment fliewn,  by  the  Banks  of  the  River  being  .properly  delineated, 
a^id  what  Advances  to  the  River  for  Increafe  of  Wharf  are  admilflble,  for 
the  Accommodation  of  Trade,  and  for  the  Advantage  of  the  City  : And  as 
it  is  a Plan  that  will  require  proper  and  able  Men  to  accomplifli  the  Whole 
in  the  full  Manner  that  1 fee  it  requires,  I propofe  the  City  to  pay  the 
Expences  thereof,  and  for  my  T rouble ; “ I neither  defire  nor  expedt  more 
than  the  Satisfaftion  of  knowing”  chat  I have. rendered  Mankind  and  Pof- 
terity  fome  Service.  I have  the  Honour  to  be. 

My  Lord  and  Gentlemen, 

Your  mofl:  obedient, 

And  raoft  humble  Servant, 

.Limehoufe,  6 th  of  June,  1774.  .Robert  Batjon. 
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IT  is  agreed  between  the  Matter,  Seamen,  and  Mariners  of  che  Ship 

Matter,  now  bound  for  the  Port  of 


THAT  ifi  Confideration  of  the  Monthly,  or  other  Wages  againft  each  refpeftive  Seamen  and  Manner's  I'J’ame  hefc- 
unto  fet,  They  feverally  fhall  and  will  perform  the  above-mentioned  Voyage;  and  the  faid  Matter  doth  hereby  agree 
wirh,  and  hire  the  faid  Seamen  and  Mariners  for  the  faid  Voyage,  at  fuch  Monthly  Wages,  to  be  paid  purfuant  to  the 
Laws  of  Great  Britain  : And  they  the  faid  Seamen  and  Mariners  do  hereby  promife  and  oblige  themfelves  to  do  their 
Duty,  ar.d  obey  the  lawful  Commands  of  their  Officers  on  Board  the  faid  Ship,  or  the  Boats  thereunto  belonging,  as 
become  good  and  faithful  Seamen  and  Mariners ; and  at  all  Places  where  the  faid  Ship  fhall  put  in,  or  anchor  at  during 
the  faid  Ship’s  Voyage,  to  do  their  beft  Endeavours  for  the  Prefervation  of  the  faid  Ship  and  Cargo,  and  not  to  negleft 
^ or  refufe  doing  their  Duty  by  Day  or  Night,  nor  fhall  go  out  of  the  faid  Ship  on  Board  any  other  VeficI,  or  be  6n 
Shore,  under  any  Pretence  whatfoever,  without  I .eave  firft  obtained  of  the  Captain,  or  commanding  Officer  on  Board ; 
that  in  Default  thereof,  they  will  not  only  be  liable  to  the  Penalties  mentioned  in  the  Aft  of  Parliament  made  in  the 
Second  Year  of  the  Reign  of  King  George  die  Second,  8tc.  intituled,  “ An  Aft  for  the  better  Regulation  and  Govern- 
“ ment  of  Seamen  in  the  Merchant’s  Service but  will  further,  in  Cafe  they  fhould  on  any  Account  whatfoever, 
leave  or  defert  the  faid  Ship,  without  the  Matter’s  Confent,  till  the  aforefaid  Voyage  be  ended,  and  the  Ship  difeharged 
cf  her  Loading,  be  liable  to  forfeit  and  lofc  what  Wages  may  at  fuch  1 ime  of  their  Dcfertion  be  due  to  them  j 
together  with  every  their  Goods  Chattels,  &c.  on  Board,  renouncing  by  thefe  Prefents  to  all  Right,  Title,  Demand, 
and  Pretenfion  thereunto  for  ever,  for  them,  their  Heirs,  Executors,  and  Adminiftrators.  And  it  is  further  agreed 
by  both  Parties,  That  Eight  and  Forty  Hours  Abfence  without  Leave,  fhall  be  deemed  a total  Dcfertion,  and  render 
fuch  Seamen  and  Mariners  liable  to  the  Penalties  above-mentioned.  Tint  each  and  every  lawful  Command  which  the  faid 
Matter  fhall  think  necefiary  hereafter  to  iffue  for  the  effcftual  Government  of  the  faid  VefTd,  fuppreffing  Immorality  and 
Vice  of  all  Kinds,  be  ttridtly  complied  with,  under  the  Penalty  of  the  Perfon  or  Perfons  difobeying,  forfeiting  his  or 

their 
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their  whole  W ages,  olr  Hire,  together  with  evei'y  Thihg  belonging  to  h:m  or  them  on  Board  rhe  find  VefiVl.  And  it 
is  further  agreed  on,  That  no  Officer  nor  Seaman  belonging  to  the  laid  Ship  (laa.ll  demand  or  be  entitled  to  his  Wages, 
or  any  Part  thereof,  until  the  Arrival  of  the  faid  Ship  at  the  above-mentioned  Port  of  Difcharge,  and  her  Cargo  delivered. 
And  it  is  hereby  further  agreed  between  the  Matter  and  Officers  of  the  laid  Ship,  That  whatever  App:-  -'l,  burniture, 
and  Stores,  and  each  of  them  may  receive  into  their  Charge  belonging  to  the  faid  Ship,  (hall  be.  accounted  for  on 
her  Return  a ’id  in  cafe  any  Thing  fhould  be  loft  or  damaged,  through  their  Carelefthels  or  Infufficiency,  .c  (hall  be 
made  good  bv  fueh  Officer,  or  Seaman,  by  whofe  Means  ic  may  happen,  to  the  Mafter  and  Owners  of  the  faid  Ship. 
And  whereas  it  is  cuftomary  for  the  Officers  and  Seamen  on  the  Ship’s  Return  Home  in  the  River,  and  whilft  their 
Cargoes  are  delivering,  to  go  on  Shore  each  Night  to  fleep,  greatly  to  the  Prejudice  of  fuch  Ship  and  freighters  : Be  it 
further  agreed  by  the  laid  Parties,  That  neither  Officer  nor  Seaman  ffiall,  on  any  Pretence  whatfoever,  be  intitled  to  fuch 
Indulgence,  but  ffiall  do  their  Duty  by  Day  in  Di  charge  of  the  Cargo,  and  keep  fuch  Warch  by  Nighr,  as  the  Mafter 
ffiall  think  necefiary,  in  order  for  the  Prefervarion  of  the  above.  And  whereas  it  often  happens  that  Part  of  the 
Cargo  is  embezzled  after  being  fafely  delivered  into  Lighters,  and  as  fuch  LofTes  are  made  good  by  the  Owners  of  the 
Ships ; Be  it  therefore  agreed  by  thefe  Prcfents,  That  whatever  Officer  or  Seamen  the  Mafter  ffiall  think  proper  to 
appoint,  ffiall  take  Charge  of  the  Cargo  in  the  Lighters,  and  go  with  to  the  lawful  Key,  and  there  deliver  his  Charge 
to  the  Ship’s  Huffiand,  or  his  Reprefentative,  or  fee  the  fame  fafely  weighed  at  the  King’s  Beam  , and  in  Confequence 
of  their  true  Fidelity,  fuch  Officer  or  Seaman  ffiall  be  irititied  to  Two  Shillings  and  Six-pence  each  Lighter,  exclufive 


of  their  Monthly  Pay  ; and  ffiotild  it  fb  happen  (as  fome-vhat  it  does)  that  Lighters  are  detained  a confiderable  Time  at 
the  Key  before  they  can  be  unloaded,  fuch  Officer  and  Seaman  fb  appointed  ffiall  in  that  Cafe  be  intitled  to  Two 
Shillings  ahd  Six-pence  for  every  Twenty-four  Hours,  exclufive  of  their  faid  Monthly  Pay.  That  each  Seaman  and 
Mariner  who  ffiall  well  and  truly  perform  the  above-mentioned  Voyage,  provided  always  that  there  be  no  Plunderage, 
Embezzlement,  or  other  unlawful  Ads  committed  on  the  Veffel’s  Cargo  or  Stores,  be  intitled  to  the  Wages  or  Hire 
that  may  become  due  to  him,  purfuant  to  this  Agreement.  That  for  the  due  Performance  of  each  and  every  the  above- 
mentioned  Articles,  Agreements,  and  Acknowledgement  of  their  being  voluntary,  and  without  Compulfion,  or  any  other 

'Sb’ft  PT & fY1- F-:tK  im  i -yj#  i i yL  W=> 

under  affijsea  our 44 anas,  the  Month  and  Day  againft  our  Names  as  hert-under  written. 


Appendix  (X)  continued. 


Place  and  Time  of 
Entry. 

Men’s  Names. 

Quality. 

Witnefs  to  each  Man’s 
figning. 

Pay  in  the  River 

Wages  per  Month, 
or  by  the  Run  for 
the  Voyage. 

Whole  Wages. 

Whole 

Half 

. £■ 

* 

d. 
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OBSERVATIONS 


Appendix  (Y.) 


A COMPARATIVE  STATEMENT  of  the  Rx  pences  to  which  a Ship  of  260  Tohs  Meafurement,  from  the  Weft  Indies,  -will  be  fubjeft  to  In 
difcharging  a Cargo  of  - - 35°  Hoglhcads  of  Sugar -j  ;n  propofed  London  Docks  at  Wapping,  and  the  Delivery  of  the  fame  Cargo  into 

,oo  Fur"cdhcons  of  Rom  \ Lighters  in  the  River  Thames,  and  afterwards  landed  upon  the  legal  Quays,  when 
450  J altered  agreeable  to  the  Plan  of  Edward  Ogles 


Pilotage  - - 

Maintenance  - 

Wages 

and 

Maintenance 
Waterman  - ^ 
F xpences 
Ditto 


Wear  and  Tear  J 
of  Cables 


and  is  only| 
’radices,  and  r 


-1 


From  the  Downs  to  the  River  — . . - anri 

Of  Three  Cuftom  Houfe  and  Two  Excife  Officers  (this  is  perfeajy  op  onal  and 
complied  with  for  the  Purpofc  of  keeping  them  dependent,  ant.  to  favour  illicit  Prafhcea 

OftLCV^m“  t"lgo  islanded,  wWch  is  b. 

and  Thirty  Days  in  the  Kiver,  and  for  the  latter  £ ,0.  to.  » charged , md  prefer, ng . that 
the  fame  Price  for  Labour  will  be  given  in  the  Docks  as  in  the  River,  1 ihall  therefore  1 
take  the  T ibertv  of  charging  in  the  Docks  Half  that  Sum  , , ■» 

Attending  the  Ship  ; this^  is  charged  upon  the  fame  Principle  as  the  preceding^*  as  to  . 

Time  and  Sum,  which  I (hall  divide  as  before  ; viz.  One  Halt  — 

Of  delivering  the  above  Cargo  under  a Crane  in  the  Docks  , , ■ , - l 

Into  Lir-htrrs  by  Lumpers,' if  the  Mode  of  employing  Lumpers  muft  be  continued,  Witch! 
ought  to  be  abolilhed  ; then  average  it  with  what  I have  paid  upon  fimilarOccaCons,  and  con-  > 
formable  to  the  Copy  of  the  Account  which  I have  annexed  — , j 

While  under  Difcharge  in  the  Docks  and  in  the  River,  prefuming  the  Time  to  be  equal,  fay^7 

Fortnight,  including  the  coming  out  of  Dock  — ^ 

Ships  lying  at  a Mooring  Chain  in  the  River 


. Warehoufe 
Rent 


f Upon  350  Hoglheads  of  Sugar,  paid  the  Wharfinger  from  the  Third  Day  after  the  Ship’s' 
1 Report,  which  is  on  the  exprefs  Condition,  and  upon  Confideration  of  his  keeping  competent 

1 Warehoufe  Room  for  the  faid  Cargo,  which  to  him  is  precifely  the  fame  Thing  as  if  they 

' were  a&ually  therein,  and  which  is  alfo  the  prefent  Practice  of  the  Merchants  themfelves  in 
their  own  private  Warehoufes  ; but  as  it  appears  not  to  be  the  Intention  of  making  fuch  a 
Charge  in  the  Docks,  I fhall  ftate  it  at  Ten  Days  Rent,  conformable  to  my  Plan  — 

r Upon  350  Hogfheads  of  Sugar  at  the  Average  of  15  Cwt.  each,  a.  1 d.  per  Cwt.  -^.21  17  6 

100  Puncheons  each,  at  is.  is  — — — — 5 

450  Cafks  “ 


Lighterage 


. Dock  Dues  - As  per  Statement  delivered  in  by  Mr.  Devaynes,  ir.  91/.  per  Ton  — 
Cartage  - - Extra  from  the  Docks,  at  leaft  upon  the  Average  on  the  above  Cargo,  6 d.  ea. 


Pilotage 


f Out  of  Dock,  and  to  the  Shipwrights- Yard  or  Dock,  to  be  repaired  or  fitted  out  for  another 
"1  Voyage  — — — — — — 


It  is  a Matter  of  Doubt,  whether  the  extra  Cartage  upon  all  Goods  landed 
in  the  Docks  may  not  be  equal  to  9 d.  per  Hogffiead. 

Difference  in  favour  of  my  Plan  — 

N.  B. — Saving  in  Expence  on  the  above  Cargo  in  favour  of  E.  Ogle’s  Plan  — — £.  5 16  9 

Bur,  in  order  that  the  Wet  Dock  Plan  may  continue  to  poffefs  all  the  Advantages  it  propofes,  in 
the  Saving  in  the  Labour  of  the  Watchman  and  Waterman,  I fhall  now  deduct  what  Surplus  I added 
to  their  Statement  above;  Hi*.  w*rrhm»n  — 3-)  _ 

— — 1 10  — y 4 13 


Watchman 

Waterman 


t-  >■  d. 


22  15  - 
II  5 - 


£• 

26  17  5 


\£-  55  16  — 


-£.  i 3 9 inftead  of 


£■  49  19  3 
5 16  9 


\£-  55  ,6  — 


Which  after  all  leaves  in  my  Favour  — 

/.  60.  j.  againft  me,  as  per  Contn.. 
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Appendix  (Y)  •continued. 


OBSERVATIONS  on  the  foregoing  Statement. 


In  the  London 
Docks. 


In  the  River  Thames. 


Ships  delivered  in  — — • — 

Rum  taken  out  — * — 

Rifk  of  Ships  being  burnt  in  fampling  I)°  — 

Wages  and  Maintenance  of  the  Captain,  Mates, 
Men  and  a Bey  — — 


14.  Days, 
immediately 

1 4 Days 


Cooperage  of  the  Cargo  on  Board,  a Second  on  Shore  — 

trl  fc  l of  Ships  from  F rods,  Fire, 

Loff’s^1  £ crowded  Chains,  Floods  and  Winds. 


fame. 

great. 


Ships  damaged  by  finking  on  Anchors  — — 

Lofs  of  Bowfprits,  Heads,  Galleries,  Sic.  Sic.  — • 

Expcnccs  in  Mooring  and  Unmooring,  breaking  of  Chains, 


none. 

none. 

none. 


In  Lighterage,  Plunderage,  and  Rifle 


confiderable 
and  certain. 


. D°  Detention 


1 4.  Days. 

immediately. 

none. 

14.  Days,  and  One  of  the  Mates  and 
thcTwo  Men,  with  One  Appren- 
tice, might  cafily  and  ought  fobc 
both  Watchman  and  Waterman, 
fame.  . 

Much  in  favour, efpccially  in  refpcA 
to  Froft  and  Fire,  as  only  Two 
Ships  will  be  permitted  to  moor 
at  the  fame  Ring  or  Bridle,  the 
Ships  can  never  be  crowded,  and 
therefore  not  liable  to  be  injured 
either  by  Floods  or  Winds, 
none,  no  Anchors  to  be  permitted 
to  lay  in  the  River, 
none,  for  Reafons  Bated  above. 

none. — The  Pilot  will  moor  and 
unmoor  without  any  additional 
Charge,  and  the  Chains,  in  con- 
fequence  of  the  improved  Syftem 
of  Mooring,  can  hardly  pofliblv 
be  broken;  if  they  fhould,  the 
Expence  of  repairing  them  will 
be  paid  out  of  the  Fund  propofed 
to  be  eftablifhed. 

little,  if  any,  in  the  River,  upon 
E.  Ogle’s  Plan,  as  proved  by 
Mr.  Fofter  and  Mr.  'I'ilftonc 
(Revenue  Officers), 
none. 


•REVENUE. 


Lofs  to  Revenue  by  Accidents  and  Plunder  — 

A Gain  to  the  Revenue  by  Saving  of  Time  — 
The  Number  of  Revenue  Officers  — 


per  Annum  — 


confiderable 
and  certain. 
14  Days, 
very  gieat  at 
Icaft 

l-  *5,000 


none ; proved  as  above. 

14  Days. 

not  fs  rj500  per  Ann.  at  the 
Legal  Quays. 


This  Statement  of  Lofs  of  Revenue  in  cafe  the  Wet  Dock  Plan  fhould  be  carried  into  Effe£f,  and  only  75 
Ships  be  permitted  10  difeharge  at  the  fame  Time,  and  calculating  the  fame  Number  of  Landing  Waiters 

at  / 200  per  Ann  each  — — — — — £•  15  000 

Add  to  which  the  other  fubordinate  Officers,  viz.  Weighers,  Noon  Tenders,  and  Watchmen  ' 1 o' 000 


Exclufive  of  fuperior  Officers,  who  muft  be  appionted. 

N.  B.  I have  omitted  to  charge  any  Chain  Dues  to  the 
foregoing  Statement ; which  certainly  applies,  for 
if  Chain  Dues  are  flill  to  be  paid  by  Ships  mooring 
in  the  River  as  well  as  Dock  Dues,  it  muft  con- 
fequcntlv  be  an  Addition  to  the  Port  Charges 
-of  this  Port. 


C 25, coo 


London,  6 April,  1796, 
EdvA  Ogle, 
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A COMPARATIVE  STATEMENT  of  the  Charges  Upon  Sugar,  and  other  Weft  India  Produce,  at  the 
Port  of  Liverpool,  and  at  London,  upon  Edward  Ogle’s  Plan. 


On  a Hogfliead  of  Sugar,  weighing  15  Cwt;  conformable  to  the  preceeding  Statement,  delivered  in  by 

Mr.  Devaynes. 


P ORTS, 

Landing 

Waiters 

Pee. 

Lighterage. 

Wharfage. 

Landing, 

Houfing, 

and 

Weighing. 

Cooperage. 

Warehoufe 

Rent 

per  Week. 

Cartage 
• if 
removed. 

Total 

London  — — 

3 

— I 3 

--  6 

— I I 

— I — 

0 

None. 

— 

— 44 

Liverpool,  with  Town  Dues 

--  8 

- 

- 

--  8 

- 1 - 

3 

9 

- 

— 34 

Difference  only  — 

- . - 

London,  6th  April  1756* 

Edvtd  Ogki 
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■ : -O 

A COMPARATIVE  STATEMENT  of  the  Charges  on  Weft  India  Produce  at  the  London  Docks  at 
Wapping,  and  thofe  by  Edward  Ogle’s  Plan. 


On  a Hogfliead  of  Sugar,  weighing  i5Cwt.  conformable  to  the  preceding  Statement,  delivered  in  by 
Mr.  Devaynes. 


SITUATION. 

Landing 
Waiters 
' Fee. 

Lighterage. 

Wharfage. 

Landing, 

Houfing, 

Weighing. 

f 

Cooperage. 

Warehoufe 

Rent 

per  Week. 

m 

Cartage 

if 

removed. 

z/3d*  of 
Dock  Dues 
i-'.  per  Hhd. 
aPortCharge 

Total 

Charge. 

London  Docks  — — 
Port  of  London  — — 

3 

-3 

— i 3 

6 

— II 

— j i 

— I — 

3 

6 

— 43 

— 44 

In  Favour  of  the  London  Docks  per  Hhd.  — i 

If  the  Cartage  Ihould  be  9 d.  per  Hhd. 

extra,  then  the  Charges  upon  a Hogfhead  ( upon  an  Article  intrinfically  worth  upwards  of  Fifty 

of  Sugar  would  be  id.  in  Favour  of  my  Pounds. 

Plan,  inftead  of  1 d.  agalhft  it; 

r London,  6th  April  1796. 
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Appendix  (Y)  continued . 


COPY  of  a Lumper’s  Account,  the  original  in  my  Pofleflion. 


1785. 

Fcby. 


Capt.  Ludlam,  Dr 

To  Jn°  Burrim. 


For  difcharging  the  Brig  Aftive  — — 
Rcc4  the  Contents. 

j 

Fcbf  1 6 th,  1785. 


— L‘\ 

n°  Buffum. 


N.  B.  Contents  of  the  Cargo, 

1 14  Hogfeeadsl 
4 Tierces  > Sugar. 

5 1 Barrels  J 
60  Puncheons  7 r, 

3 Bartels  |Rum- 

In  all  232  Cades  ; which  is  Half  the  Size  of  the  Ship  of  260  Tons,  ex- 
= prefled  in  this  Statement. 

This  being  done  in  Time  of  Peace,  I have  added  One  Third 
more  to  the  Charge,  and  made  it  — — £.12 


*795- 

In  Corroboration. 

The  Ship  Brook,  Capt.  Oliver,  meafures  327  Tons,  and  carries  up- 
wards of  500  Hogfheads  of  Sugar,  and  pays  only  £.  1 a.  12  s.  for  difcharg- 
ing her  Cargo  from  Antigua,  into  Lighters,  by  Lumpers. 


I (hall  conclude  with  oblerving,  that  the  Plan  of  the  London  Docks  will 
create  a certain,  heavy,  and  perpetual  Tax  upon  the  Commerce  of  the  Pore 
of  London,  for  only  a very  partial  Benefit ; whereas  the  Plan  I have  the 
Honour  to  propofe,  may  be  carried  into  Effect  for  lefs  than  One  Third  of 
the  Expence,  and  would  afford  ample  Accommodation  to  the  Trade  of  the 
Port  of  London,  and  might  be  fully  paid  ofF,  by  a moderate  Tax  upon 
Commerce  in  a few  Years  ; after  which,  all  the  Advantages  would  be  en- 
joyed, free  of  Expence,  by  all  Nations  referring  to  this  Port. 

London,  6th  April  17 56. 

Edwi  Ogle* 

(p)  Appendix 
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At  a General  Meeting  of  the  WEST  INDIA  MERCHANT1-', 
London,  April  27,  1790,  their  Regulations  of  the  iath  June, 
1789,  were  revifed  and  confirmed,  with  certain  Additions  and  Al- 
terations, as  follows : 


Refolved  unanimoufly, 

I.  rp  HAT  it  be  recommended  to  the  Captains  to  be  on  Board  their 
X Ships  as  much  as  poffiblc  every  Daj  while  unloading,  efpecially 
in  the  Evening,  to  make  Obfervations  on  the  People  employed  in  the 
Delivery  of  the  Cargo,  and  to  fee  the  Hatchways,  &c.  well  fccurcd  be- 
fore it  is  dark. 

II.  That  the  prefent  Mode  of  working  out  Ships,  by  Concradt  with 
Lumpers,  &c.  be  difeontinued,  as  a Source  of  immediate  Plunderage  and 
fubfequent  W afte. 

III.  That  the  Captains  employ  their  own  Crews  as  much  as  poffiblc 
in  the  Delivery  of  their  Cargoes  and,  where  this  cannot  be  done,  work 
them  out  by  Perfons  hired  by  themfelves,  and  kept  under  their  own  Eye 
and  Command. 

IV.  That  the  Perfons  who  work  out  the  Ships  be  not  permitted  to  go 
on  Shore  during  the  Day,  but  be  vidtualled  on  Board  (which,  it  is  pre- 
iumed,  may  beft  be  done  at  the  Ship’s  Expence,  the  Wages  being  leffened 
in  Proportion)  ; and  that  they  be  fearched  by  the  Captain,  or  other  Per- 
fon  fuperintending  the  Delivery  of  the  Cargo,  when  they  quit  the  Ship 
to  go  on  Shore  at  Night. 

V.  That  the  Regulations,  already  in  Force,  refpedting  the  Sweepings 
of  Sugars  on  Board  of  Ships,  be  confirmed  and  continued. 

VI.  That  Gratuities  be  given  to  Perfons  dete&ing  and  informing  againft 
Plunderers  and  Thieves  ; and  alfo  to  any  Cuflom  Houfe  Officer,  or  other 
‘Perfon,  giving  authentic  Information  to  the  Secretary,  of  any  Vcffel  from 
which  Sugars  or  other  Articles  ffiall  have  been  taken  and  feized  as  plun- 
dered or  ftolen ; and  that  the  Name  of  fuch  Vcffel  be  publiffied  at  the 
Jamaica  and  New  Lloyd’s  Coffee  Houfes ; — the  Whole  at  the  Difcretion 
and  by  Order  of  the  Meeting  of  Merchants. 

VII.  That  it  be  recommended,  that,  where  it  is  convenient,  only  the 
working  Hatchway  or  Hatchways  to  the  Between -decks  and  Hold  be 
open,  and  alfo  that  the  Paffage  through  the  Bctween-decks  and  Hold  be 
clofed  at  the  Sides. 

VIII.  That  no  Boat,  unlefs  provided  or  permitted  by.  the  Captain,  be 
allowed  to  be  fattened  to  the  Ship. 

IX.  That 
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IX.  That  the  Ship’s  Hufband  or  Captain  do  appoint  Coopers  (to  be 
vi&ualled,  and  kept  on  Board,  and  attended  to,  in  like  Manner  as  the 
Labourers  above-mentioned)  to  give  fubftantial  Cooperage  to  the  Sugar 
Calks  on  Board  the  Ship;  and  do  appoint  Coopeis  alio  to  attend  the 
Calks  in  the  Lighters,  at  the  Wharf  and  at  their  Landing,  in  order  that 
the  fame  may  be  delivered  in  good  Condition  according  to  the  Bill  of 
Lading. 

X.  That  the  Ship’s  Coopers,  wherever  necefiary,  attend  ‘below  in  the 
Ship  to  give  fuch  Cooperage  as  may  be  requilite  for  bringing  the  Calks 
*\ipon  Deck  with  Safety  to  their  Contents ; and  that  they  repair  all  Da- 
mages done  to  the  Calks  in  the  Lighters,  before  the  Lighters  quit  the 
Ship. 

XI.  That  the  Captain  or  Mate  fee  that  each  Lighter  has  a fufficient 
Number  of  good  Tarpaulins  for  the  -Purpofe  of  covering  the  Sugar 
Calks. 

XII.  That  the  Watchman  belonging  to  each  Lighter  be  well  armed  ; 
that  he  attend  the  Lighter  from  the  Time  of  its  Loading  to  that  of  its 
Unloading;  that  he  give  Bond,  with  a Security  joined,  for  gpod  Conduft; 
and  that  the  Society  of  Captains  be  requefted  to  nominate  fuch  Watch- 
men when  wanted. 

XIII.  Thar  it  be  recommended,  that  the  Sugars  be  drawn  only  once, 
and  then  for  Lotting;  and  that  the 'Quantity  then  taken  be  only  One 
Pound  and  a Half,  in  order  to  furnilh  Two  felling  Samples,  One  for  the 
Seller  and  One  for  the  Buyer. 

XIV.  That,'  as  foon  as  the  Sugars  are  drawn,  the  Drawing  Hole  be 

clofed,  as  in  Cafes  of  Exportation.  -*  

XV.  That  the  Wharfingers  be  defired  occafionally  to  infpeift  the  Sam- 
ples ; and  that  they  be  hereby  authorized  to  ftop  all  Coopers  conveying 
Samples  from  the  Warehoufes,  in  Cafes  where  they  fufpedi  fuch  Samples 
to  exceed  the  Weight  or  Number  allowed  by  the  Regulations,  and  that 
they  give  immediate  Information  to  the  Secretary  thereof;  and  that  no 
Boards  of  Sugar  be  carried  away  from  the  Warehoufes,  unlefs  with  the 
Knowledge  or  the  Wharfinger  or  his  Rcprefentative. 

XVI.  That  no  Sweepings  or  MelalTes  from  the  Warehoufes  be  al- 
lowed to  the  Gangfmen  ; that  no  Tubs  or  other  Receptacles  for  Sugar 
or  Melaflcs  be  permitted  in  the  Warehoufes,  unlefs  by  Order  of  the 

% Wharfinger ; and  that-the- Wharfingers  be  defired  to  take  all  Sweepings 
and  Melailcs  under  their  Care,  and  to  fell  the  fame  to  defray  the  Expence 
of  keeping  the  W arehoufes  clean. 

XVII.  That  no  Sugars  be  drawn  unlefs  by  the  Order  of  the  Merchant 
•or  of  the  Broker,  or  fome  other  Perfon  deputed  by  the  Merchant;  and 
that  no  Cooper  be  allowed  to  draw  Sugars,  or  to  remain  in  the  Ware- 
houfes, after  Sun  let. 

James.  Allen,  Secretary. 

Appendix 
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CHECKS,  for  drawing  Samples  of  Sugar,  and  for  the  Delivery  of  Sugars. 


London , 179 

Yo  the  Warehonjemen  of  Ralphs,  Wiggins  and  Young's 
$uay. 


PERMIT  Cooper, 

to  draw  Samples  of  Sugar,  ( Marked  as  under ) for 
Market  j each  Sample  not 

to  exceed 

and  as  foon  as  the  Sample  is  drawnrlie  Hole  to  be 
clofed  Up. 


Mark 

Hogfhcads  to  be  drawn 
No. 

Ship’s  Name. 

I 

London , 173 

DELIVER  to 


or  Order , 
per  Ship 


Hogjheads  of  Sugar, 

and  this  jh all  be  your  Warrant. 


To  the  Wharfingers  of  Ralphs , 
Wiggins  and  Youngs  ^ uay . 


•Appendix 
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< oA  Proposed  Plan  of  Wet  Docks  in  Waiving. Sec. 

By  Ralph  walker  . — — 


S a a owe  1-Il 


SlIAlWEI.) 

ciiuuq 


WARE HOC SEX  3 OOP  F HE  T i.V  I.HX  GTlt  AXJ)  OPFeET  fVl  HE  ■ FfllE  PUUHF. 


Explanation. 


C Enter iruj  Dock  Eon . . _ do. 
■ Balter  Doc/e too. 


L).-A  Lu/hter  Dock. 

E.T.  (t.  Cat  to  BlueZcwct.ll 


II.  An  Ai/uednct  for  .cup/ living 
the  Docks  with  c/ear  Water. 


The  Crg/scd  and  shaded  space 


round  the  Docks  are  Warehouses 


The  Figures  denote  the  Depth  in 
Feet  of ' tow  water  at  , typing  Tide- 


Qcax  .90  Feet  Broad. 


e.  Finn  Proof. 


Printed  image  digitised  by  the 


station  Unit 


Appendix  ( B b.  ) 


'REFERENCE  and  EXPLANATION  of  the  PLAN  produced  by 
Mr.  RALPH  WALKER. 

A and  B,  both  in  the  enlarged  and  fmall  Scale,  are  Two  Docks;  their 
extreme  Length,  including  the  Warehoufes  and  Quays,  is  3,000  Feet,  and 
their  Width  1,320,  containing  in  all  about  90;  Acres. 

The  Red  is  a Range  of  Warehoufes  all  round  the  Docks,  60  Feet  wide ; 
and  the  Yellow  is  the  Quays,  90  Feet  broad;  the  middle  Quay  130, 
which  leaves  Two  Spaces  of  2,700  Feetlohg,  and  445  Feet  wide  each,  for 
the  Docks,  containing  in  all  about  55  Acres;  confequently  thele  Docks 
will  be  capable  of  containing  about  446  Ships  of  400  Tons  Burthen  each, 
allowing  them  to  occupy  a Space  of  120  Feet  long  and  30  wide  each.  About 
ioo  of  them  may  all  unload  upon  the  Quays  at  the  fame  Time,  and  all  the 
others  into  Lighters,  if  necefiary,  leaving  fuflicient  Room  for  fhifting. — See 
the  Dock  B upon  the  enlarged  Scale. 

As  Docks  upon  this  Plan  would  have  each  a feparate  Entrance,  either  of 
them  might  be  finifhed  before  the  other  is  begun ; and  after  they  were  made, 
any  One  of  them  might  be  made  Ufe  of  while  the  other  might  be  cleaning 
or  repairing  (if  ever  it  Ihould  be  neceflary)  ; but  as  by  this  Plan  it  is  pro- 
pofed to  fupply  the  Docks  with  fettled  Water,  there  will  hardly  ever  be 
any  Occafion  for  cleaning  them. 

C,  is  ah  entering  Dock  or  Bafon,  of  620  Feet  long,  and  560  wide,  ca- 
pable of  containing  60  Ships  of  1 20  Feet  Length,  and  30  Feet  Beam,  leaving 
a Space  of  200  wide  from  End  to  End,  for  Ships  to  pafs  and  repafs.  This 
Bafon,  as  appears  by  the  Plan,  is  propofed  to  have  a feparate  Entrance  into 
each  of  the  great  Docks : The  Cut  to  Blackwall,  and  into  the  River,  at  or 
near  Pelican  Stairs,  to  be  of  the  fame  Depth  of  the  great  Docks,  and  may 
be  cleaned  by  plunging  only  at  the  Time  of  low  Water  about  the  Spring 
Tides;  a Current  of  Water  for  that  Furpofe  may  either  be  taken  from  the 
great  Docks,  or  from  the  Cut  to  Blackwall. 

D,  a Lighter  Dock,  which  maybe  made  capable  of  containing  any  Num- 
ber of  Lighters  that  may  be  thought  neceffary ; the  Depth  to  be  about 
18  Feet,  or  to  low  Water  at  Spring  Tides;  this  Dock  may  be  kept  dean 
by  letting  a Current  of  Water  (only)  run  through  it  at  low  Water  from 
the  great  Docks. 


It  is  propofed  that  the  Lighters  Hi  all  enter  into  the  great  Docks  through 
Arches,  below  the  Warehoufes  and  Quays,  fo  that  Handing  Bridges  may  be 
made  over  the  Hermitage,  and  the  entering  Cuts  into  the  Docks ; con- 
fequently there  can  be  no  Idea  of  that  Part  of  Wapping,  which  would  be 

(1)  lrfc 
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left  between  the  Decks  and  the  River,  being  more  infulated  than  it  is  at 
prefent. 

From  the  level  Situation  of  the  Ground,  and  the  wretched  and  decayed 
State  of  the  Houfcs  which  are  fcattered  over  it,  a Canal  might  be  made 
from  the  Lighter  Dock  (with  (landing  Bridges  over  it)  into  Tower 
Ditch,  at  a very  fmall  Expence,  in  cafe  Tower  Mill  fhould  ever  be  con- 
verted into  Wharfs  for  the  Convenience  and  Advantage  of  the  City  of 
London. 

The  Cut  E F G,  from  the  entering  Dock  C,  which  falls  into  the  River 
at  the  upper  Part  of  Mr.  Perry’s  Slips,  or  at  Blackwall  Stairs,  immediately 
below  Blackwall  Moorings,  is  propofed  to  be  at  leaft  80  Feet  wide  at  the 
Bottom,  and  of  equal  Depth  with  the  Great  Docks  (20  Feet  at  Neap  Tides). 
The  Cut,  as  appears  by  the  Plan,  is  to  have  a double  Entrance  from  the 
River  into  a Bafon  of  about  3 Acres,  capable  of  holding  30  Ships,  and 
may  from  its  low  Situation  be  eafily  made  to  hold  any  greater  Number ; 
it  will  alfo  appear  by  the  Plan,  that  there  is  a Recefs  between  the  River 
. and  the  Entrance,  of  about  200  Feet  long  and  180  Feet  wide,  fo  that  Ships 
may  with  Eafe  and  Safety  be  removed  out  of  the  Current  of  the  Tide,  be- 
fore they  enter  the  Gates  of  the  Bafon. 

From  the  Entrance  of  the  propofed  Canal  being  in  the  Vicinity  of 
Poplar  Gut,  it  may  be  made  into  a Dock  upon  any  future  Oceafion, 
for  the  Accommodation  of  the  Baltic  Trade,  and  have  its  Entrance  from 
the  propofed  Bafon. 

] n cafe  of  Fire,  which  would  be  exceeding  dangerous  where  Scores  would 
be  filled  with  Hemp,  Pitch,  and  Tar,  See.  the  Slips  and  Warehoufes  upon 
the  South  Side  of  this  Dock  are  laid  out  inco  feparate  Divifions ; Houles 
may  be  built  upon  the  North  Side  of  this  Dock  for  public  Granaries,  &c. 

From  the  fame  Entrance  a King’s  Dock  might  be  made,  if  ever  it  fhould 
•be  wanted. 

It  is  here  neceflary  to  take  Notice  of  the  Effect  that  fupplying  the 
Docks  with  fettled  Water  from  the  Canal  will  have  in  bringing  the  Silth  up 
inco  the  Cut. 


The  Area  of  the  Docks  being  2,403,000  Feet,  and  the  Area  of  the  Sec- 
tion of  the  Cut  2,880  Feet,  allowing  it  to  be  80  Feet  wide  at  the  Bottom, 
160  at  the  Top,  and  24  Feet  deep,  of  courie  it  will  cake  a Len°th  of  814 
Feet  of  the  Cut  to  raife  the  Water  One  Foot  in  die  Docks.  ° 


But  as  in  all  Places  where  die  Spring  Tides  only  rife  to  the  .Height  of 
18  Feet,  no  Tide  riles  above  the  immediate  preceding  One  more  chan  6 
Inches,  as  appears  by  the  Tide  Table,  fo  that  One  Half  of  that  Diftance 
viz.  139  Yards,  is  the  greateft  Diftance  that  the  Silth  would  be  carried  up 
inco  the  Canal,  on  Account  of  fupplying  the  Docks  with  fettled  Water  — - 
To  fupply  the  Canal,  will  carry  the  Silth  about  Two  Thirds  of  that  Dif 
tance  farther,  in  all,  about  230  Yards  from  the  Entrance  at  Blackwall 
which  muft  be  c.eanfed  by  Ballalt  Lighters,  perhaps  Once  in  Two  Years 
at  moft 

The 
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The  Aqueduft  H,  is  for  the  Purpofe  of  fupplying  the  Great  Docks 
■with  fettled  Water.  The  Sole  or  Bed  of  this  Aqueduft  to  be  but  little 
lower  than  the  Height  of  the  Neap  Tides.  This  Aqueduft  to  be  always 
open  to  the  Dock  from  the  Canal,  but  to  fliut  of  itielf  when  the  Water 
is  higher  in  the  Dock  than  in  the  Canal. 

As  the  Cut  to  the  Mouth  of  the  River  Lea,  propofed  by  the  Merchants 
Plan,  is  laid  down  in  mine,  I will  therefore  take  the  Liberty  of  ftating  my 
Reafons  for  deviating  from  it.  The  firft  is  the  Difference  of  Expence  j 
the  next  is  the  Situation  with  refpeft  to  Entrance  and  Extenfion. 


Comparative  View  of  the  EXPENCES  of  cutting  the  Canal 
propofed  by  the  Merchants,  and  of  this  Plan. 

'Cutting  4,840  Yards  in  Length,  mean  Width  40  Yards, 

“ and  8 Yardsdeep;  in  all  1,548,800  Square  Yards,  at  One 
0 Shilling  per  Square  Yard,  is  - --  --  - - - £.77,440 

js  Two  Miles  of  this  Cut,  being  at  leaft  6 Feet  above  the 
d Level  of  high  Water,  its  mean  Width  56  Yards,  and 

2 2 Yards  deep,  is,  in  all,  394,240  Square  Yards,  at  One 

Shilling,  is  - - --  --  - — - 1-9,7 12 

Total  - £-97,15* 


Cutting  the  Canal  to  Blackwall  Stairs,  in  Length  3, 520 
Yards,  40  Yards  wide,  and  8 deep;  in  all  1,126,400 
Yards,  atOne  Shilling  - --  - - - - 

Quarter  of  a Mile  above  the  Level  of  high  Water,  56 
Yards  wide,  2 Yards  deep;  in  all  98,560  Square  Yards, 
at  One  Shilling  per  Yard  - --  --  --  - 


56,320 


4,9‘8 


Total  of  Cutting  - £.61,248 


J Value  of  Houfes  at  Limehoufe,  London,  and  Brook 
L Streets,  where  this  Cut  erodes  - - - - - - - 5,904 


67,15^ 


Difference  in  favour  of  the  fhort  Cut  is  - £.  30,000 


WITH 
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WITH  rcfpeft  co  the  Situation  of  che  Entrance  propofed  by  die  Merchants 
Plan,  it  would  hardly  be  poflible  to  find  a worfe  than  in  the  Vicinity  of  che 
Mouth  of  the  River  Lea;  becaufe  the  Banks  of  the  Canal  would  be  endan- 
gered on  One  Side,  or  the  Canal  mud  be  brought  fo  near  to  Mr.  Pi  rry’s 
Docks  as  to  endanger  them ; and,  as  the  Banks  of  all  Rivers  are  continually 
breaking  down  by  the  Current  and  Floods,  confequently  the  Grave],  Sand, 
and  Mud  is  carried  down,  and  in  general  forms  Banks  or  Bars  where  they 
••difembogue  themfelves  ; and  I have  not  a Doubt  but  that  the  Gravel,  &c. 
which  has  been  brought  down  by  the  River  Lea,  and  again  fpread  by  the 
Current  of  the  Ebb  Tide  in  the  Thames  (which  is  very  ftrong  a little  be- 
fore low  Water)  being  the  Caufe  of  Woolwich  Reach  being  One  of  the 
fhalloweft  Reaches  in  the  River;  and  although 'the  Cut  propofed  by  die 
Merchants  Plan  be  practicable  if  another  could  not  be  found,  neverchckfs 
it  would  ftill  be  liable  to  have  its  Entrance  in  fomc  Degree  chunked  up  after 
Floods,  and  with  ftrong  South  Eaft  Winds,  by  the  loole  Gravel,  8c c.  which  is 
brought  down  by  the  River  Lea. 

It  is  alfo  incohvenient  for  Anchorage,  in' cafe  Ships  "fhould  be  difappointed 
in  getting  into  the  Canal,  as  no  Ship  that  draws  more  than  13  Feet  Water 
‘can  lie  with  Safety  allow  Water  at  that  Place. 

As  to  Extenfion  upon  its  Banks  upon  a future  Day,  it  is  entirely  out 
of  the  Quellion,  on  Account  of  the  high  Lands  through  which  it  leads. 

As  the  Entrance  propofed  by  this  Plan  is  at  the  deepeft  Water  and  beft 
Anchorage  in  the  River,  no  Inconvenience  can  happen  to  Ships  who  may 
be  difappointed  in  getting  up  before  the  entering  Gates  are  fhut;  I fay 
•before  the  entering  Gates  are  fhut,  hecaufe  as  many  as. can  come  up  in 
One  Tide  before  high  Water  may  be  taken  into  the  entering  Bafon  with 


Suppofe  it  ftated  that  a Quarter  of  an  Hour  is  necefiary  to  take  in  each 
Ship.  This  Opinion  mud  be  founded  upon  the  Time  that  is  taken  to  take 
a Ship  into  Mr.  Perry’s  Dock. 

The  Fa£t  is,  that  from  the-Time  that  Mr.  Perry’s  People  are  called 
from  their  other  Occupations  to  open  the  Gates,  and  take  in  a Ship,  and 
fhut  them  again,  and  return  to  their  Work,  the  Time  is  in  all  not  exceeding 
Fifteen  Minutes.  6 

Now  if  Five  Minutes  be  allowed  from  the  Time  that  the  People  are 
called  until  the  Gates  are  opened,  and  Five  Minutes  more  in  Hutting  and 
returning  to  then-  Work,  of  courfe  there  are  only  Five  Minutes  left  for 
the  entering  of  the  "Ship. 


As 
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As  -the  Sill  of  the 'entering  Bafon  is  propofed  to  be  Six  Feet  below  low 
Water  Mark  an  Spring  Tides,  all  Ships  under  Fourteen  Feet  Draught  of 
W ater  may  begin  to  enter  at  Half- flood,  even  at  Neap  Sides,  fo  that  in  Two 
Hours 'and  a' Half,  at  the -above  Race  of  Five  Minutes  to  e.ich/Ship,  Thirty 
.Ships  might  enter  in  One  T-ide,  and  only  at  One  entering  Gate  ; but  as  it 
-is , .propofed  • by  this  Flan  .to  have  Two -entering  Gates,' double  that  Number 
might  be  taken  in  in  One  Tide,  or  Thirty  Ships- might  come  out  and  Thirty 
go  in  without  any 'Inconvenience  to  each  other. 

I am  aware  that,  thofe  who  have  not  confidered  the  Tides' will  be  of  Opi- 

• nion  that  Ships  of  Thirteen  Feet  Draught  of  Water  can  only  begin  to  enter 

• at  Half-flood,  as /the  Spring  Tides,  upon  an  Average, ’rife  to- about  Eighteen 
’Feet,  and  chc  Neap  to  Fourteen  only,  at  BlackK/all ; but  when  it  is  confi- 
dered  that  the  Fourteen  Feet  is  not  the  Height  that  the  Neap  Tide  riles,  but 
only  the  Height  that  it  is  to  at.  high  Water,  above  the-low  Water ‘Mark  of 
the  Spring  Tides.;  for  it  is  to  be-obfcrved,  that  the  low  Water  of  a Neap 
Tide  does  not  fall  fo  low  as  the  low  Water  of  a Spring  Tide,  by  about  n|- 
Feet,  confequently  there  will  be  at  the  low  Water  of  a Neap  Tide  about 

Feet  of  Water  upon  the  Sili  of  the  Bafon.;  and  ifthel-Ialf  ef  the  i Feet; 
which  the  Neap  Tide  has  to  rife  above  that,  to  make  the  Fourteen  Feet  above 
the  low  Water  Mark  of  a Spring  Tide,  be  added  to  the  8 it  will  make 
•Fourteen  Feet  Three  Inches  upon  the  Sill  of  the -entering  Bafon  at 
Half-flood. 

From  thefe  Faffs  it  appears,  that  Merchants  Ships  of  all  -Deferiptions 
•may  be  taken  into  the  Canal  even  at  Nerip  Tides. 

It  is  alfo  worthy  of  Obfervation,  that  the  Tides  which  rrfe-  to  Fifteen. 

' Feet  above  the  Spring  low  Water  Mark,  is  at  Seven  Minutes  pad  Eleven" 
o’Glock,  co  Sixteen  Feet  at  Twenty  Minutes  pad  Twelve  o’Clock,  to  Se- 
•venteen  Feet  at  Twenty  Minutes  pad  One  o’Clodk ; and  that  as  .the. 
Tides  at  Blackwall,  at  Full  and  Change,  are  at  Ten  Minutes  pad  Two 
■o’Clock,  the  Half-flood  will  of  Courfe  beat  Forty  Minutes  pad  Eleven 
o’Clock  ; and  that  in  Place  of  the  Tides  falling  later  One  Hour  each  Day 
at  that  Time,  they  only  fall  later  Half  an  Hour  each  Day  for  Two  Days, 
after  Full  and  Change,  which- may  more  fully  appear -by  the  Tide  Table  in 
the  Plan.  : » 

-It  has  above  been  dated,  that  a Quarter  of  a Mile  of  the  Cut  propofed 
by  this  .Plan  is  about  Six  Feet  above  the  Level  of  high  Water  Mark  ; there 
■is  forraething  mot  e,  but  that  Part  is  accounted  , for  .in  that  Part  of  the  Canal 
whicn is  between  F and  G,  which  is  all  below  high  'Water  Mark;  and  in 
the  Part  between  Blackwall  and  Limehoufe  Caufeway.it  is  Four,  Five,  and 
.'Six Feet. under  the  high Water  Level. 

If  ever  the'Cut  propofed  by  this  Plan  fhould  be  carried  into  Execution,  it 
‘•would  be  ofveryjjreat  Advantage  to  the  Honourable  the  Ead  India  Com- 

(fl)>  . :pany>- 
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pan y,  as  their  Ships  would  be  brought  up  to  their  Warehoufes  ai  well  as 
others. 

This  Plan  is  prefented  with  no  other  View  than  the  Good  of  my  Country, 
and  whatever  its  Defedts  or  Merits  may  be,  is  left  to  the  Determination  of  the 
Right  honourable  and  Honourable  the  Committee  of  the  Houfe  of  Com- 
mons, to  whom  it  is  prefented. 


Supplement  to  Appendix  (B  b). 

THE  Advantages  of  the  propofed  Plan  are,  that  Ships  would  avoid 
the  circuitous  Navigation  of  the  IQe  of  Dogs,  &c.  and  all  thole  Ships, 
whofe  Draught  of  Water  prevents  them  from  getting  farther  up  into 
the  River  than  Deptford,  where  they  are  obliged  to  be  unloaded,  could 
be  brought  up  into  the  Docks,  and  diicharged  upon  the  Quays. 

All  Ships  loaded  with  Goods,  which  are  fubjedt  to  high  Duties,  might, 
as  foon  as  reported  at  the  Cuftom  Houfe,  be  permitted  ro  difcharge  their 
Cargoes  into  the  Warehoufes,  which  are  propofed  to  be  conftrufted  upon 
the  Quays  (at  fame  Time  afcertaining  the  Amount  of  the  Duties  to  be 
paid  upon  them)  and  there  remain  until  the  Duties  are  paid,  or  until 
the  Goods  be  exported  ; it  is  to  be  underftood,  that  thefe  Warehoufes  are 
meant  to  be  under  the  Care  of  the  Revenue  Officers,  as  well  as  of  the  Mer- 
chants, during  the  Time  that  fuch  Goods  are  in  them. 

By  this  IVleansa  great  Deal  of  unneceflary  Trouble  would  be  faved  to  all 
Parties  concerned,  and  a confiderable  Expence  to  the  Importer,  which  is 
incurred  by  unloading  in  the  River,  befides  the  Certainty  of  Difpatch  of 
Bufinefe. 

Smuggling  and  Plunderage  would  alfo  be  inttrely  prevented,  as  it  is 
propofed  that  the  Whole  of  the  Docks  arid  Quays  fhall  be  furrounded 
with  Walls  and 'Warehoufes ; the  Walls  to  be  at  leaft  Eighteen  Feet 
•high,  and  the  Warehoufes  to  be  without  any  Windows  on  the  Outfide, 
except  where  the  Offices  for  the  Officers  of  the  Revenue,  and  of  the  Docks, 
■may  be. 

The  Gates  to  be  at  the  moll  convenient  Places,  -with  Watchmen  to  at- 
tend, and  to  be  fhut  at  a certain  Hour  every  Evening,  except  a Footway 
of  Wicket  Gate;  Watchmen  ought  alfo  to  be  appointed  to  patrol  the 
Quays,  fo  that  Tide  Waiters  would'be  unneeelTary  on  board  of  Ships  while 
in  the  Docks,  which  would  be  a Saving  to  the  Revenue. 

I mutt  here  obferve,  that  I do  not  propofe  to  have  the  Whole  of  the 
Warehoufes  immediately  eredted,  but  only  as  tfyey  may  become  iiec«f- 
fary;  for  it  is  not  to  be  conceived,  that  Warehoufes  of  2,760  Yards 
(above  One  Mile  and  Five  Eights)  in  Length,  and  20  Yards  wide, 
covering  a Space.of  Ground  equal  to  55,200  Square  Yards,  would  for 
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many  Years  be  wanted,  as  many  of  the  Goods  would  be  difcharged  from 
the  Ships  in  the  Docks  into  Lighters,  and  carried  to  Warehoufes  which  are 
already  boil  tin  the  City,  & c. 

I propofe  that  the  Dock  Warehoufes  fhall  all  be  Fire  Proof;  the  lower  Part 
to  be  arched  with  caft  Iron,  the  Plan  of  which  I have  conftruftcd  in  luch  a 
Ample  Manner,  that  the  Arch  may  be  put  up  by  anyCarpenter,  as  no  ri  vetting 
or  calling  of  Lead  will  be  necelTary.  The  Window  Frames,  &r.  ought  alfo 
to  be  of  caft  Iron,  to  prevent  Fire  from  communicating  to  the  Infideof  the 
Warehoufes,  in  cafe  of  any  Accident. 

Although  Regulations  and  Care  in  the  Docks  will  very  much  pre- 
vent the  Danger  of  Fire,  which  Ships  are  expofed  to  in  the  River,  yet 
Accidenrs  may  happen ; and  to  avoid  the  Danger  of  Fire,  every  Precau- 
tion is  necefiary;  for  which  Purpofe  I have  in  the  Plan  divided  the  Docks, 
which  alfo  adds  to  the  Convenience  and  Difpatch  of  difcharging  and  loading 
of  Ships. 

In  the  Quays  which  divide  the  Docks  are  Four  Cuts  with  Draw- 
bridges, fo  that  Ships  may  very  quickly  be  removed  from  one  Dock 
into  the  other,  each  of  the  large  Docks  having  Five  feparace  P adages  for 
that  Purpofe. 

Although  Fire  Engines  may  eflr'eftually  prevent  'Ships  from  catching  Fire 
externally,  yet  they  cannot  fo  conveniently  be  applied  to  the  Infide  of 
Ships  i it  therefore  appears  that  the  molt  effectual  Way  of  exiinguifhing 
Fire  on  board  of  Ships  is  by  fcuttling  ; and  as  the  Docks  are  propofed 
to  be  about  Twenty-four  Feet  deep  of  Water,  there  are  few  Merchant 
Ships  that  would  not  be  nearly,  if  not  altogether,  under  Water,  when  funk 
upon  their  Bilge,  in  them;  and  if  any  Part  of  them  did  remain  above  Water, 
the  Fire  in  that  Part  would  be  extinguilhed  by  the  Steam,  that  would  be 
produced  by  the  Fire  being  brought  into  Contact  with  the  Water  by  the 
■finking  of  the  Ship. 

As  Expedition  is  abfolutely  neceffary  in  fuch  Emergencies,  I would 
therefore  recommend,  that  Setts  of  Scuttling  Inftruments  iliould  be  always 
in  Readinefs,  in  convenient  Places,  with  the  Fire  Engines  belonging  to  the 
Docks;  thele  Inftruments  to  be canftru&ed  fo  as  to  be  applied  with  Eafe  be- 
low the  Surface  of  the  Water. 

At  the  Entrance  at  Blackwall  it  is  propofed  to  have  an  Index  elevated 
to  a fufficient  Height  for  Ihewing  the  Heighc  that  the  Tide  may  always  be 
.at,  above  the  Sill  of  the  entering  Bafon,  To  that  Pilots  or  Commanders  of 
Ships  coming  up  Woolwich  Reach,  or  intending  to  go  into  the  Canal,  may 
fee  when  there  is  a fufficient  Height  of  Wafer  for  them  to  . enter  into  the 
Bafon. — The  Index  to  be  turned  with.a  frnall  Chain,  one  End  of  which  to  be 
made  faft  to  a Float,  which  fhall  rife  and  fall  with  the  Tide,  and  turn  the 
■Index  accordingly. 

The  Docks  and  Canal  being  once  full  of  Water,  they  -would  afterwards 
■have  no  fenfible  Effeft  upon  the  River ; but  if  the  Gates  of  the  Baltic 
Dock,  or  a Cut  from  Blackwall  to  Limehoufe,  were  kept  open  during  the 
Flood  .Tide,  a greater  Quantity  of  Water  would  be  carried  up  into  the  Pool, 

and 
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and' toward  London  Bridge,  than  is  carried  up  with  the  Flood -at  prefcnt, 
and  the  Water  would  rife  to  the  high  Water  Mark,  about  15  or  20  Minutes 
fooner  than  the  Flood  which  has  to  come  round  by  Deptford  ; the  Flood 
which  would  come  round  by  the  lfle  of  Dogs  would  be  the  Caufe  of  a 
fecondary  high  Water,  and  keep  the  high  Water  nearly  ftationary  for 
upwards  of  20  Minutes,  above  Limehoufe  and  towards  the  Bridge. 

Now  it  is  evident,  that  if  the  Gates  of  the  Baltic  Dock,  or  Cut  from 
Blackwall  to  Limehoufe,  were  fliut  at  high  Water,  as  in  Reality  would  be 
the  Cafe,  as  no  Ships  or  Lighters  would  go  up  the  River  after  the  Turn 
of  the  Tide,  it  would  therefore  tend  greatly  to  level  and  deepen  the  Bed 
of  the  River  all  above  Blackwall,  becaufe  a greater  Quantity  of  Water 
would  have  to  return  with  the  Ebb  than  otherwife  would  have  been, 
and  as  it  us  the  Ebb  Tide  Which  regulates  the  Soundings  of  the  River, 
its  Velocity  being  confiderably  increafed  (by  the  additional  Quantity 
of  River  Water)  in  Proportion  to  the  Flood,  it  would  have  a very  good 
Effctt  in  deepening  the-Channel  of  the  River  by  Deptford,  and  round  the 
lfle  ofDogs. 

It  is'here  necefiary  to  cake  Notice  of  the  Catifc  of  the  Difference- of  the 
Velocities  of  the  Flood  and  Ebb  Tides: 

Suppofe  that  if  the  River  Courfe  was  dry  at  low  Water,  the  Quantity  of 
Water  that  would  be  brought  up  into  it  by  the  Flood  Tide,  and  to  return 
with  the  Ebb,  would  be  equal,  and  if  the  Times  ofFlood  and  Ebb  in  the  Sea, 
at  the  Mouth  of  the  River,  were  equal,  confequencly  the  Velocities  of  the 
Flood  and  Ebb  in  the  River  would  be  equal  alfo. 

If  any  Excavations  were  made  in -the  Bed  of  the  Riven,  the  fmall  Gravel, 
Sand,  and  Mud,  that  would  be  brought  up  with  the  Flood  in  Proportion 
to  its  Velocity,  would  be  depofited  there;  the  Ebb,  in  the  fame  Manner, 
would  depofit  whatever  was  brought  down  with  it,  and  the  Water  which 
would  remain  in  thefe  Excavations  would,  in  lome  Degree,  have  fubfided 
before  the  Return  of  the  Flood,  fo  that  in  a very  fliorc  Time  they  would  be 
intirelv  filled  up,  and  become  equal  to.  their  adjoining  Parts -in  the  Bed  of 
the  River. 

But  as  the  Quantity  of  Water  in  the ‘River  Thames,  which  is  con- 
tinually running  towards  the  Sea,  and  meets  the  Beginning  of  the 
Flood,  and  accumulates  in  Height  a confiderable  Time  before  the  Cur- 
rent of  the  Tide  changes,  and  begins  to  run  up  into  the  River,  the 
Flood  Tide  is  therefore  apparencly-fiiorter  than  the  Ebb, -independent  df  any 
other  Caule.  ' 1 

On  the  longed  Sides  of  all  Windings  of  Rivers,  the  Velocities  of  their 
Currents  are  the  greatefl,  which  fcower  and  deepen  them,  and -leave  the 
Gravel,  &c.  at  the  next  eddy  Points. 

The  Extent  of  the  Beds  of  all  Rivers  are  regulated  by  the  Quantity  of 
Water  in  them,  and  the  Inclination  of  the  Grounds  through  which  they 
run,  therefore  all  Encroachments  upon  their  natural  Banks  tend  to  create 
Velocities  and  derange  their. Beds. 

•Wherever 
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"Wherever  theft  Projedtions  are  made  into  the  River,  the  Flood  or  Ebb 
meets  with  an  Obftrudtion,  and  is  accumulated  at  their  Entrance,  at  fame 
Time  the  Height  of  the  Water  becomes  lower  at  the  other  End,  which  oc- 
cafions  an  Increafe  of  Velocity  between  them,  or  between  them  and  the 
oppofite  Bank  of  the  River,  and  the  Velocity  of  the  Currrent  will  be  in 
Proportion  to  the  Difference  of  the  Level  of  the  Surface  of  the  Water  at  the 
Ends  of  Entry  and  Delivery  : 

Thefe  are  not  Matters  of  Opinion,  but  Fails  founded  upon  the  fimple 
and  unalterable  Laws  of  Nature,  and  are  manifeftly  proved  by  the  Pro- 
jections of  the  Quays  between  Billingfgate  and  London  Bridge,  which  in- 
Creafes  the  Current  of  the  Flood,  and  throws  the  Jet  of  its  Velocity  upon  the 
Third  Starling  of  the  Bridge,  and  at  fame  Time  is  the  C&uft  Northern  Arch 
being  in  eddy  Water. 

The  bad  Effedbs  of  the  Projections  of  the  Quays  are  much  greater  with, 
the  Ebb  Tide  than  with  the  Flood  ; as  the  Ebb  is  much  longer,  and  has 
nearly  double  the  Velocity  of  the  Flood,  being  aided  by  the  accumulated 
and  additional  Quantity  of  the  River  Water,  it  fweeps  away  the  Bed  of 
the  River,  and  undermines  the  Foundation  of  the  Bridge,  carrying  away 
every  Thing  which  is  placed  around  the  Starlings  for  their  Security. 
The  Gravel,  &c.  which  is  carried  from  this  Part,  is  left  a little  below  Bil- 
lingfgate, which  reduces  the  Depth  of  the  Water  at  that  Place,  and  gives 
conliderable  Employment  to  die  Ballafl  Lighters. 

Mooring  Chains  alfo  deflroy  the  Bed  of  the  River*  becaufe  when  many 
Ships  lie  in  One  Tier  for  any  Length  of  Time,  the  Current,  ailing  under 
their  Bottoms  in  Manner  of  an  inverted  Syphon,  carries  the  Sand  from  that 
Place,  and  leaves  it  between  the  Tiers.,  fo  that  Ships  cannot  remove  from 
one  Side  of  the  River  to  the  other  at  any  Time  near  to  low  Water. 

There  is  no  Doubt  but  that  the  Docks  propofed  would  be  an  Injury  to 
Individuals  ; but  they  ought  not  to  fuller  for  what  would  be  of  general  Ad- 
vantage to  the  Nation.  Thole  who  have  become  Purchafers  and  Leflees  of 
legal  Quays  and  Sufferance  Wharfs  ought  to  be  indemnified,  but  th.ofe 
who  enjoy  thofe  Quays  and  Wharfs  by  Inheritance,  or  otherwife,  ever  fince 
they  became  privileged,  are  only  entitled  to  fuch  Indemnification  as  all  the 
other  Wharfingers  received  at  that  Time. 

Lightermen  and  Watermen  have  nothing  to  apprehend  : The  Redu&ion 
of  Port  Charges, .the  Difpatch  of  Bufinefs,  and  the  Security  of  Property,  will 
be  the  Means  of  turning  the  main  Current  of  the  Commerce  of  the  World 
into  the  Port  of  London,  16  that  they  can  never  be  in  Want  cf  Employ- 
ment. 

With  refpedt  to  Situations  upon  the  Banks  of.  the  Thames,  they  arc 
abundant ; and  there  is  no  Doubt  buc  that  Docks  might  b.e  conftrudted  in 
the  Me  of  Dogs,  &c.  &c.  at  much  lei's  Expence,  in  die  Firft  Inftance,  than  in 
Wappifig';  but  when  it  is  conlidered,  that  if  Docks  were  made  in  any  of 
thefe  Places,  Port  Charges  would  be  increafed  on  Account  of  their  Dillance 
from  the  City ; and  if  the  Duties  were  made  payable  upon  the  Quantity 
•of  Goods  delivered  from  the  Ships  in  thefe  Docks,  the  Merchants  would 
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•not  only  be  the  Lofers  of  that  Part  of  the  Goods  which  might  be  loft  be- 
tween thefe  Docks  and  the  Quays,  but  alfo  of  the  Duties. 

This  would  drive  Commerce  from  the  Port  of  London  to  Briftol  and 
Liverpool,  &c.  &c.  and  would  be  eventually  the  Caufc  of  an  Application 
being  made  to  Parliament  fur  Junctions  being  made  with  the  Inland  Navi- 
gations, for  thePurpol'e  of  bringing  Goods  from  fade  Ports  to  the  City  of 
-London. 


rEftimate  of  the  F.  X PENCE  of  carrying  the  propofed  Plan  into  Execu- 
tion in  its  full  Extent,  except  Warehoufes. 


■V alue  of1  the  Lands  and  Houfes  in  Wapping,  neceffary 

for  the  Docks  — — — £.  233,000 

•Excavating  the  Two  Docks  A and  B,  being  900 
Yards  in  Length,  296!  in  Width,  and  8 Yards 
deep  — in  all,  2,1-31,680  Square  Yards,  at  One 
Shilling  per  Yard,  is  — — — -106,584. 

Tour  Locks  for  D°  — — — 40,000 

'Facing  the-Docks  with  Scotch  Granate,  and  Walls  - 50,000 


•Excavating  the  entering -Dock  C,  being  206  Yards  in 
Length,  186  in  Width,  and  8 Yards  deep — in  all, 
306,528  Square  Yards,  at  One  Shilling,  per  Yard, 

A Lock  for  D°  — — . 

•Lighter  Dock  D,  including  Locks,  &c.  — . 


*5  >32  7 

10.000 

20.000 


W9>SH 


45*3=7 


Total  of  the  Docks  — — ^.474,9  in 


CUT  to  BLACKWALL. 


Value  of  the'Lands  and  Houfes 
Excavation  of  D*  — 
'Locks  and  Bridges  — 


Contingent  Expences  upon  the  Docks  and  Canal 
Total 


— 35>00° 

— 61,284 

— 28,000 
124,284 

599>T95 

— — 10,305 

“ — £.610,000 


To 
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To  me  itdoarfflot  appear  to  be  necefliry  to  carry  the  Whole  of  the  pro- 
■pofed  Plan  into  immediate  JExccurion,  1 have  therefore  laid  down  the  Plan 
of  the  Docks  A and  B,  in  fuch  Manner,  fo  as  that  any  One  of  them  may  be 
•fini flied  and  made  life  of  entirely  independent  of  the  other  ; and  as 
any  One  of  them  is  capable  of  containing  Two  hundred  and  Twenty-three 
Ships,  and  the  entering  Dock  Sixty— in  all,  Two  hundred  and  Eighty- 
three— Fifty  of  which  might  all  unload  upon  the  Quays  in  the  Dock  a°t  the 
lame  Time,  and  all  the  others  into  Lighters,  who  may  carry  the  Goods  to 
other  Quays  and  Warehou&s. 

Now  if  Six  Ships  only  were  difcharged  in  every  working  Day,  fay  300 
Days  in  One  Year,  it  would  amount  to  i,8co  Ships  to  be  difcharged  in  the 
Dock  in  that  'Time. 

I am  therefore  of  Opinion,  that  any  One  of  the  Docks,  A or  B,  with  fuch 
Number  of'Warthoufes  as  would  contain  all  the  bonded  Goods,  and  fuch 
Goods  as  may  be  intended  for  Exportation,  would  be  fully  fufficientto  give 
every  neceffary  Accommodation  to  our  Commerce,  and  Relief  to  the  Navi- 
gation of  the  River. 

I am  alfo  of  Opinion,  that  although  the  Canal  to  Blackwall  would  be  very 
"ufeful,  and  entirely  do  away  the  Danger  which  Ships  are  fubjeft  to  in  na- 
vigating round  the  Ifle  of  Dogs,  yet  the  Advantages  to  be  derived  from  it 
would  not  be  adequate  to  the  Expencc  of  carrying  tlrnt  Part  of  the  Plan  into 
Execution,  befides  the  Injury  and  Inconvenience  that  it  would  occafion  to 
Individuals. 

I would  therefore  humbly  fubmit  to  the  Plonourable  Committee,  that  al- 
though an  Aft  of  Parliament  might  pals  for  the  Whole  of  the  Plan,  never- 
thelels  to  referift  die  Execution  to  the  Docks  A,  the  entering  Dock  C,  and 
the  Lighter  Dock  D,  as  the  Dock  A is  the  moft  conveniently  fituated  for 
the  City,  and  at  prefent  occupied  with  a much  lefs  Number  of  Houfes  than 
Dock  B. 

And  in  Place  of  the  Canal,  -I  would  alfo  recommend  the  Cut  to  be  made 
from  the  Entrance  G,  at  Blackwall,  to  Limehoufe,  fo  that  all  Ships  might 
come  up  freely  during  the  lift  Half  of  the  Flood ; but  all  Ships  intending 
to  take  that  Pafiage  to  Blackwall,  to  be  obliged  to  remain  in  the  Cut  until 
the  next  Flood,  in  cafe  they  did  not  get  out  within  the  Firfl  Half  Hour  of 
the  Ebb,  for  Reafons  above  Bated. 

This  Cut  would  be  of  very  great  Advantage  to  the  Plonourable  the  Eaft 
India.  Company,  as  well  as  a fafe  and  expeditious  Paflage  for  all  Vefiels 
■coming  up  the  River. 


The 
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•Supplement  to  Appendix  (B  b)  continued. 

The  Expence  of  carrying  this  Part  of  the  Plan  into  Effeft  would  be  a* 


follows : 

•Value  of  One  Half  of  the  Lands  and  Houfes  (as 

above)  in  Wapping  — — £.66,000 

'Excavating  the  Dock  A — — 53,292 

Two  Locks  for  D*  — — — 20,000 

Facing  the  Dock  and  Quays  with  Scotch  Granate, 
and  Walls  — — — 25,000 

The  entering  Dock  C,  including  Locks,  &c.  — 25»327 

The  Lighter  Dock  D,  including  Locks  — 20,000 


209,615 

'Excavating  the  Cut  from  the  upper  Part  of  Mr.  Perry ’s 
Slips  at  Blackwall  to  LimehoufeHole,  being  1,3:0 
Yards  in  Length,  mean  Width  40  Yards,  and  7 
Yards  deep~in  all,  369,000  Square  Yards,  at  One 
Shilling  per  Yard,  is  — — £.  18,480 

.Locks  at  each  End  — — 25,000 

•Value  of  the  Lands  and  Houfes  — — 10,000 

53»48o 

263,099 

Contingent  Charges  — — — 6,9oi 

Total  Expencc  of  carrying  this  Part  of  the  Plan  into  Effect  £.270,000 


With  the  Sandhon  of  Parliament,  I pledge  myfelf  to  raifethe  Money,  and 
carry  into  complete  EfFedt  the  laft  Part  of  the  prooofed  Plan,  namely  the 
Docks  A,  C,  and  D,  and  the  Canal  from  Blackwall  to  Limehoufe  Hole, 
with.n  the  Space  of  Two  Years  the  Expencc,  as  Eftimate,  being  only 
Two  hundred  and  Seventy  thoufand  Pounds.  3 


F°r  ^0wer  Street,  in  the  Plan  annexed  to  this  Appendix,  read 
Thames  Street;  and  for  Thames  Street,  read  Tower  Street. 


EXPLANATION 


Printed  image  digitised  by  the  Qrivcrsily  of  Southampton  Library  Digitisation  Unit 


Appendix  (B  b)  continued. 


EXPLANATION  and  DIRECTIONS  for  the  TIDE 
TABLE,  affixed  to  Mr.  Walker’s  Plan.* 


THE  outfide  Circle  anfwers  to  the  Days  in  a Month,  and  is  divided  into 
Days  and  Half  Days ; the  fmallcft  Divifions  are  Three  Hours  each. 

The  next  Circle,  upon  the  moving  Piece  of  Paper,  anfwers  to  the 
1)  Js  Age,  and  is  alfo  divided  into  Half  Days. 

The  Figures  upon  the  excentric  Lines  Jhew  the  Height  that  each  Tide 
will  rife  to  in  Feet  and  Inches. 

The  infide  Circle  anfwers  to  the  Flours,  &c.  of  a Day. 

TO  FIND  THE  TIME  OF  HIGH  WATER. 

Bring  the  new  j to  the  Number  upon  the  outfide  Circle,  correfponding 
to  die  Day,  or  Day  and  Hour  of  the  lad  preceding  new  D,  then  look 
round  the  outfide  Circle,  from  the  Left  to  the  Right,  for  the  Day  that  the 
Time  of  High  Water  is  wanted  for,  at  fame  Time  taking  Care  to  bring 
the  Divifions  upon  the  3>’s  Circle  as  much  from  the  Right  to  the  Left  as 
will  make  them  coincide  with  the  Divifions  upon  the  outfide  Circle. 
Then  the  Line  leading  from  die  Day  of  the  Month,  through  the  Moon 
Circle,  will  point  out  the  Time  of  High  Water,  upon  the  Hour  and 
Minute  Circle  for  the  Forenoon,  and  the  next  Line  to  the  Right  the  Time 
of  High  Water  for  the  Afternoon  of  that  Day,  and  the  Figures  upon  the 
Lines  will  lliew  the  Height  that  each  of  diefe  Tides  will  rife  to. 

EXAMPLE: 

Suppofe  the  Time  of  High  Water  be  wanted  to  be  known  for  the 
13th  Day  of  May  1796,  at  Blackwall : 

Bring  the  new  r to  6.  1 2.  the  Time  of  the  laft  preceding  new  3) , as 
appears  by  the  following  Table  of  the  I ’s  changing  ; then  look  round  to 
the  Right  for  the  13th  Day  of  the  Month,  bringing  the  Divifions  of  the  » 
(q)  4 Circle 
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Appendix  (B  b)  continued. 

Circle  from  the  Right,  to  coincide  with  the  Divifions  of  the  Days  upon 
the  Day  Circle. 

The  Line  leading  from  the  13th  Day  will  lhew  the  3)  to  be  6f  Days 
old,  the  Height  of  the  Tide  to  be  14  Feet  6$  Inches,  and  the  Time  of 
High  Water  to  be  at  53  Minutes  pad  6 o’Clock  in  the  Morning  j and  the 
next  Line  to  the  Right  fhews  for  the  Afternoon,  viz.  the  Time  of  High 
Water  to  be  at  Half  pad  Seven  o’Clock,  the  Height  of  the  Tide  to  be 
14  Feet  3 Inches,  and  the  J to  be  Seven  Days  old. 


A TABLE  OF  THE  TIMES  OF  THE  MOON’S  CHANGING. 


Jan. 

Feb. 

Mar. 

Ap. 

May 

!"■ 

J.ly 

An. 

Sept. 

Oc. 

Nov. 

Dec. 

Years. 

D.  H. 

D. 

D.H. 

D. 

D:  H. 

D. 

D.H. 

D. 

D.  H. 

D. 

D.  H. 

D. 

1796 

■ 

1 

0 

B 

i 

3 

1.  12 

■ 

29. 12 

29 

J 797 

47.  12 

26 

27. 12 

26 

aj.  1a 

24 

23. 12 

- 

20.  xa 

20 

18.  12 

18 

1798 

l6.  12 

JS 

16. 12 

«S 

14.  1a 

*3 

1a.  12 

■■ 

9.  1a 

9 

7. 1a 

7 
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ie  Legal  Quays  in  their  present  state 


TheLegal  Quay's  ns  proposed  to  he  improved 


T/ie  heyal  Quays  triiei.  are  at  firry  mi  JdSd  fret  in-  ex tent,  are  ir  fire  ThansrersiJtocAs firofiosed  to  if  a tended 
IvdlSOfet/  in  those  DocAs  Id 5 D if  h lent  trill  tip-  afloat,  arclusrre  of  44  tr/iich  trill  lay  to  6e  dischaiyal  in  front  of  lie 
Quips/  and  rnfleeed of ’tie  firarent  Wareioaser  trhieh  corn-  ltdfO  Square  lords  of  (hound,  theJVor  dies  sarronndhiy 
fie  Quays,  null  rarer  J2-Q00  Jirrehr,-  the/Yuni&er  of (ranar  trill  if  increased  font  &2  lo  Iff.  (its  truth  the  tvielcninjf  of 
Thames  Street  front  3h feel  Hr ftreseni  tvtdih  loSOfrl,  rend  t/ieydrennes  thereto  hi  f tro ft  fir tion. trill  e/rreertry  rrecomm  filiation 
dial  in  this  ehfuxrlment  may  Sen 


A.  I'orerd  Quays  with  Warehouses-  over  them 
B Tire  Doris  for  £? fitters  eexoh  to  conleitt?  2f 
C Cirrhvtrys  hehveen  the  TVa rehouses 
D ttetr  Street  SQTWt  truh 

E Sttualio/t for  Ihe  C/fflom  T/ouse 
F . /tt  other  .r/lte erteoer  for-  the  Coflo/it  Jfe>u,re 
G if  venues  enletrefee/ 

H . efnetr  Street 
J The  Jifonstmeo-tl 
K Situation. for  a .t.etv  Tilth  i idee r Art 
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Ky  tins  TLAJJ  il  is  proposed 

J ' Me  mol- Me  1-Oee  f / mm/ttfeO/ jro/eetniefr  ihty  new  ruiAtui  r/'llinAwm 

A>  V/^  y <<!  J/a,ttatos  »■»  tet/mrlt'd  'hereto  dotted 

J 7 »•  »i.  *<yV  tredeldle ’aid  It’nroh- 

/‘7-  ■erlotryr  the  y»m(fr  y<n<nr/  -/'Mr  '"reft  SSmotofron r Than 

E-et.V  It:—  X . v-»T  M yrtn/^'dV/ir/A’ 

1 - /•-.  V /l'r/4pnw  *l/«  otde  the /brdqe  sitnd £jta/r  « /''/'^W 

- ~ T*  -ed-  */;.—  ■ t%  fir  Mai  e/'MoJd-  .f  Myj  to  Amtalt  ytf’e  Ships 

'*<  y..v«rr  Chaaeo  U'  rypemt  T/arle—  A/u/iaz  

?%•.  . .i  ; t,  ■ rjs-d  mar  tesen/anet  Meei  M T-rtii't //■/  jAyr/awM  .«  faaat /orle 


III* yloithSede  '/tir"/'l/'/‘ ocffii 


THE  TVWETt 


* as  on  o? 


So  i-A  er  tilth  e 

Jleaiiaq  Jioed  indtotherhcthe  of M? 2d  era  m ayxatte  af  contain  ino  -/0t?  Ships,  m Mr  rom/m/ahcn  cf /'our 

.'•  Tudor.  with  u hot/TideZloMr  of  fht  dntretner  IdMr  the  ttrem land d/och  which  trill  rrtoo-e  ICO  Shyts.-and a Artjf 
Tide  At  red  near  the  TtTnt/s  hfiflr.  10  neerire /.t//hlfrs  , 

/t  is  /nv/iesni  /Stat  thus  Jledt  marie  c/yiryirtot'd to  thereey.hern  of Col&'enr.at  those  with  'At  Cre/J  altendenu  ‘ 
th  eat, yri-e  more  ofstradlon  fsthe  JVezruyodioK.  theenShi/<sf <znr  other  deoeryttien . 

j’JJir  2loethrittio/ieadiccrty fsrrarvcilo  to  tremaeiHiny  iheCv'et fretd'  if  H dfia/eh  anti  conu^r  ier.  ee.  ets  Ay  ^ 
tans  of  a I'anal  to  oommnoiratefret/itheJJori  to  ihedernrat  Vaashalt  in  additicn  to  the  entrance  at  /Cinps  Afilts. 
(Vf font  emy  lo/a-mahsaf* yutrf  fZheJtfrer  IrtOy fief  to  antdfom,  the  7/eeh.  loth.  tritATtee  o/'S'te  e>d  andHlh  /a^/ 
mod  in.  the  tar*  ofa  hard fosl  when  noaoofi  route  So  had  tv  redone  thlhe  ftiva.the  Myismoy  ConreniaiMMy 
ft  dcrehaiyet  hr  eieehyas  on  hit  /to  . ,'y'/ 


of"  the 

River  T1iam.es 
M with  l/ie 
PROPOSED  DOCK.N 
I atRot/er/itAc  - 


'lip  AVuatijly  J/cck  oftOZdctev  m J’ ur/eeiK.cepa  tie  f con  tat/ 1 ino 

I !§  i'A?  Shifts,  on  lAt  nonyiulahon-iffur  to  the  derej'hic  Mo  eh  may  6e.  m 
l[J  -/t/ino/iriatid  t*  Xu/t,  l Shy's  of  all  aft/cry, irons.  Tienler  Ships.  an.dh'e/h  of  \ 
LT/nler.  tl/tas  bee  nttran/xj  m/A  npoi/nu-  hay  Trite  Morhs.-tn-  Hte  lyyiermyi  o/* 
which  7i<yh  will  hr  ready  at  treny  lid*,  to  rnt</-  the  Hirer  imniaAnltly  on  the 
H to od.  an  dp  a/s  ihrouy/  ihe7tot  t/ure  Sht/ts  hare  firrster  fr  enter  it  . >' 

Jet  thujteeh  much  ronre/umee  nr/ll  attend  the  tta/tuy  of  Shyis.piirti  ■ *: 
-cu  tarty  with  ree/.df  to  those  hroomed /or  Sale,  as  a /‘arehasrr  instead  of'  W: 
i satiric;  /or  /hem  ">  the  7lira;  vrdt  hare  the  Martel  under  his  £)•* . Mi 


^/SKfns  S?4r  Shps  with  mom  ft 
Jim  ^'/^\°  ^ L't/hlrrs . 

W 1 hfoorinty  Chains  Sr 


7~*/?.  E/bf7j  /Joti/rs  tit  <9  S/u/t.y  /r  an 
/Ion,  tvouM  A,  oid  /6.J2  S/ii/ts . 


.Emit&cUmaa&-.climtis.ecUxvaheXLmv&rs-ity^£.S&atliatm>taa-Li-b-rapATO 


aiXLad 


•dJholl 


JtSMar //?*'/  nyduoA,'-  • 
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Appendix  (C  c) 


South  Side 
the 

RIVER 

3Cl)ameg. 


A STATEMENT  of  the  SOUNDINGS  of  the  River  THAMES , from  LONDON  BRIDGE  to  BLACKWALL ; 

Taken  at  Low  Water By  J.  FOULDS,  March  1796. 


BY  ORDER  OF  THE  COMMITTEE  OF  THE  PORT  OF  LONDON. 


Cotton’s  Wharf. 
Bridge  Yard. 

2,3 — 6,0 — 6,0— 6,6— 6,9— 10,3 — ii,o— 9,c — io,o — 13,3—21,3—25,6—28,9—27,6—22,3—12,3—5,9 — 5,9 — 4,9 — 5,0 — 7,9—15,3 — 12,9 — 17,0—16,0 — 16,0 — 16,0—15,3 — 15,9—15,9 — 10,6—12,0 — 15,0 — 15,9—10,6—12,0 — n,o — i2,c — 10,6—7,0 — 6,0— 6,6— 5,0— 3,0— 
3,0 — 4,0 — 1 2,C 10,9—8,0 — 9,9—13,0 — 14,3—15,6 — 15,3 — 14,9—13,8 — 14,9 — 15,0—15,6—13,4 — 17,2 — 14,2 — 12,2—12,2 — 11,4—7,10—4,1 — 2,10 

Freih  Wharf. 
BilliBgfgate. 

Battle  Bridge. 

River  in  this  Place  Two  hundred  and  Fifty-two  Yards  wide. 

1,0 — 1,0— 1,6 — 2,0— 5,0— 6,0 — 7,6 — 9,0—10,0 — 10,6 — 9,10— 1 1,0 — 12,0 — 12,0 — 1 1,9 — 12,0 — 16,0 — 14,0 — 13,6 — 14,0 — 13,9 — 13,3 — 14,0 — 9,0— 8,6 — 6,3 — 3,0 — 

Cuttom  Houfe. 

Stoncy  Lane. 

1,6— 4,0 — 8,9— 9,9 — 10,0—1 1,6 — 12,6—9,0 — 12,6 — 14,0 — 16,6—15,9 — 15,0 — 15,0—15,0 — 16,0 — 16,0 — 17,6 — 18,6 — 17,9 — 15,0 — 13,0—11,0 — 12,3 — 12,9 — 11,9 — 10,3 — 10,0—9,9 — 9>3 — 9>° — 8,0 — 6,0 — 3,0 — 2,0 

Tower  Stairs. 

Still  Stairs. 

1,6— 2,0 — 4,0— 5,0— 7,0— 7,9— 7,0 — 8,0— 8,0— 8,6 — 10,0—10,0—6,0—10,0 — 16,0—16,9—16,0 — 14,6—14,0—14,3 — 13,9 — 13,6—13,0 — 13,0 — 13,6 — 13,9—14,3 — 14.6 — 13,9 — 12,3 — 11,3—11,0 — 10,9 — 10,3 — 10,0—9,6—8,0 — 7,6 6,0 3,5— 3,3— 1,9“ 

Tower  Wharf, 

Freeman’s  Lane. 
Dancing  Stairs. 

1,3 — 2,3 — 3*6 — 5,3 — 8,0 — 8,0— 8,6 — 9,9 — 12,0—13,0 — 12,6 — 9,0 — 8,9 — 8,3 — 8,9 — 9,0 — 8,9 — 9,0— 9,0 — 8,6 — 9,6—11,6 — 13,6 — 14,0 — 14,6 — 15,0 — 14,9 — 15,0 — 14,9 — 14,0 — 13,0 — 14,9—16,9—15,0 — 13,0—11,0 — 11,0 — 10,0 — 6,0 — 8,0 — 7,0— 4,6 — 2,0— 

Iron  Gate. 

Shad  Thames. 
King’s  Row. 

River  in  this  Place  Two  hundred  and  Fifty-four  Yards  wide. 

1,0— 1,6— 3,0— 5,6— 9,0— 11,0— 10,6— 10,9— 10,0— 10,9— 9,0— 8,9— 10,0— 9,3— 9,0— 9,6— 9,9— 9,6— 10,0— 12,6— 13,9— 14,6— 14,9— 15,6— 15,0— 15,0— 13,9— 13,0— 11,6— 9,0— 9,0— 9, 0—8,3— 8,0— 7,0— 7,0— 7,0— 7,0— 7,0— 7 ,o-8,6-8, 0-8, 0-8, o-8,c-7, 0-4, 6-4, 0-3, o-2,o-l,o— 

Brown’s  Wharf. 

Horllcy.Down  Stairs. 

2,3 — 5,0 — 6,6—7,6—10,0 — 7,6— 7,0— 7,6— 7,6 — 8,0— 7,6 — 8,6— 7,9— 7,9 — 8,0 — 8,3—9,0—10,0 — 11,0 — 12,6 — 14,0—115,3 — 15,0 — 13,6 — 12,9—9,9—9,3—8,6—8,0—7,0 — 8,9 — 9,3 — 9,9 — 10,6 — 10,0 — 10,0—10,9—11,0—11,3—6,0—3,0—1,0— 

A.  Parfon’s  Stairs. 

St.  Saviour’s  Mill 
Stairs. 

River  in  this  Place  Three  hundred  Yards  wide. 

1,0 — 1.6— '1,6 — 1,9 — 2,0 — z.o — 1,9 — 2,0 — 3,0 — 3,6 — 4,6— 7,0 — 11,6 — 13,3 — 13,3 — 15,0 — 14,6 — 15,8—16,0 — 16,3 — 16,9—16,0 — 15,0—14,0 — 12,0—11,0 — 13,0 — 13,9 — 12,9 — 12,6—12,0 — 10,6 — to,3 — 1°>3 — 10,9—10,0 — 8,0 — 5,0 — 2,9 — 2,3— 2,6— 2,6 — 2,0 — 2,0 — 2,0— 1,6 — 1,0 

Hermitage  Stairs. 

Ealh  Lane  Stairs. 

1,10 — 2,10—6,4 — U,o — 13,11 — 12,1—12,1—12,10—15,10—15,7 — 15,10—17,3—16,10 — 17,6—17,10 — 17,1c — 17,1 — 16,1 — 15,9—16,3 — 15,9 — 13,9 — 12,3 — 12,3 — 11,3 — 11,3 — 11,3 — 10,4—8,6—7,0 — 5,9 — 3,3— 1,9 — 1,3 — 

Union  Stairs. 

Mariners  Stairs. 

River  in  this  Place  Three  hundred  Yards  wide. 

1 >3  *>9  3>3  — 6,9 — 8,9 — 11,3 — 11,9 — 1 1,3 — n,o — 10,6—11,0 — 1 1,9—13,9 — 18,6 — 20,0—21,0 — 20,6 — 19,9 — 18,3 — 16,9 — 16,3 — 16,3 — 15,9 — 15,9 — 15,9 — 8,6— 9,9 — 7,3 — 6,3 — 4,0 — 1,9 — 1,0 — 

Bell  Dock. 

Cherry  Garden 
Stairs. 

The  River  in  this  Place  Two  handred  and  Thirty  Yards  wide. 

z.o  3,0 — 6,0 — 7,0 — 11,9 — 16,0 — 1 8,0 — 19,0 — 16,0 — 14,0—15,0 — 16,0 — 17.0—18,0—18,0 — 17,9 — 17,3—16,9 — 16,9 — 13,9 — 13,9 — 14,0 — 14,6 — 14,6 — 14,0 — 13,9 — 136 — 13,0 — 12,6 — 12,0 — 7,9 — 3,9 — 3,6 — 3,0 — 2,o — 

Gun  Dock. 

Red  riff  Stairs. 

1,0  1,6  2,0 — 2,6 — 3,0 — 3,6 — 4,6 — 5,3  —6,0— 6,6 — 7,0— 8,0 — 9,6 — 10,6—11,6 — ii,6 — 12,6 — 12,0 — 14,0—12,0 — 15,0 — 18,0 — 18,0 — 17,6—17,6 — 17,0 — 17,0 — 15,0—13,0 — 12,6 — 6,0 — 1,9 — 1,0— 

Wapping  New 
Stair9. 

Princefs  Stairs. 

Ii°— 3>° — 4>° — S»6 — 7,0 — 8,2 — 10,6 — 1 1,0 — 10,6 — 10,6 — 12,0 — 14,6 — 15,0—16,6  — 16,0 — 15,6 — 16,0 — 16,0 — 15,0 — 14,6 — 14,6 — 15,6—16,0 — 15,0— 13,0— 12,0— 1 1,6 — 7,0 — 5,o — 5,6 — 4,0 — 3,6 — 2,6 — 1,0— 

Execution  Dock. 

Church  Stairs. 

1,0 — 2,6 — 5,6 — 8,0 — 9,6 — 9,6—10,0—10,0—10,6 — 1 1,6 — ii,6 — 12,0 — 12,6 — 13,0 — 13,0—13,0 — 15,0 — 16,6 — 17,0 — 16,6 — 15,6 — 15,0 — 17,6—19,0 — 16,0 — 15,6 — 14,6 — 12,0—1 1,0—10,0 — 6,0 — 5,0 — 4,6 — 3,0 — 2,6— 2,0 — 1,0 — 

Wapping  Dock. 

Hanover  Stairs. 

* >0 — 3,0 — 4,0 — 7,6 — iz,o — 14,0 — 11,6—13,0 — 13,6 — 14,0 — 14,6 — 14,6 — 15,0 — 16,0 — 18,6 — 19,9—19,9 — 17,0 — 17,0 — 17,6 — 17,6 — 17,6 — 17,6 — 16,6 — 16,6 — 15,6 — 13,6 — 12,0 — 11,6 — 10,6 — 10,6 — 9,6 — 8,6—5  *°— 4>° — z*° — 

New  Crane. 

King’s  Mill  Stairs. 

The  River  in  this  Place  Three  hundred  and  Forty  Yards  wide. 

1,0 — 2,0 — 2,6— 2,6— 2.9— 3,0 — 4,0— 4,6— 4,6 — 4,6— 5,0 — 6,6—7,6—30,0 — 11,0 — 13,6 — 14,0—15,0 — 18,0 — 19,0—20,0—19,0—18,0—17,0 — 17,0—17,0 — 16,0—15,0 — 14,6 — 13,0—12,0—10,0—9,0—7,0—6,0 — 5,0— 4,0 — 3,6 — 2,0 — 1,0 — 

St.  James’s  Stairs. 

Oppofite. 

>)3— 2,° — 3,6— 4,0 — 6,0—7,0—10,9 — 1.3,6—14,0 — 15,6—17,0—15,3 — 16,0—17,6 — 17,3 — 17,0—16,3—15,9 — 15,0—14,3 — 13,3—13,6—13,0—13,3—13,0 — 12,6 — 11,6—12,3 — 12,3 — 12,3 — 9,3— 8,0 — 5,6 — 4,0— 2,0— 1,6 — 

Shadwell  Dock. 

King  and  Queen 
Stairs. 

1,3—  z.o— 3.6— 7,6— 11,3— 1 1.0— i2,o— 12.6— 13,3— 13,9— 14,3— 14,3— 14,9—15,6— 15,6— 15,6— 14,6— 14,3— 14,9— 15,0— 15,6— 15,9— 15,6— 15,9— 15,9— 15,0— 14.9— 14,6— 14,0— 13,3— 11,9— 11,0— 12,0— 13,0— 13,6-14,6—8,0—4,0—2,6—2,6—1 1,6— 1,0— 

Coal  Stairs. 

Oppofite. 

1,0— 2,0— 5,0 — 10,3 — 11,9 — 13,3— 12,9— 13,3— 14,6  — 15,6— 16,9— 18,0— 16,9— 15,9— 15,9— 15,3 — 14,3 — 13,9—14,0 — 12,9—12.6 — 12,6 — 11,0 — 11,0 — 11,6—11,0 — 12,6 — 14,0—15,9—16,9 — 15,9—11,9 — ip, 0—6,3 — 5 »° — 3,Q — **3 — 

Bell  Wharf. 

Globe  Stairs. 

River  in  this  Place  Two  hundred  and  Eighty  Yards  wide. 

1,3—  2;6— 4,3 — 7,9 — 11,6-16.3-  *6,3 — 17,0 — 17,3—19,0—19.3 — 19,3 — 19,3—19,3—18,6—18,6—18,0 — 18,3 — 18,3 — 18,3—18.3 — 17,0—16,3 — 15,6 — 15,3 — 14,6—14,6 — 14,0 — 13,6—13,0 — 12,3 — 10,3 — 8,6— 5,6— 2,6— 1,6— 1,6— 1,0— 

Oppofite. 

Oppofite 

betwixt. 

i,c— 2,6— 5.3— 7,0— 10,6— ia,6-i3,6—ip.3— 18.9— 190— 19, o— *913— 17,6— 17,6— 1719— #17,9 — itA~17'6— f7-«—  »7i6— **.3 — 54*°“ »4jf^,6-i5-3n'5.3—  *5,° — *5?®—  *4>3— f3>3^>2*3— U*0- 7*3j= 4,6— 2,9— 1,6— 1,0—  - TT  •, 

Printed,  lmaue  digitised  by  the  university  oi  Southampton  Library  Digitisation  Unit  ... 

Hall  Stairs. 
Queen  Stairs. 

CO 


Appendix  ( C c.)  continued. 


Oppofite. 

1.0  1,6  r.6  4.6—  S-3  SO  5.9-6, 9— 7 .9—7.9— 9,0— io.<—i *,6—16,0—  i(.,o_l6  ^15,9— 15,9— 16.0— 1^9— ij.6-i6.o-t;, 6-1;, 0—15.0—14,6— 14,,— 14,0— 4.0— i3,3-l2.9—9'6—8'9^*6— 4,0-3, 0— 

Godweli  Stairs, 

Pageants  Stairs. 

5’°  ^*0— ^ 8,0  8»6— 9.0  11,;  12.9— 13.9 — 13.fi — 1 4,6 — 1 j,6— 1 5 .1 5 ,r". — 1 ;,6 — 15,6 — 16,0— 16,9—1 7-°~  17.0—16.0—1 5,0 — 14,3— 1 3,3 — n.e— 12,0 — 9,9 — 7,9 — 7,0 — 6,6 — 5,6— 3,6— 2,6— 1,6— 1,0 — 

Shipping  Stairs. 

Betwixt. 

1 jt  t-i— s ( 9 iltWr-lfl  this  Place  Three  hundred  and  Ten  Yards  wide. 

• 4>9  5'°  ,3  7*9  *3— 7*9— 10.3— U*9— «3.9--tJ.9— >4*3— '3*9— »‘*9— >4*3— 9*j— Sra— 7*y—7*&— /•‘J— 7.3— 6*fi--9.6--7-3— 6*3— ’S'S—S-J— S*°— 4*9-'4><i-*4,6— 5,0— 3,6— 2,3— 1,0— 

Limchoufc. 

Limehoufc-Hole. 

Cuckolds  Point. 

1,0  *'*  2,9““4*9“S»3  7»3  7*9  9*9  10,3  11.3— 12,9— 15.9— 17,9 — 1 5,3 — 13,3— 1 ’.9— 15  3 — 1 j.t;— 16, j—  i;.-j— 16-3 — 16,6 — 17,0 — 18,9— ,18,3 — 19,3—18,3—19,0 — 18.3 — 17,3—19,3 — 18.3 — 16*9 — 14.0—10,0 — 5,0 — 2,6 — z.o — 

Oppofite. 

and  Norris  Caufe- 

Vt*\. 

i,c  2,0  3,6  4,0— ;,6—  7,0— 8,6  10,  f 11,6  1 j.o — 1 5,6 — 16.6 — i;.r — 1 5 .5 — s6.o — 15 ,6 — 16,6 — 17^—16,6—16,0 — tj.o — 14,0—14,6 — ij,6 — 15,6 — 14,0 — 16,0— i6,o — 16,6 — 16,0 — 15,0 — 14,0 — 15,0—14,0 — 13,0—10,0 — S.o— ;,o — 3,0 — 1,0— 

Oppofite. 

Norris  Caufeway. 

1,0  1,6  2,0— 2,0  ,,0—4,0  5,6  7,9—55,0 — 9,0 — 12,0 — 1 -,o — 13.fi — 14,0 — 14,-  — 1 4,6—.  ;,o — 14,6 — 14.6 — 15,0 — 15.6 — 16,0 — 1 5,6 — 15,0 — 14,6 — 16,0—17,0—14,0 — 13,6 — io,6 — 7,0 — 4_c — 3.6 — 

Oppofite. 

Cnutew.iy  and 
Gieciiland  Stairs, 
lit. 

1,0  1,6  3,6  4,0  5,0  7,3  9,3  11,3 — 1 1.6 — 11,6—13,0—12,0 — 12,; — 1 1,6 — 12,(3 — 74,6—12,0 — 10,9 — 10,6 — 14.C — 13,6 — 14,0 — 13,6—14,0 — 13,6 — 16,0 — 1 3,6 — 14,6 — 9,6 — 6,6 — 5,0 — 3,^— 3,3— - 

Oppofite. 

2nd. 

' The  River-in.  this  Place  Three  hundred  and  Seventy  Yards  wide. 

1.3  2,3  3,3  6,3  7,0  8,3  9,9 — 9,9 — 9.9 — 1 1,0 — 11,} — 10,9—12,3—12,6 — 1 1.9—11.9 — 13.9—12/ — 1 1,6 — 14,*,— 13,3 — 16.3 — 18.3 — 16,3 — 15,9 — 14,9—14.6 — 12.6—10,9 — 14,9—11,6 — 6,9 — 3.9 — 3,9 — 3,0 — 2,0 — 1,0— 

Oppofite. 

Greenland  Stairs. 

1,0  1 .6  2,0  3,0  4,6  7,0 — 7,6 — 8,6 — 8,6 — 9,9 — 1 1,6 — !2,c — 12,0 — 1 (,<j — 1 i,3—i’t9 — 13 ,6 — 14.9 — 15,3 — 1 1,6—17,9 — 19,9 — sg.o — 19,0—19,3 — 21,9 — 23,0 — 19,  — 18.0 — 18  0 — 18,0 — 17,0 — 16,0—16,0 — 15,0 — 13,0 — 11,0 — 8,6— 4,0 — 2,6 — 

Oppofite. 

Betwixt  Greenland 
Stairs  and  Green- 
land Dock. 

1,0 — 2.0— 3,0 — 4,3 — 5,9 — 6/> — 7,0 — 8,0 — 9,6 — 8,9— 9,6 — io,o — 10,0 — 10,3 — 10,3 — 9,6 — 9,6 — io,6— 12, c — 12,0—10,6 — 8,0 — 8,9 — 1 j,6 — 12,6 — 12,0 — 12,0 — 11,0 — it, 9 — 1 1,0 — 10,6 — 12,3 — 11,0 — 11,3 — 11,3—10,6 — 4,0 — 2,0— 1,0— 

Oppofite. 

Greenland  Dock. 

The  River  in  this  Place  Three  hundred  and  Eighty  Yards  wide. 

l>° — 1»3 — >«9 — J>9 — 4>9— 6,0 — B,c — 8,0 — S.o — 9,0— 10,0— 10,6 — tc.o — 10.6 — 1 1,6—1 1,6 — 12,0 — 12,0 — 12.6—12.0 — 1 1.6 — 1 1,0—13,9 — 13.6—13,0 — 14,9 — 15,3 — 14,6—14,9 — 14,9 — 14,9 — 13,0 — 12,5 — 12,0 — 7,9 — 3,6—  2,0—  i,e— 

Oppofite. 

Dog  and  Duck 
Stairs. 

1,6— 1,6 — 2,6— 3.0 — 3,9— 3,9 — 5,0—  5,6 — 6,6 — 7,3 — 8.6 — 9,0 — 9,6 — 10.3 — 11,3 — 11,9 — 12.0— 1 1,9— 12  0 — 12.3 — 12  9 — 14,0 — 13,6 — 15,3 — 15,6 — 16,6—16,6 — 18,6—19,6 — 20,0—20.6 — 19.3 — 17,0 — 15,6—14,6 — 13,6 — 12,0— 1 1,6 — 11,6 — 11  9 — 11,0 — 7,6— 4,3 — 2,9 — 1,9 — 1,0 — 

Oppofite, 

Betwixt  George 
Siaits  and  Victu- 
alling Office. 

r *9 — 3*° — J*° — "*° — 8*° — 7*3 — 7»6 — $>■(> — 9.6 — 9.6 — 1 1,0 — 1 1,6—  i2,o — 13,0 — 14,0 — 16,0 — 16,9 — 17,0 — 16,6 — 16,0—15,0 — 13,9 — 13,9 — 13,9 — 13,9 — 13,0 — 1.2,6—15,6 — 15,9 — 14.9 — 13.6—12.3 — 12,6 — 1 1,9—13,0 — 12,0 — 12.9 — n,o — 9,3 — 6.9 — 4,6 — 2 9 — 1,3 — 

Oppofite. 

Victualling  Office.  , 

The  River  in  this  Place  Three  hundred  and  Forty  Yards  wide. 

>»6 — :<3 — s>6 — 4° — 4»9 — 7*° — 8,9 — 9.6 — 10.3 — 11,6—13,0 — 14,0 — 14.6 — 14,9 — 1 5.9 — 15,9 — 16 ,6 — 16,9 — 16.9 — 16.3 — 16,0—17.0 — 16,6 — 15,6 — 15.6 — 14.9—1-,  0 — 14,6—1 3-6 — 13,3 — 14,3 — 13.6 — 13,6 — 13.6 — 12  9 — 12,3 — 7,0 — 7,9 — 6.3 — 6,9 — 6,6— 5,9 — 5,0 — 4.0 — 2,6 — 1,6 — 

Oppofite. 

Victualling  Ort.cc 
Warehuufcs.  i 

1 >° — 2*° — 5>° — 2>° — 7>° — 1*>9 — >3,6 — 13,9 — 13,0—13,3 — 14,0 — 14,6—16,6 — 17,9 — 18,6 — 17.6 — 17,6 — 15,0 — 1 3,0 — 14,6 — 16,0—16.3 — 15,0 — 17,0 — 16,0. — 15,9 — 15,0 — 15,0 — 12.6—1 1,6 — 10,6 — 8,9 — 6,9 — 6,9 — ;,o — 4,3 — 4,0 — 3,6 — 3,3 — 2,9 — 2,3 — 2,0— 1,0 — 

Oppofite. 

Above  Upper  Wa- 
ter Gate. 

'*9 — -1,6 — 6,6 — 7,6 — 8,6 — io,6 — 13,0 — 19,0 — 20,0 — 20,0 — 17,9 — 14.0—15,6 — t/,c — 17,6—18,0 — 1.9,6 — 20,6 — 2i,u — 22,0—21,3—21,6—20,3 — 20,0 — 19,5 — 19.3 — id,. — tfl.o — 16,6—15,3 — 13,6 — 12  6 — 13,6 — 12,6 — 11,0 — 9,9 — S,6 — 7,0 — 5,0 — 3.6 — 2,0 — 10— 

Oppofiie. 

Lower  Water  Gate. 

The  River  in  this  Place  Three  hundred  and  Thirty  Ya  <!«  wide. 

1,0 — 1,9 — 2,6 — 4,0— 6,0 — 9,0—11,0 — 16,0 — 17,0 — 18,9—19,0—18,6 — 16,6—16,9 — 14,6 — 16,0 — 19.0—21,0—22.9 — ;i,c — 20.9 — 20,9—21,0 — 20,9—18.0 — 7 3 — 15.3 — 14  6—15,9 — 11,0 — 12,9 — 12,0—9,9—8,0—7,9 — 7.0— 5.3 — 3.9 — 2,6 — 2,0— 1. 0— 

Oppofite. 

Betwixt  Lower  Wa- 
ter Gate  and  Hof- 
pital  Siairs.  tft. 

1,0— 1,6 — 2,6-t-4,3 — 5,3 — 7,6—ii,c — 12,0 — 13,0 — 16,0 — 16,0 — 17,9—19,9 — 20,0 — 20,0—20,6 — 21,6—22,0 — 22,6 — 22,0 — 22,3 — 22,0 — 22,3 — 21,6 — 21,0—19.6—20,6—20,9—19,6 — 20,0 — 19,6—18,0—16,9 — 16,0 — 15,3 — 14,0—13,0 — 10.0—8,0—7,6—6,9—4,6 — 3,0— 2,6 — 2 0—1,3 — 

Oppofite, 

A Shoal  oppofite 
Creeks  Mouth. 

and. 

t t,0 1,6 — 2,0 2,6 3,0 — 3,6 — 4,6 — 5,0 11,0—16,9 18,9 — 18,0 — 16,6—19,0 — 21,6 — 21,6 — 21,0 — -22,0 — 21 ,3 — 19,9 — l2,l — 17,6 — 15,9  — 14,9—12,0 — 11,6 — 10,0 — 9,0 — 7,0 — 7,0 — 6.0 — 4,6 — 3,3 — 2,9 — 2,6 — 1 ,3 — 

2 100  Feet  out. 

Oppofite. 

3d. 

The  River  in  this  1‘lacc  Three  hundred  and  Twenty-two  Yards  wide. 

1,6 — 6,o — 6,9 — 7.0— 7,6 — 8,6 — it,o — 14,9 — 15,9 — 18,6 — 19,6—20.9 — 21,9 — 22,3 — 20,6—20.9 — 22,0 — 20,0 — 2C*9 — zo'9 — >9>d — 19.9 — 19.9 — s 8.6 — 17,0 — 15,9 — 13,9 — 12,0 — 9,9 — 9,0 — 7,0 — 6,0 — 2,9 — 1,9 — 

Oppofite. 

4th. 

1,3— 2,o— 3,9— 4,9 — 5*3— 6,6 — 7,0—10,0—11,9—8,0 — 9,0— 14,0— 17,0— 19,0— 18,9— 20,0— 2i,9— 20,9— 21.0—15,3— 18,9 — 21,3—21,9— 21,3— 21,3— 21.3— 20,0—18,9— 15,9— 12,3— 11,9— 9,0— 8,6— 3,0— 6.6 — 4,9— 4.9— 4,0— 3,3— 2,9— 1.6 — 1,0— 

Oppofite. 

5th. 

1,0 — 1,6 — 1,9 — 4,9 — 2,0— 2,6 — 3,0 — 3.6— 3,6 — 3,9 — 3,9 — 4,3 — 4,9— 5,0 — 6,6—5,0—11,0 — 17,0—16,9—22,0 — 19,9—19,9 — 21,9 — 19,0 — 18,3 — 19,3—22,0 — 22,3.-21,0 — 20,6 — 17,6—16,6 — 15,0—13,0—12,0 — 10,0 — 9,3 — 6,6 — 3,0 — 1,6 — 

Oppofite. 

iiofpita 

1 Stairs, 

“ ill.  | 

1,6— 1,6 — 20 — 2,6 — 3,6 — 3,3 — 4,0 — 4,3 — 4,9— 6,0 — S,o — 10,0 — 12,6 — 19,6 — 2c,o — 2i,o — 20,9 — 20,9 — 18,9 — 19,6 — 2t,c — 2o,o — 18,5 — 1 7,3 — i6,c — 14.6 — 13,0—11,6 — 10,8—7,6 — 6,6 — 7,1 — 6,6 — 4,9— 4,0 — 3,0— z,6 — 1,9— ^1,0 — 

Korfe  Ferry. 

2nd. 

1.0 — 2,a — 6,0 — 9,0—10,0 — 10,6 — 11,0 — 11,0—12,3 — iz,6 — 13,3 — 13,6 — 15,3 — 17,0— 'i~  >6 — 1 8,o — 18,0 — 18,9 — 17,3 — 17,0 — 17,0 — 17,6 — 17,6 — 14,6 — 1 5,6 — 14,0 — 12,6—12,0 — 9,0 — 6,0 — 5,6 — 4,6— 3,0—  2,0— 1 ,0 — 

Below  Horfefcrry. 

a 

3rd. 

Tne  River  in  this  Place  Three  hundred  and  Sixty-tivo  Yard'  wide. 

1,0 — 1,6 — 2,6 — 3,9— 6.0 — 7.6 — 10,3—10,6 — 14,3 — 15.6—16,3 — 17.6 — 17.6 — 16,0 — 16.6 — 16,9 — 16,3 — iS,c — 19,6—17.6 — 14,9 — 16,6 — 18,3 — 18,6 — 15,6 — 15,0 — 14,(1—12,0—7,6 — 5.3— 5,o — 7,0 — 7,9—-,; — 5,3 — 4,0 — 3,0 — 3.6 — *,3 — « .0 — 

(tcJow  the  Horfefcrry. 

4th. 

1,0 — 2,6— 3,6 — 4,6 — 4.9 — 5.9 — 6,6 — 6,9 — 7,0 — 7,6 — 8,9 — 10.0 — 13.0 — 13,9—14,6 — 14,0 — 13.6—13,0 — 11.6 — 14.6 — 15,3 — 15,0—15,6 — 16,0—16,6—715.3 — 12,6—10,9—9,3 — 9,9— 9,6 — 10,6—9.9—7,3—7,3 — 6,3 — 6,3 — 4,0— 4,0— 1,6 — i,o — 

Below  Horfefcrry. 

E. 

5 1 h. 

1,6— 3,6 — 5.0— 6,6 — 9,0 — 12,6 — 12,0 — 136 — 15,9 — 14,0 — 14,6— ’6,6— *■17,1'} — 17,0 — 16,3 — 17,6 — 17,0 — 17,0—17,0 — 17,3 — 17,9 — 17,6 — 17,6 — 17,6—17,6 — 17,0 — 15,6—16,6 — 11,6  — 10.0 — 8,3 — 7,6— 6^0 — 5,9— 4>3 — 3& — 2&’ — 2*3 — 2 ■‘I — 1‘°— 

Below  Horfefcrry. 

g 

6th.  I 

2,0 — 3,6 — 6,6^—  8,9 — 1 2,6 — 14,3 — 16,9 — 1 5,9 — 17,0—16,3 — 16,9 — 16,6 — 15,9 — 13.3 — 1 1,3 — 14,0 — 15,3 — 10,9 — 13.0 — 16,6—16,9 — *7'9 — *6,9 — 16.0 — 16,  t — 14,6 — 13,3 — is, 6 — 1059 — 9,9 — 8,3 — 7,6— 6,6— 5,6 — j.o — 4,0 — 4,0 — 4,0 — 3.0 — 2,6 — 2,0 — 

Below  Horfefcrry. 

md  0 J 

7.k.  ! 

The  River  in  this  Place  Three  hundred  and  Forty-eight  Yards  wide. 

S,o — 9,0— 1 1,6— 15,6 — 14/ — 14,9 — 15,6 — 16,0 — 15,3 — 16,0— 14,6— 15,0— 16,6 — 17,0 — 15,0 — 15.3 — 14-0 — 1 2,6 — 11,9 — 11,9 — 11.0 — 10,9—10,0 — 9,9 — 9,6— 8,0 — 8,0 — 8,0— 8,3 — 7,0— 6,6— 5,6 — 49—3.6—2,6 — 2,6— 1,0— 

Below  Horfefcrry. 

| 1 

8th. 

2,3 — 3,0 — 3,6 — 7.9 — 10,9 — 13,0 — i6,c — 17,0—17.6 — 18,6 — 18,3 — 1 6,6 — 16,; — 15,0 — 17,6 — 17,3 — 18.6 — 17.3 — 17.6 — 17,6 — 18,0 — 18,0— 16,6-15.3-15,6— 16,0-15,0— 14, 0-1 3,6-1 3,9-1 3,3-1 2,6-11. <^-1 1,  j-n,o-io, 3-10,0-9,3-9,0-8,0-8,6-10,9—8,0—7,0-6,9-5 ,9-3 .0-4, 3-316-3, 6-2, 6 — 

Below  Horfefcrry. 

1 = 

91I1. 

7,0 — 8,0 — 9,0—10,6 — 12,9 — 13 .9 — 13  9— 14.6— 14,6— 12,6— 12.6— 13,6-17, 3-15, 0-16.5-13, c-16. 3-1 7.0-1 7,c-it;,o-i 6.3-16, 6-17, 6-18, 0-16, 0-16, 6—1 7,6-1 7»5~* 7*6- 1 7,6—1 6. 3-1 5 C^-i 6.3-1 4.5-1 2,9-12,9-12,9-12.9-12,0-1 1,3-11.6-1 1,6-1 1, 0-1 1,0-10,0-8 ,0-6. 6-5, 6-4, 6-3, 3—1 ,6—1 .0- 

Below  fiorfeferry. 

loth. 

2,6—  3, 6—5-3 — 6>6~ S.&—  u 6“  1—— ‘a-?— 1-5-9 — 15*3— tf».3—  ,8,c— 16,6— 16,,— 17,0—  i -.--— 17,3— 17,6— 17, 3-18,3-17,0-17,^1716-17, o-t^j-l6,o-i(*.9-is,9-i 5,6-16, 0-1 3, 6-13.6-13.9-13,3^13.0-12,6-12.6-12, 9-12, 9-12, 9-1 1,9-1 1,6-11,0-9,6-8,0-7 .0-4  6-4.0-2.6- 

Bridw  Horfeferry. 

1 

Util. 

The  River  in  this  Place  Three  hundred  and  huny-eight  Yards  wide. 

3,6 — 3 9 — 6.6— 9,9 — 1 1 .6 — 13.0 — 14,0 — 15,0 — 15,9 — 16,9 — 16,9—16,9 — 17,; — 1 P»j— 17,9 — tS,o — 18.0 — 18,3 — 17.6—17,3 — 19,0 — s8,o— x8,c — 17,5 — 13,9 — t;.o — 14,4 — 14,6 — 13,9 — 14,6—13,3 — * RS — *4*°  *4-3  '5:°  ’5*^  '4*3  12.3-10,6-10,0-11,6-8,9-9,0-5,0-3,6- 

Below  Horfeferry. 

1 r 

12th. 

8,9— 12.3— 13,5— 15,9—18,6— 17,0— 17,9— 18,0— 19,6-18,6— 16,3— ,4,0—14.6—  is.6 1 5,0-16.0—16, o—»6, iti.o-  >7,3— *7*6—' »?.*—  '4/—  1 j— 1 1.6-10.9—  u.0-1 1.;-  10,9— 9, 6-9.5— :'6-6...;>— 5,3-5,0—7,6—12,9— 12,6—12.0—8.6—8,6-5,6—2.6—2,0— 

Below  Horfeferry. 

13'h. 

The  River  In  this  Piste  Four  hundred  and  Eigllly  Yards  wide. 

1.6— 1,9— 3.9— 4.6— 5,6—  7,3— 10,0— 13,6—  1J.3— tfi.o—ty.g—, 3, :_,7,5_, 5,0— 14,3—1 ;— 14, 0— i ; , : — « 7 .6 — 1 ;,<3 — 1 . ,9 — 15,0— 14,0—13,9— 13 •&— 13.&—  16,6— t8,6— : 21,0— 22,0— 11.3-21,0—20,3— 21,0— 20,9— 19,6— 18,6— 17,9— 12,9— 8.0— +.6— 

Below  Horfeferry. 

1|H  Oppolitc  New 
|PP  Docks. 

I t,3— 3*6— 4,0— 8,0—9,0—9,6—10,6— ii,o— 13,6— 15,0— 16,0— 16,6— 13,6—19,0—19,3— 2l,c—2C,6—ic,o— 2o,c—i(j.c—l3,:— 15.6— i;,o— 12.6— i.,t—i.,c— 14,3— i-:,6—i.  0—19,6— 1.7,:— sc.6— 20,0— 18,0—7,0— 3,0— 4,0— 3,0— 
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Appendix  (D  d). 

.ElHfrute  for  FLOATING  DOCK  on  the  Ifle  of  Dogs. 


Excavation  — — - £.  160,50.0 

Excayation  of  Half  Tide  Docks  - - — - ■ 1 9,602 

Covering  the  Banks  with  Soil,  to  reftore  the  covered 

.Land  — — — 7,200 

Purcliafe  of  Land  — . — 22,320 

Tide  Gates  and  Locks  — — 20,584 

Piling  againft  the  Foot  of  the  Embankment  at  Limehoufe  560 
•Coffer  Dams,  and  pumping  Water  — — 8,000 

Fencing  off  the  Dock  — • — 500 

Mooring  Chains  and  Polls  — — 1 3,000 


242,266 

•Contingencies,  at  £.  t 5 per  Cent . 1 — 36,337 


X-  278,605 


of  FLOATING  DOCK  in  Rotherhithe. 


Excavation  of  Dock  — — 

— X-  161,100 

D°  — of  Half  Tide  Docks  — 

— 26,136 

D°  — of  Lighter  Dock  — 

— 5>59° 

•Canals  at  Entrance  — — 

*—  847 

•Reftoring  the  covered  Land  — 

— 7,200 

Purchafe  of  Land  — — 

— 19,500 

Tide  Gates  and  Wall  for  Ship  Bafon  — 

— 7*744 

Ship  Lock  — — 

— 6,420 

Lighter  Lock  and  Tide  Gates  — 

— 2,000 

Fencing  off  the  Dock  — 

— 400 

Coffer  Dams,  and  pumping  Water  — 

— 5,000 

Mooring  Chains  and  Polls  — 

— > 3,000 

244*937 

Contingencies,  at  £.  1 5 per  Cent. 

— 36>740 

t • 181,677 

(r)  3 CANAL 
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Appendix  (D  d)  continued. 


CANAL 


to  Vauxhall. 


Cutting  the  Canal  — — 

Purchafe  of  Land,  &c.  — 

Dock  at  Vauxhall  — — 

Lock  and  Tide  Gates  — — 

Seven  Bridges  — — . 

Eencing  and  haling  Path  — — 

— £-3.444 

■ — 6,000 

— 5,600 

— 2,000 

— 3>5°° 

— 1,000 

Contingencies,  at  15  per  Cent. 

21,544 

— 

£■  24.77s 

April  7th,  1796. 

IV.  J'Jy. 

Appendix 
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Appendix  (E  e). 

an^  ESTIMATE  of  the  Expence  of  improvin'* 
the  legal  Quays,  from  St.  Magnus  Church  to  Tower  Dock;  and  of 
enlarging  the  feveral  Avenues  thereto. 


ift.  To  form  Five  Floating  Docks,  for  the  Reception  of  Twenty- 
nine  Lighters  in  each,  by  cutting  Indents  of  the  Average  Depth 
of  One  hundred  and  Forty  Feet,  and  embanking  Six  Mafles  of 
the  Average  Projection  of  Ninety-feven  Feet. 

By  this  ConftruCtion,  each  Dock  will  contain  in  Depth,  from  South  to 
North,  Two  hundred  and  Sixty  Feet,  and  in  Breadth,  from  Eaft  to  Weft, 
One  hundred  and  Forty-fix  Feet  Six  Inches. 

The  Circuit  of  thefe  Docks,  together  with  the  Fronts  of  the  Mafles  next 
the  River,  when  built  on,  will  form  covered  Quay  Room  of  Four  thou- 
fand  One  hundred  and  Fifty  Feet  in  Length,  and  Sixty  Feet  in  Breadth, 
whereas  the  prefent  Quay  Room  contains  not  more  than  One  thoufand  Five 
hundred  and  Fifty  Feet  in  Length  by  about  Forty  Feet  in  Breadth,  and 
is  no  otherwife  dian  partially  covered  by  the  Crane  Houfes  in  the  Front 
Part  thereof. 

Over  the  Quay,  upon  the  Margins  of  thefe  Docks,  may  be  erefted  Ware- 
houfes of  the  beft  Conftruftion,  which  will  contain  Thirty-two  thoufand 
fquare  Yards  upon  their  Plan;  whereas  the  Warehoufes  at  prefent  upon 
the  legal  Quays  contain  not  more  than  Ten  thoufand  One  hundred  and 
Ninety  fuperficial  Yards  on  the  Plan. 

Thefe  Warehoufes  may  be  built  with  a Street  between  each  Stack,  fo 
that  every  Divifion  thereof,  which  it  may  be  neceflary  to  make,  to  feparate 
the  Warehoufes,  or  to  prevent  the  Communication  and  Spread  of  Fire, 
will  be  accommodated  with  immediate  Accefs  to  both  Land  and  Water  for 
landing  and  carting  Merchandize  with  Eafe  and  Difpatcl.;  and  alfo  all  the 
Goods  which  are  not  depufited  in  thefe  Warehoufes,  after  they  have  pafled 
the  King’s  Beam  upon  the  Quay,  may  be  immediately  craned  into  Carts  in 
thefe  Streets,  without  the  Neceffity  of  incumbering  the  Quays  with  any 
Carts  at  all, which  ic  is  conceived  would  be  a great  Means  of  annihilating  that 
Confufion  and  Diforder  chat  now  exifts  on  the  legal  Quays. 

ad,  To  form  a new  Street  from  Filh  Street  Hill  toTower  Hill, Eighty 
Feet  in  Breadth  throughout,  in  lieu  of  the  prefent  Lower  Thames 
Street,  which  is  not  more  than  Thirty  Fe.et  wide. 

This  will  form  a capacious  Opening,  and  furnifh  ample  and  convenient 
Accefs  for  the  Multitude  of  Carts  which  muft  necefiarily  pafs  to  and  from 
tliefe  Warehoufes. 

The  South  Side  will  be  formed  by  the  Warehoufes  lait  mentioned,  and 
upon  the  North  Side,  at  the  Weft  End  thereof,  may  be  erected  the  Cuftom 

Houfe 
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Appendix  (E  e)  continued. 

Houfe,  fronting  the  Monument,  and  detached  from  every  other  Building; 
and  upon  the  remaining  Part  of  the  faid  North  Side  of  the  faid  Street 
may  be  erefted  handfome  Dwellings  for.fuch  Merchants  as  may  choofe  to 
xefide  near  their  Concerns  in  Trade. 

id,  To  clear  the  Ground  of  all  the  Buildings  thereon,  from  the 
Weft  End  of  the  prefent  Lower  Thames  Street,  Northward,  to 
little  Eaft  Cheap,  and  from  Fiflt  Street  Hill,  Eaftward,  to  Pud- 
ding Lane,  to  obtain  ample  Space  for  Cart  Standings,  and 
alfo  to  afford  Room  whereon  to  ereft  a handfome,  cleanly,  and 
• ' -convenient  Eilh  Market,  ■which’  lrtiy  'be  fupplied  from  or  near  the 

• Wharf  in  itsVicinity,"  now  called  Frelh  Wharf. 

4th.  To  form  the  feveral  A venues  from  the  new  Street,  of  Eighty 
Feet  in  Breadth,  propofed  to  be  made  inftead  of  Lower  Thames 
Street  to  Tower  Street,  and  Little  Eaft  Cheap,  oppofite  the  Streets 
• defigned  to  be  between  the  propofed  Stacks  ofWarehoules,  as  fol- 
lows, viz.  .1  j*  1 - - 

*'V 

Tomake  Love  La»e,-npw' Fourteen  Feet  wide,  Forty  Feet  wide, 

1 To  make  IdblLanei  now  Nineteen  Feet  wide,  Fifty  Feet  wide; 

. To  make  St.  Dunftan’s  Hill,  now  Twenty-four  Feet  wide.  Fifty  Feet 
■wide. 

To  make  a new  Street  or  Opening  between  Harp  Lane  arid  Water  Lane, 
(the  former  of  which  is  Fourteen  Feet  wide,  and  the  latter  Twenty  Feet: 
wide)  Thirty-five  Feet  wide. 

To  make  an  Opening  to  improve  that  of  Beer  Lane,  now  Fifteen  Feet 
wide,  to  .Thirty-five  Feet  wide. 

To  cut  off  the  Two  Corners  at  the  South  End  of  Mark  Lane,  the  Two 
Corners  at  the  North  End  of  Water  Lane,  the  Two  Corners  at  the  South 
End  of  Mincing  Lane,  the  North  Weft  Corner  of  St.  Dunftan’s  Hill,  and 
the  North  Eaft  Corner  of  Idol  Lane,  and  to  form  Little  Tower  Street,  new 
Twenty-four  Feet  wide,  into  a Square  or  Place  for  the  convenient  Difperfion 
of  Carts,  &c.  One  hundred  Feet  wide. 

' To  effeft  the  above  Purpofes  it  will  be  necefTary  to  ptrrchafe  all  the  Ware- 
houfes,  Dwelling  Houfes,  and  other  Buildings,  within  the  Boundaries 
ddcribed  in  the  Plan,  together  with  as  much  more  (not  lefs  than  Fifty 
Feet  in  Depth)  as'  will  afford  Room  to  let  on  building  Leafes,  to  form 

the 
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the  Sides  of  the  improved  Streets  and  Ways  in  a handfome  and  uniform 
Manner. 

The  Purchafe  of  the  faid  :old  Buildings  and  Ground  is  eftimated 

at  the  Sum  of  — — 

The  Ground  on  which  die  .Cuftom  Houle  ftands,  eftimated  at 
To  cut  off  Eight  Corners  of  Streets  — — 

To  build  the  Cuftom  Houfe  of  the  fame  Magnitude  as  it  is  of  at 

prefent  — — 

Excavating  Docks,  forming  ' Embankments,  and  building 
Wharfs,  making  Tunnels  for  cleanfing  Docks,  &c.  — 


1*178,315 


Per  contra. 

>By  Ground  to  let  on  building  Leafes'  for  Warehoufes,  Dwellings, 

-&c.  eftimated  at  — — — — 694,020 

£-484*295 

The  Purchafe  of  the  Mooring  Chains,  about  — 40,000 

£-524»295 


By  this  Plan  the  Warehoufes  will  be  fitted  for  the  convenient  Reception 
• of  Fifty  thouland  Hoglheads  of  Sugar,  and  the  Five  Docks  will  admit 
of  One  hundred  and  Forty-five  .Lighters,  and  the  Fronts  of  Quays  next 
■the  River  Forty-four  Lighter's,  in  the  Whole  One  hundred  and  Eighty- 
nine  Lighters,  whofe  Cargoes  may  be  delivered  every  Tide  without  In- 
terruption, and  all  the  Goods  unladen  upon  the  Quays,  after  pafling  the 
King’s  Beam,  may  be  immediately  craned  into  the  Warehoufes,  or  into 
Carts  conveniently  placed  to  receive  them  in  the  Streets  between  the  Ware- 
houfes, thereby  preferving  the  Quays  free  from  all  Annoyance  of  Carts 
and  Horfes,  for  the  Purpofe  only  of  unloading  the  Craft  and  afeertaining 
the  Revenue  ; both  which  Purpofes,  it  is  conceived,  may  be  effedted  by 
thefe  Means  with  compleat  Order,  Convenience,  and  Difpatch. 

. Surveyor’s  Officq, 

Guildhall,  17.96.  * 


989,364 

33*5  00 
4,000 

70,000 

81,451 
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TACKLE  HOUSE  PORTERS  REGULATIONS,  &c. 

'T'HE  Tackle  Houfe  Porters  are  appointed  by  the  Twelve  princi- 
1 pal  Companies  of  the  City  of  London;  and  are  entitled  to  the  Work, 
or  Labour  of  Unfhipping,  landing,  carrying,  and  houfing  of  all  Goods  im- 
ported by  and  belonging  to  the  South  Sea  Company,  or  the  Company  of 
Merchants  trading  to  the  Eafl  Indies,  and  of  all  other  Goods  and  Merchan- 
dizes coming  ’from  any  other  Ports  and  Places,  and  imported  into  thq 
Port  of  London,  except  from  the  Eafl:  Country,  Goods  the  Growth, 
Product,  or  Manufacture  of  Ireland  and  the  Britilh  Plantations,  and  Goods 
coming  Coafhvife.. 

■QUALIFICATION,  REGULATION,  and  GOVERNMENT. 

They  are  fubjeCt  to  the  following  Rules  and  Orders,  made  by  the 
Lord  Mayor,  Aldermen,  and  Commons  of  the  City  of  London, 
in  Common  Council  affembled. 

That  no  Perfon  or  Perfons  Ihall  be  admitted  or  allowed  in  any  of  the 
Tackle  Houfes  in  the  faid  City  as  a Mafter  or  Fellow  Porter,  unlefs  he 
be  a Freeman  of  the  faid  City,  and  admitted  and  allowed  by  the  Mafter, 
Wardens,  and  Court  of  Affiftants  of  fuch  Worlhipful  Company  as  fhall 
have  a Tackle  Houfe,  or  hath  had  lifual  Porters  appertaining  to  a Tackle 
Houfe. 

That  by  the  Cuftom  of  London  they  enter  into  Bond,  with  Four  fuf- 
ficient  Houfckeepers  as  Sureties,  in  the  penal  Sum  of  Five  hundred 
Pounds,  to  make  Reftitution,  in  cafe  any  Lofs  or  Damage  Ihould  be  fuf- 
tained  in  the  unlading  or  (hipping  of  any  Goods,  Wares,  or  Merchan- 
dizes, either  imported  or  exported. 

That  no  Perfon  fhould  intermeddle  in  the  Feat  of  a Tackle  Houfe 
Pbrter,  under  the  Penalty  of  Five  Pounds. 

That  they  fhall  keep  a Regifter  Book  of  the  Name  and  Place  of  Abode 
of  every  Porter,  to  remain  with  One,  whom  the  Lord  Mayor  for  the 
Time  being  Ihall  appoint,  of  the  moft  ancient  Porters  of  the  faid  Tackle 
Houfes. 

That  no  Porter  fhould  take  for  his  Work  and  Labour  above  the  accuf- 
tomed  Rates,  or  fuch  as  fhould  be  limited  and  rated  by  the  Lord  Mayor 
and  Court  of  Aldermen,  or  by  ACt  of  Common  Council;  and  the  Rates 
to  be  fet  up  in  a Table  in  the  Guildhall,  or  other  convenient  Places  of  the 
City. 

Appendix 
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TICKET  PORTERS  REGULATIONS,  &e. 

'THE  Ticket  Porters  are  Perfons  appointed  by  the  Corporation  of  Lon- 
don, and  are  exclufively  entitled  to  the  Work  or  L abour  of  unlhipping, 
landing,  carrying,  and  houfing  of  Pitch,  Tar,  Soap,  Allies,  Clapboards, 
Wainfcot,  Fir  Poles,  Mails,  Deals,  Oars,  Chefts,  Tables,  Flax,  and  Hemp, 
brought  to  England  from  Dantzick,  or  any  other  Part  or  Place  of  the  Eaft 
Countries  ; as  alfo  of  all  Iron,  Ropes,  Cables,  and  all  other  Kind  of  Cordage, 
and  of  all  Wood,  commonly  called  Green  Wood  ; and  all'o  of  all  Man- 
ner of  Goods  of  the  Growth,  Product,  or  Manufaflure  of  Ireland,  and 
coming  direflly  from  any  Port  or  Place  within  that  Kingdom  to  the  Port 
of  London  and  alfo  of  all  Manner  of  Goods  and  Merchandizes  coming  to 
the  faid  Port,  being  of  the  Growth,  Product,  or  Manufafture  of  any  of  the 
Plantations  belonging  to  Great  Britain ; and  alfo  of  all  Manner  of  Coaft 
Goods  (except  Lead  )viz.  all  fuch  Goods  originally  exported  from,  or  iinporced 
into,  and  after  exported  again  from  any  Port  or  Place,  within  the  Kingdom  of 
Great  Britain,  to  the  Port  of  London;  and  generally  to  work  under  the 
Tackle  Houfe  forcers. 


QUALIFICATION,  REGULATION,  and  GOVERNMENT. 

They  are  fubjeft  to  the  following  Rules  and  Orders,  made  by  the 
Lord  Mayor,  Aldermen,  and  Commons  of  the  City  of  London, 
in  Common  Council  affcmbled. 

That  no  Perfon  fhculd  be  admitted  into  the  Society  of  Ticket  Porters, 
unlefs  he  be  a Freeman  of  London,  and  produce  to  the  Governor  of  the  faid 
Society  (who  is  always  a Member  of  the  Court  of  Aldermen)  sc  Certificate, 
figned  by  the  Minifter  and  Churchwardens  of  the  Pari  In  where  he  refides, 
teftifying  his  being  an  indullrious  Man,  and  willing  by  his  Labour  to 
fupport  himfelf  and  Family,  and  if  approyed  of  by  the  Governor,  he  is 
admitted  by  the  Regiflers  and  Rulers  at  their  Court,  and  enters  into 
a Bond,  with  Two  Sureties,  in  the  Penalcy  of  £.  ioo,  well,  juftly,  and 
« truly  to  behave  and  demean  himfelf  in  the  Vocation  or  BulineJs  of 
“ a Porter,  and  faithfully  and  honeftly  to  difeharge  all  luch  Trufts  as 
“ fhall  be  repofed  in  him  by  Reafon  or  Means  of  his  being  admitted  to  the 
<f  Ufe  and  Exercife  of  the  Employment  of  a Ticket  Porter,  and  not  to 
" embezzle,  waite,  purloin,  loie,  break,  damage,  or  deftroy  any  of  the 
“ Goods,  Wares,  Merchandizes,  or  Things  of  any  Perfon  who  fhall  at 
« any  Time  intruft  him  therewith,  or  with  which  he  lhall  be  intruded 
« or  employed,  or  which  he  fhall  get  into  his  Pofleflion,  in  order  to 
« carry  or  convey  to  any  Place  or  Places  whatfoever;  and  that  he  lhall 
“ not  fpoil,  damage,  or  deftroy  any  of  the  Goods  or  Merchandizes  of 
“ any  Merchant  or  Merchants,  or  other  Perfon  or  Perfons,  which  he 
« fhp.ll  undertake,  or  be  trufted  with  to  land  or  aflift  to  land,,  cariy,  or 

“ houfe. 
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■««  houfc,  and  fhall  willingly  fubmit  himfelf  to  be  ruled  and  governed  by  the 
<r  Ads  and  Orders  made  or  co  be  made  for  the  better  Government  of  the 
<c  faid  Society  of  Porters.” 

That  each  Porter  (hall  wear  his  Ticket,  being  a Metal  Badge,  with 
his  Name  and  Number,  lb  that  it  may  be  immediately  produced  to  any 
of  the  Regifters  or  Rulers,  or  his  Employer,  or  his  Brethren,  on  De- 
mand. 

That  if  any  Member  fhall  remove  from  his  Station,  he  fhall  give 
Notice  thereof  to  the  Regifters  and  Rulers  at  the  next  Court,  on  the  For- 
feiture-of  One  Shilling. 

That  the  Names  and  Places  of  plying  of  the  feveral  Porters  fhall  be  re- 
giftered  in  a Book  to  be  kept  for  that  Purpofe. 

That  every  Porter,  upon  removing  from  his  plying  Place,  fhould  give 
Notice ' thereof,  to  the  End  the  fame  maybe  known  and  regiftered,  upon 
Pain  of  Disfranchifement. 

That  if  a Ticket  Porter  fhall  refufe  to  work,  when  applied  to  by  the 
Tackle  Houfe  Porters  for  that  Purpofe,  or  fhall  leave  and  defert  the  fame 
•before  it  is  completely  finilhed,  he  fhall  forfeit  Five  Shillings,  and  in  De- 
fault of  Payment,  his  Ticket  to  be  taken  from  him,  and  to  ftand  fufpended 

• during  the  Pleafure  of  the  Governor. 

Thar,  in  refped  of  the  great  Company  of  Ticket  Porters,  who  are  One 
thoufand  Five  hundred  Perfons  and  upwards,  and  who  attend  at  the  free 
Quays  and  other  Parts  of  the  City,  no  Perl’on  fhall  be  permitted  to  exercife 
the  Feat  of  a Porter  within  this  City  and  Liberties,  unlefs  fuch  Perl'on  be 
free  of  the  City,  and  approved  of  by  the  Governor,  and  allowed  by  the 
Rulers  of  the  faid  Company  as  aforefaid. 

That  no  Perfon  fhould  take  for  his  Work  and  Labour  above  the  accuf- 
:tomed  Rates,  or  fuch  as  fhould  be  limited  and  rated  by  the  Lord  Mayor  and 
Court  of  Aldermen,  or  by  Ad  of  Common  Council;  and  the  Rates  to  be 
.fet  up  in  a Table  in  the  Guildhall,  or  other  convenient  Places  of  the  City. 

That  the  Court  of  Lord  Mayor  and  Aldermen  fhall  appoint  One  Al- 
derman to  be  foie  Governor  of  the  faid  Society  or  Fellowfhip,  who  fhall  have 
full  Power  and  Authority  to  hear  and  finally  determine  all  Differences  and 

• Controverfies  beevveen  any  Member  of  the  faid  Fellowfhip,  touching  their 
Labour  or  Work,  or  between  the  Regifters  and  Rulers  of  the  faid  Society 
and  any  Member  of  the  fame,  touching  the  Breach  of any  Ads,  Ordinances, 
or  Rules,  made  or  to  be  made  for  the  better  Government  of  the  faid  Society, 
or  the  Members  of  the  .fame,  or  between  any  Member  of  the  faid  Society 
and  any  other  Perfon  who  fhall  employ  fuch  Member  in  the  Work  or  La- 
bour of  a Porter ; and  ifany  Member  of  the  faid  Society  (hall  refufe  or  negled 
to  fubmit  to  and  perform  the  Order  and  Determination  of  the  Governor  of 
the  fame,  every  fuch  Member  fhall  forfeit  and  pay  the  Sum  of  Thirteen 
-Shillings  and  Four  Pence. 
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The  IMPORTATION  of  SUGAR  and  RUM  into  the  Port  of  LONDON , commencing  25th  March  1756,  to  25th  March  1796. 
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An  examined  Copy  tff  the  Importation  of  Sugar  and  Rum 
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liland,  from  25  March  '1756,  to  25  March  1796, 
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Appendix  ( I i 


A COMPARISON  of  the  EXPENCES  on  a Ship  of  Two 
hundred  and  Sixty  Tons,  from  the  Weft  Indies,  difcharging  in 
the  propofed  WAPPING  DOCKS  or  in  the  RIVER 
THAMES. 


Tracking  the  Ship  up  the  Canal  to  the  Docks  £. 
Wages  and  Maintenance  of  Watchman — Seven 
Lighters,  at  Three  Days  each,  is  Twenty-one 
Days,  at  $s.  — — — 

The  fame  in  Dock,  Fourteen  Days,  at  5 s.  — 
Boat  attending  the  Ship  in  the 
River  — — 30  Days 

Saved  by  being  in  Dock  14 

1 6 Days  — 4s. 

Expences — delivering  under  Crane  in  Docks, 
Four  Men  Fourteen  Days,  at  4J.  each  per 
Day  — — — — 

D”  — by  Lumpers  in  the  River,  taking  the 
Average,  -Peace  and  War,  450  Calks  — 
In  this  Eftimatc  is  included  walking 
the  Ship’s  Hold,  her  Infide  and 
Upper  Deck,  coiling  down  Ca- 
bles, and  putting  her  in  a com- 
plete State  to  be  laid  up,  which 
would  coft  in  Docks  — — 

Wear  and  Tear  of  Cables  laying  at  Anchor, 
not  more  than  — — — 

Expences— getting  the  Ship  out  of  Dock  to 
her  Moorings  in  the  Stream,  Pilotage,  Boats, 
and  Aftiftance  — — — 

Ship  laying  at  Chains  16  Days,  as  above,  at  ioj. 

per  Week  — — — — 

Lighterage  — — — — 

Additional  Cartage  from  Wapping  Docks  on 
450  Calks,  at  6 d.  — — — 

Cooking  Expences,  and  for  Time  loft  in  bring- 
ing Dinners  on  board  — — — 

Dock  Dues  — — — — 


* 2 — 


5 5 


2 2 — 


i 3 

26  17 


„ 5 - 


1 1 
22  15 


55  11 


6 57 


5 


6 


6 


Difference  in  Favour  of  Docks 


(t)  2 


1 14  — 

57  5 6 


Total 
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Appendix  ( 1 i ) continued. 

Total  Saving  on  the  Ships  which  the  Docks  can  accommo- 
date in  One  Year,  being  in  Number  ,,400  Ships,  at  £.1  14J.  £.  2,380 

Suppofe  the  Capital  One  Million,  on  which  would 
be  required  tor  Intereft  of  Money,  Repairs,  and 
Eftablilhment,  10  per  Cent.  — — £.100,000 

Total  Dock  Dues,  on  1 ,400  Ships,  at£.  22  15s.  — 3l»85° 

Lofs  on  Docks  — 68,150 

From  which  deduct  the  above  Saving  — 2,380 


Annual  Lofs  to  the  Public  — £•  65,770 


To  which  muft  be  added  whatever  Intereft  a greater  Capital  may  demand, 
together  with  additional  Revenue  Officers,  &c.  all  which,  to  whatever  it 
may  amount,  muft  be  borne  by  a Tonnage  Duty  on  the  Foreign  Trade, 
to  the  Deftruflion  of  the  Port ; and  therefore  what  is  ftated  as  a Dock 
Due  of  only  £.22.  15  s.  ought,  in  Fad,  to  be  calculated  on  the  Annual 
Total  Demand  of  the  Dock  Company,  divided  by  1,400,  being  the 
greateft  Number  of  Ships  die  Docks  can  accommodate  in  One  Year. 


OBSERVATIONS. 

Maintenance  of  Revenue  Officers  is  optional — In  Confideration  of  their 
Provifions  they  will  at  any  Time  aflift  in  the  Difcharge  of  the  Cargo. 

Warehoufe  Rent  paid  the  Wharfinger  before  the  Cargo  is  landed,  is  alfo 
optional,  and  is  a fpecial  Agreement  to  enfure  a Referve  of  Warehoufe 
Room  for  the  Merchants’  Accommodation. — The  Suppofition  that  this 
is  an  improper  Charge  would  (if  allowed)  imply  a conftant  Surplus  of 
unoccupied  Warehoufe  Room  equal  to  all  Emergencies,  which  .would 
be  deftruftive  to  Warehoufe  Owners— Occupancy  being  the  Mother  of 
Rent.  The  fame  Difficulty  would  attend  the  London  Dock  Company, 
or  any  other  Perfons  whatever,  who  Ihould  build  more  Warehoufes  than 
they  could  keep  employed. 

If  Rums  were  landed  immediately  on  Arrival,  Ships  might  be  difeharged 
in  the  River,  equally  as  well  as  in  the  Docks,  in  Fourteen  Days;  and 
as  Rums  are  bonded  and  pay  no  Duty  on  landing,  it  might  naturally 
be  expetted  that  they  would  be  the  firft  Article  brought  on  Shore ; 
but  as  they  are  a&ually  the  laft,'it  proves,  and  it  fhould  always  be 
remembered,  that  this  Delay  is  the  Delay  of  the  Trader  for  the  Con- 
venience of  making  his  Sales ; and  therefore  he  would  require  the 

fame 
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fame  Indulgence  in  the  Docks  as  he  has  now  in  the  River  : And  if  a 
new  Law  is  prefumed  in  this  refpett,  it  may  as  fairly  be  applied  to 
the  laft  Cafe  as  to  the  firft,  otherways  it  would  appear  as  a Preference 
to  the  new  Syftem  in  Disfavour  of  the  old  one. 

This  Eftimate  is  made  upon  a Data  which  I underftand  to  have  been 
afliimed,  that  Thirty  Days  are  required  to  difcharge  a Ship  in  the  River, 
■which,  it  is  laid,  may  be  accomplilhed  in  Fourteen  Days  in  the  Docks; 
but  admitting  it  to  be  Fadt,  and  which  I think  to  be  true,  that  a Ship  may 
be  difeharged  in  the  Stream  as  foon  as  in  Dock — In  that  Cafe  there  will  be 
a confiderable  Difference  in  Favour  of  the  legal  Quays. 

W"  LUDLAM. 


(“) 
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COPY  of  COMMISSION  for  appointing  WHARFS 
in  the  Port  of  LONDON,  dared  17  th  November  1762,  with 
the  Return  thereon. 

. GEORGE  the  Third,  by  the  Grace  of  God,  of  Great  Britain,  France 
and  Ireland,  King,  Defender  of  the  Faith,  and  fo'  forth,  To  Our  Right 
trufty  and  well-beloved  Robert  Lord  Henley,  Our  Lord  High  Chancellor 
of  Great  Britain,  John  Earl  of  Granville,  Lord  Prefident  of  Our  Council, 
John  Earl  of  Bute,  Firft  CommiHioner  of  Our  Treafury,  George  Earl  of 
Halifax  and  Charles  Earl  of  Egremont,  Our  Two  principal  Secretaries  of 
State,  Samuel  Lord  Sandys,  Firft  Commiflloner  for  Trade  and  Plantations, 
George  Grenville,  Efquire,  Firft  Commiffioner  of  Our  Admiralty,  and  Sir 
Francis  Daftiwood,  Baronet,  Chancellor  and  Under  Treafurcr  of  Our  Ex- 
chequer, and  to  Our  trufty  and  well-beloved  the  Mayor  of  Our  City  of 
London  for  the  Time  being,  and  the  Aldermen  of  the  faid  City  above  the 
Chair,  and  to  the  Two  Colleftors  (Inwards  and  Outwards)  of  Our  Cuftoms 
in  Our  Port  of  London  for  the  Time  being,  and  to  the  principal  Deputies 
of  fuch  Colleftors,  the  Comptroller,  Surveyor  General,  and  Surveyor  of  Our 
Cuftoms  in  Our  faid  Port  for  the  Time  being,  and  their  principal  Deputies, 
the  Chief  Searcher  of  Our  Cuftoms  in  Our  faid  Port  for  the  Time  being 
and  his  Deputy,  Philip  Weftphaling  and  Francis  Matthew  Schutz,  Two 
of  the  Under  Searchers  of  Our  Cuftoms  in  Our  faid  Port,  and  their  De- 
puties, and  to  Richard  Frewen  and  John  Robfon,  Two  of  Our  Land  Sur- 
veyors for  Our  faid  Port,  and  to  Our  well-beloved  Sir  Alexander  Grants 
Baronet,  George  Amyand,  Peregrine  Cuft,  Richard  Glover,  Samuel  Tou- 
chet,  Edward  Athawcs,  William  Bowden,  John  Buchanan,  Duncan  Camp- 
bell, James  Crokat,  Charles  Crokat,  Colin  Currie,  Monkhoufe  Davifon, 
Charles  Dingley,  Robert  Dingley,  John  Dorien,  Andrew  Grote,  Capel 
H anbury,  Matthew  Harrifon,  Jatjies  Houghton  Langftone,  Beefton  Long, 
Richard  Maitland,  William  Nafh,  William  Neat,  John  Nutt,  John 
Stewart,  James  Tierney,  Barlow  Trccothick,  and  George  Udney,  Efquires. 
Whereas,  in  and  by  an  Aft  of  Parliament,  made  in  the  Fourteenth  Year  of 
the  Reign  of  his  late  Majcfty  King  Charles  the  Second,  intituled,  " An 
“ Aft  for  preventing  Frauds,  and  regulating  Abules  in  His  Majefty’s  Cuf- 
“ toms,”  it  is  (amongft  other  Things)  recited,  tl;at  whereas  in  and  by 
an  Aft  of  Parliament,  made  in  the  Firft  Year  of  the  Reign  of  Queen  Eli- 
zabeth, direfting  when  and  where  Merchandize  Ihall  be  landed,  and  Cuftoms 
paid,  and  intituled,  cc  An  Aft  limiting  the  Time  for  laying  on  Land  Mer- 
“ chandizes  from  beyond  the  Seas,  and  touching  Cuftoms  for  fweet 
“ Wines,”  it  is,  amongft  other  Things,  enafted,  That  it  Ihall  not  be  lawful 
to  or  for  any  Perfon  or  Perfons  whatsoever,  from  and  after  the  Firft  Day 
of  September  then  next,  to  lade  or  put,  or  caufe  to  be  laden  or  put  off 
from  any  Wharf,  Key,  or  other  Place  on  the  Land,  into  any  Ship,  Veffel, 
Crayer,  Lighter,  or  Bottom,  any  Goods,  Wares,  or  Merchandizes  whatfo- 
•cver  (Fifti  taken  by  her  Highnefs’s  Subjefts  only  excepted)  to  be  tranf- 
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ported  into  any  Place  of  the  Parts  beyond  the  Seas,  or  into  the  Realm  of 
Scotland,  or  to  take  up,  difcharge,  and  lay  on  Land,  or  caufe  or  procure 
to  be  taken  up  or  difeharged  out  of  any  Lighter,  Ship,  Crayer,  VefTel,  or 
Bottom,  being  not  in  a Leak  or  Wreck,  and  laid  on  Land,  any  Goods, 
Wares,  or  Merchandizes  whatfoever  (Fid:  taken  by  her  Highnefs’s  Subjefts 
and  Salt  only  excepted)  to  be  brought  from  any  the  Parts  beyond  the  Sea, 
or  the  Realm  of  Scotland,  by  way  of  Merchandizes,  but  only  at  fuch  Times 
as  in  tire  faid  recited  Aft  are  Rated  and  mentioned,  and  in  and  upon  forne 
fuch  open  Place,  Key,  or  Wharf,  Places,  Keys,  or  Wharfs,  as  her  Highnefs, 
her  Heirs  or  Succeflbrs,  fhould,  before  the  faid  Firft  Day  of  September* 
•therefore  afiign  and  appoint,  by  virtue  of  her  Highnefs’s  Commiflion  or 
'CommifTions,  within  her  Grace’s  Ports  of  London,  Southampton,  Brillol, 
Weft  Chefter,  Newcaftle,  and  the  Suburbs  of  the  fame,  and  every  of  them, 
and  in  fome  open  Place,  Key,  Wharf,  Places,  Keys,  or  Wharfs,  in  till  other 
Ports,  Creeks,  Havens,  or  Roads  (Hull  only  excepted)  where  a Cuftomer,- 
Comptroller,  and  Searcher  of  fuch  Ports,  Havens,  Creeks,  or  Roads,  and 
every  of  them,  or  the  Servants  of  any  of  them,  had,  by  the  Space  of  Ten 
Y ears  then  laft  paft,  been  accuftomably  refident,or  then  after  fhould  be  refident, 
upon  Pain  of  Forfeiture  of  fuch  Goods,  Wares,  or  Merchandizes  fo  laden  or 
difeharged,  contrary  to  the  true  Meaning  of  the  faid  Aft,  or  the  V alue  thereof: 
And  whereas,  by  the  faid  Aft,  made  in  the  Fourteenth  Year  of  the  Reign 
of  his  laid,  late  Mnjefty  King  Charles  the  Second,  it  is  (amongft  other 
Things)  enafted  and  ordained,  That  We  may  from  Time  to  Time,  by 
Our  Commiflion  or  Commifilons  out  of  Our  Court  of  Exchequer,  aifign 
and  appoint  all  fuch  further  Places,  Ports,  Members,  and  Creeks  (except 
the  Town  of  Hull)  as  fhall  be  lawful  for  the  landing  and  dilcharging,  lading 
or  fliipping  any  Goods,  Wares,  or  Merchandizes,  within  the  Kingdom  of 
England,  Dominion  of  Wales,  or  Port  or  Town  of  Berwick  upon  Tweed, 
and  to  what  ancient  and  Head  Ports  refpeftively  fuch  Places,  Members,  or 
Creeks  fhall  belong  and  appertain  ; and  where  any  fuch  Member,  Creek, 
or  Place  fhall  be  fo  (as  aforefaid)  appointed  by  virtue  .of  the  faid  Corn- 
million  or  Commiflions,  the  Cuftomer,  Collcdlor,  Comptroller,  and  Searcher 
of  the  Head  Port  fhall,  by  themlelves  or  their  fufRcicnt  Deputy  or  Depu- 
ties, Servant  or  Servants,  refide  and  inhabit,  fur  the  entering,  clearing,  and 
•palling,  fliipping,  and  dilcharging  of  Ships,  Goods,  and  Merchandizes  ; and 
that  it  fhall  not  be  lawful  for  any  Perfon  or  Perlbns  whatfoever  to  lade  or 
put,  or  caufe  to  be  laden  or  put  off  or  from  any  Key,  Wharf,  or  other 
Place  on  the  Land,  into,  any  Ship,  VefTel,  Lighter,  Boat,  or  Bottom,  any 
Goods,  Wares,  or  Merchandize  whatfoever  (Fifh  taken  by  His  Majefty’s 
Subjedts,  Sea  Coal,  Stone,  and  Beftials,  only  excepted)  to  be  trail fported 
into  any  Place  of  the  Parts  bc»yond  the  Stas,  or  carried  by  Land  into 
Our  Realm  of  Scodand,  or  to  take  up,  difcharge,  or  lay  on  Land,  or  caufe 
■or  procure  to  be  taken  up,  difeharged,  or  laid  on  Land,  out  of  any  Boat, 
Lighter,  Ship,  VefTel,  or  Bottom  (being  not  in  Leak  or  Wreck)  any  Goods, 
Wares,  or  Merchandize  whatfoever  (Fifh  taken  by  His  Majelty’s  Subjefts, 
Beftials,  and  Salt,  only  excepted)  to  be  brought  from  any  of  the  Parts  beyond 
the  Seas,  or  by  Land,  from  the  Realm  of  Scotland,  by  Way  of  Merchandize, 
but  only  upon  fuch  open  Place,  Key,  or  Wharf*  Places,  Keys,  or-  Wharfs, 
as  We  iliall  from  Time  to  Time  afiign  and  appoint  by  virtue  of  fuch  Com- 

•miftion 
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million  and  Commiffions  aforefaid,  in  Our  Port  of  London,  and  the  Members 
and  Liberties  thereof,  and  in  any  other  Port,  Place,  Member,  or  Creek, 
within  Our  Kingdom  of  England,  Dominion  of  Wales,  and  Town  and  Port  of 
Berwick,  without  fpecial  Sufferance,  and  Leave  firfthad  from  the  Commif- 
fioners  and  Officers  of  Our  Cuftoms,  upon  the  Penalty  of  the  Forfeiture  of 
all  fuch  Goods,  Wares,  and  Merchandizes,  as  by  the  faid  Att  it  doth  and 
may,  amongft  other  Things  therein  contained,  more  fully  and  at  large  ap- 
pear : And°whereas  it  hath  been  reprefented  to  Us,  that  the  prefent  lawful 
Places,  Keys,  or  Wharfs,  which  by  virtue  and  in  purluancc  of  the  faid 
Atts  have  been  appointed,  within  Our  Port  ofLondon,  for  landing  and  dif- 
charging,  lading  and  {hipping  of  Goods,  Wares,  and  Merchandize  as  afore- 
faid (except  refpettively  the  Goods  and  Merchandizes  before  excepted) 
are  not  of  lufficient  Extent  for  thePurpofes  aforefaid,  occafioned  by  the  very 
great  Increafe  of  Trade  in  Our  faid  Port,  fince  the  faid  Places,  Keys,  or 
Wharfs  were  fo  appointed,  whereby,  for  Want  of  Room,  great  Delays  in 
the  Difpatch  of  fuch  landing  and  flipping  daily  happen,  with  many  extraor- 
dinary Charges  and  Expences  attending  the  fame,  of  which  Wc  have  great 
and  well  grounded  Complaints  made  to  Us  from  the  Merchants  and  other 
Traders  of  Our  faid  Port,  and  whereby  the  due  colletting  of  Our  Cuftoms 
is  moft  evidently  obft rutted  and  hindered : And  whereas  the  Commiflioners 
of  Our  Cuftoms  have,  upon  mature  Confideration  of  the  faid  Reprefenta- 
tions  and  Complaints,  reported  unto  Us  their  Opinion,  that  an  Extenfion 
of  the  lawful  Keys  ancl  Wharts  in  Our  faid  Port  of  London,  contiguous,  if 
poflible,  is  become  expedient:  And  whereas,  upon  due  Conftderation 
thereof,  and  for  Remedy  of  fo  growing  an  Evil,  We  have  found  it  neceflary 
that  fome  further  Places,  Keys,  or  Wharfs,  befides  thole  already  appointed 
and  made  lawful,  fhould  be  likewife  appointed  and  made  lawful  within 
Our  faid  Port  of  London,  for  the  greater  Difpatch  in  landing  and  dil- 
charging,  lading  and  Ihipping  of  Goods,  Wares,  and  Merchandizes  as 
aforefaid,  and  the  better  fecuring  Our  Cuftoms : Know  ye  therefore,  that 
Wc  being  very  confident  in  your  Fidelity,  Induftry,  and  provident  Circum- 
fpettion,  have  affigned  you  to  be  Our  Commiflioners,  and  to  you  the  faid 
Robert  Lord  Henley,  John  Earl  of  Granville,  John  Earl  of  Bute,  George 
Earl  of  Halifax,  Charles  Earl  of  Egremonc,  Samuel  Lord  Sandys,  George 
Grenville,  and  Sir  Francis  Dalhwood,  and  the  faid  Mayor  of  Our  City  of 
London  for  the  Time  being,  and  the  Aldermen  of  the  faid  City  above 
the  Chair,  and  to  the  faid  Two  Collettors  (Inwards  and  Outwards)  of  Our 
Cuftoms  in  Our  faid  Port  of  London  for  the  Time  being,  and  to  the  prin- 
cipal Deputies  of  fuch  Collettors,  the  Comptroller,  Surveyor  General,  and 
Surveyor  of  Our  Cuftoms  in  Our  faid  Port  for  the  Time  being,  and  their 
principal  Deputies,  the  Chief  Searcher  of  Our  Cuftoms  in  Our  faid  Port 
for  the  Time  being,  and  his  Deputy,  Philip  Weftphaling  and  Francis 
Matthew  Schutz,  Two  of  the  Under  Searchers  of  Our  Cuftoms  in  Our  faid 
Port,  and  their  Deputies,  and  co  Richard  Frewin  and  John  Robfon,  Two 
of  the  Land  Surveyors  for  Our  faid  Port,  and  to  you  Sir  Alexander  Grant, 
George  Amyand,  Peregrine  Cuft,  Richard  Glover,  Samuel  Touchet,  Ed- 
ward Athawes,  William  Bowden,  John  Buchanan,  Duncan  Campbell, 
James  Crokat,  Charles  Crokat,  Colin  Currie,  Monkhoufe  Davifon,  Charles 
Dingley,  Robert  Dingley,  John  Dorion,  Andrew  Grote,  Capel  Hanbury, 

Matthew 
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Matthew  Havfifon,  James  Houghton  Langftone,  Beefton  Long,  Richard 
Maitland,  William  Nafti,  William  Neat,  John  Nutt,  John  Stewart,  James 
Tinncy,  Barlow  Trecothick,  and  George  Udney,  or  to  any  Seven  or  more 
of  you  (whereof  One  of  the  Two  Colledbors  of  Our  Cuftoms  in  Our  faid 
Port  for  the  Time  being,  or  the  principal  Deputy  of  Our  faid  Colledbors, 
to  be  One)  We  give  full  Power  and  Authority,  by  thefe  Prelents,  to  repair 
to  Our  laid  Port  of  London,  and  to  fearch,  find  out,  and  furvey  the  open 
Places  there  and  thereabouts,  and  to  afiign  and  appoint,  as  near  as  conve- 
niently may  be  to  the  prefent  lawful  Places,  Keys,  or  Wharfs  already  ap- 
pointed as  aforiefnid,  within  Our  faid  Port,  fuch  further  and  other  Place  or 
Places  to  be  lawful  Places,  Keys,  or  Wharfs,  for  the  landing  or  difcharging, 
lading  or  Ihipping  of  any  Goods,  Wares,  or  Merchandize,  within  Our 
Taid  Port  of- London,  in  like  Manner  as  thole  already  appointed  for  that 
Purpofe,  as,  according  to  your  Difcretion,  or  the  Difcretion  of  any  Seven  or 
more  of  you  (whereof  One  of  the  Colledbors,  or  the  Deputy  of  One  of 
them,  as  aforefaid,  to  be  One)  lhall  feem  molb  convenient  and  fit  for  the 
Ufes  and  Services  aforefaid  ; and  alio  to  fet  down,  appoint,  and  fettle  the 
"Extent  of  all  fuch  further  and  other  Places,  Keys,  and  Wharfs,  by  fuch  fuf- 
ficient  Metes,  Limits,  and  Bounds,  that  they  may  be  truly  afcercained  and 
known  ; and  therefore  We  command  you,  that  you,  or  any  Seven  or  more 
of  you  (whereof  One  of  the  Colledbors,  or  the  Deputy  of  One  of  them,  as 
aforefaid,  to  be  One)  do  diligently  intend  in  and  about  the  Prcmifes,  and 
all  and  fmgular  the  Premifes  you  do  and  execute,  cr  any  Seven  or  more 
of  you  (whereof  One  of  the  Colledtors,  or  the  Deputy  of  One  of  them,  as 
aforefaid,  to  be  One)  do  and  execute  in  Form  aforefaid  with  Efredb,  fo  that 
when  you,  or  any  Seven  or  more  of  you  (whereof  One  of  the  Colledbors, 
or  the  Deputy  of  One  of  them,  as  aforefaid  to  be  One)  have  executed  this 
Oii'r  Commiffion,  and  have  affigned,  appointed,  fettled,  nominated,  and  let 
forth  the  Extent,  Bounds,  Metes,  and  Limits  of  fuch  further  and  other 
lawful  Places,  Keys,  and  Wharfs,  within  Our  faid  Port  of  London  as 
aforefaid,  by  fuch  Delcripdon,  and  by  fuch  Metes  and  Bounds  as  to  you,  or 
any  Seven  or  more  of  you  (whereof  One  of  the  Colledbors,  or  the  Deputy 
of  One  of  them,  as  aforefaid  to  be  One)  fhall  feem  convenient  and  fitting 
for  Our  Service  and  Interefl  as  aforefaid,  that  then  you,  or  any.  Seven  or 
more  of  you  (whereof  One  of  the  Colledbors,  or  the  Deputy  of  One  of  them, 
as  aforelaid  to  be  One)  by  whom  this  Commiffion  lhall  be  dilly  executed, 
do  certify  your  whole  Proceedings  in  the  Premifes  to  the  Barons  of  Our 


Exchequer  at  Weftminfter  as  foon  as  may  be,  or,  at  the  furtheft,  in  Eight 
Days  of  the  Purification  of  the  Blefled  Virgin  Mary  next  entiling  the  Date 
J hereof,  under  your  refpedbive  Hands  and  Seals,  or  under  the  Hands  and  Seals 
>1  of  any  Seven  or  more  of  you  (whereof  One  of  the  Colledbors,  or  the  Deputy 
^ of  One  of  them  as  aforefaid  to  be  One)  by  whom  this  Our  Commiflion 


lhall  be  executed, Together  with1  this  Our  Commiffion  and  the  Certificate 
fo  By  you  to  be  had  and  made  touching  the  Premiles,  to  the  End  the  lame 
.may  be  inrolled  in  the  Office  -of  the  Remembrancer  of  Our  Exchequer,  and 
that  Right  may  thereupon  be  done,  according  to  the  feveral  Adbs  of  Par- 
liament in  that  Behalf  made,  and  according  to  the  Laws  and  Cuftoms  of 
the  Realm.  Witnefs  Sir  Thomas  Parker,  Knight,  at  Weftminfter)  the 
Seventeenth  Day ‘of.  November,  in  the  Third  Year  of  Our  R'eigri,  'bV 
*'  ' !(x)  ' * L 1 VVafWnt 
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Warrant  of  the  Lords  Commiffioners  of  Our  Treafury,  and  by  the 
Barons. 

MASHAM. 

The  Return  of  this  Commiffion  appears  in  a certain  Schedule 
hereto  annexed. 

A.  Grant,  Beefton  Long,  Phi.  Parfel, 

George  Amyand,  Matthew  Harrifon,  Tho*  Jones, 

Pere.  Cuft,  John  Dorrien,  R.  Frewin, 

R.  Glover,  Andrw  Grote,  John  Robfon, 

John  Nutt,  M.  Davifon,  H.  A.  Devins,  Deputy  Swciier. 

James  Tierney,  James  Crokatt,  Jn°  Stewart, 

Dun.  Campbell,  H.  Saxby,  Charles  Dingley. 

WE,  whofe  refpeftive  Names  and  Seals  are  hereunto  fubferibed,  in  purfu- 
anceofeheComiTiiflion  annexed,  directed  to  us  and  others,  the  Commiffioners 
therein  named,  for  doing  and  executing  the  fevcral  Matters  and  Things 
within  tiie  Port  of  London,  as  in  the  laid  Commiffion  mentioned,  and  by 
■which  faid  Commiffion  Seven  or  more  of  the  laid  Commiffioners  in  the 
faid  Commiffion  named  (whereof  One  of  the  Two  Collectors  of  His  Ma- 
jefly’s  Cuftoms  in  the  faid  Port  for  the  Time  being,  or  the  principal  Deputy 
of  One  of  the  faid  Collectors,  to  be  One)  are  authorized  and  directed  to  ex- 
ecute the  fame,  and  in  Obedience  thereto  do  humbly  certify  to  the  Right 
honourable  Sir  Thomas  Parker,  Knight,  Lord  Chief  Baron  of  His  Ma- 
jefty’s  Court  of  Exchequer  at  Weftminfter,  and  the  reft  of  the  Barons 
there,  That  on  the  Sixth  Day  of  this  Inftant  January,  in  the  Year  of  Our 
Lord  One  tnoufand  Seven  hundred  and  Sixty- three.  Sir  Alexander  Grant, 
Baronet,  Charles  Dingley,  Monkhoufe  Davifon,  Andrew  Grote,  John  Bu- 
chanan, Richard  Frewen,  John  Robfon,  James  Brown,  Henry  Albert  De- 
vins, William  Nalh,  Charles  Crokar,  Colin  Currie,  Matthew  Harrifon, 
Duncan  Campbell,  Richard  Glover,  William  Bowden,  Richard  Maitland, 
George  Udney,  Beefton  Long,  Samuel  Touchct,  and  George  Amyand, 
Efquires,  together  with  Henry  Saxby,  Efquire,  the  principal  Deputy 
of  the  faid  Collector  Inwards,  and  with  Philip  Parfell,  Efquire, 
the  principal  Deputy  of  the  laid  Collector  Outwards,  all  Commif- 
fioners in  the  faid  Commiffion  named  did,  by  virtue  of  the  faid  Com- 
miffion, repair  to  the  faid  Port  of  London  to  fearch,  find  out,  and 
fur  fey  the  open  Places  there  and  thereabouts,  and  to  affign  and  -appoint, 
as  near  as  conveniently  may  be  to  the  prefent  Places,  Keys,  or  Wharfs  al- 
ready appointed,  within  the  faid  Port  of  London,  fuch  further  and  other 
Place  or  Places  to  be  lawful  Places,  Keys,  or  Wharfs,  for  the  landing  or 
'difeharging,  lading  or  fhipping  of  any  Goods,  Wares,  and  Merchandizes, 
within  the  faid  Port  of  London,  in  like  Manner  as  thofe  already  appointed 
for  that  Purpofe,  and  viewed,  fearched,  and  furveyed  on  the  North  Side  of 
the  River  of  Thames,  from  the  EaftEnd  of  the  prefent  lawful  Places,  Keys, 
or  Wharfs,  for  the  Purpofes  aforefaid,  all  fuch  open  Places  as  are  conti- 
guous or  near  to  the  faid  Places,  Keys,  or  Wharfs,  and  which  in  our  Judg- 
ment and  Difcretion  feem  to  us  moft  convenient  and  fit  for  the'  Ufes  and 
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Services  aforefaid  ; and  we  do  further  humbly  certify  under  our  refpcc- 
tive  Hands  and  Seals,  that  on  the  Tenth  Day  of  this  Indian:  January,  Sir 
Alexander  Grant,  Baronet,  Richard  Frewen,  John  Robfon,  James  Hough- 
ton Langftone,  Charles  Crolcat,  John  Buchanan,  Monkhoufe  Davifon, 
Henry  Albert  Devins,  Samuel  Touchet,  Andrew  Grote,  Charles  Dingley, 
Duncan  Campbell,  Colin  Currie,  Matthew  Harrifon,  and  Thomas  Jones, 
Efquires,  together  with  the  laid  Henry  Saxby,  One  of  the  laid  principal 
Deputies  of  the  faid  Colledtors  of  the  Cuftoms  aforefaid,  viewed,  fearched, 
and  furveyed,  on  the  South  Side  of  the  faid  River  Thames  Fall  ward  from 
London  Bridge,  all  fuch  open  Places  oppofite  or  nearly  oppofite  to  the  pre- 
fen t public  Places,  Keys,  or  Wharfs,  and  which  in  our  Judgment  and  Dii- 
cretion  feem  to  us  mod  convenient  and  fit  for  the  Dies  and  Services  afore- 
laid  ; and  after  having  taken  into  our  due  Confideracion  the  faid  feveral 
Places  at  fuch  feveral  Tim;s  fearched,  viewed,  and  furveyed  as  aforefaid, 
togecher  with  their  refpedtive  Situation,  and  the  feveral  Circumftances 
attending  the  fame,  we  the  faid  Commifiioners,  whole  Names  and  Seals 
are  hereunto  refpeftively  fet  and  fubferihed,  together  with  the  faid 
Henry  Saxby  and  Philip  Parfell,  the  Two  principal  Deputies  of  the 
laid  Collectors  of  the  Cuftoms  as  aforefaid,  have,  as  far  as  in  us 
lays,  by  virtue  of  or  under  the  laid  Commiffion,  affigned,  appointed,  fet- 
tled, nominated,  and  fet  forth  the  Extent,  Bounds,  Metes,  and'  Li- 
mits of  fuch  further  and  other  lawful  Places,  Keys,  and  Wharfs, 
within  th.e  faid  Port  of  London,  by  fuch  Defcription,  and  by  fuch 
Mete.-,  and  Pounds  as  hereinafter  mentioned  and  ddcribed,  and  which  arc 
fitting  for  His  Majefty’s  Intereft  and  Service,  as  is  mentioned  in  the  faid 
Commilfion  to  be  further  lawful  Places,  Keys,  and  Wharfs,  for  the  landing 
or  dilcharging,  lading  or  (hipping  of  any  Goods,  Wares,  or  Merchandize, 
within  the  faid  Port  of  London,  in  like  Manner  as  thofe  already  appointed 
within  the  faid  Port  of  London ; that  is  to  fay.  All  that  open  Place  or 
Bank  on  the  Eaft:  and  Weft,  and  North  Eaft  and  North  Weft  Sides  of  the 
Ditch  furrounding  His  Majcfty's  Tower  of  London,  commonly  called 
Tower  Ditch,  containing  in  Length  the  feveral  Metes  and  Bounds  herein- 
after mentioned  (that  is  to  lay)  On  the  Eaft  Side  thereof  Seven  hundred 
Feet,  on  the  Weft  Side  Five  hundred  and  Fifty  Feet,  on  the  North  Eaft 
Side  Three  hundred  and  Eighty  Feet,  and  on  the  Norch  Weft  Side  Four 
hundred  and  Sixty  Feet,  making  in  thfe  Whole  Two  thouliind  and  Ninety 
Feet,  and  in  Breadth  or  Depth,  from  the  Edge  or  outer  Wall  of  the  laid 
Tower  Ditch,  extending  throughout  the  faid  Bank  as  aforefaid,  or  fo  far 
as  the  Void  or  Wafte  Ground  of  the  faid  Bank  will  admit  thereof.  Forty 
Feet  at  leaft,  to  which  whole  Extent  being  added  the  free  Ufe  of  the 
laid  Ditch  ; and  nlfo  a Communication  and  fufficient  Paflage  being  made  be- 
tween the  Eaft  and  Weft  Ends  of  the  faid  Tower  Ditch  and  the  laid  Ri- 
ver of  Thames,  lo  that  the  faid  Tower  Ditch  be  rendered  navigable  for 
Lighters  and  other  Craft  to  pafs  and  repafs  to  and  from  the  faid  Tower 
Ditch  : And  we  humbly  fubmit  what  Part  or  Parts  of  the  faid  Extent,  or 
Length  and  Breadth  of  Ground  or  Bank,  on  the  Sides  of  the  faid  Tower 
Ditch,  fo  affigned  and  appointed  as  aforefaid,  may  be  chought  fit  to  be  re- 
ferved  for  His  Majeity’s  Ufe  and  Service,  other  than  as  aforefaid;  and 
we  do  further  affign,  appoint,  fettle,  nominate,  and  fet  forth  all  that  other 
open  Place  or  Extent  of  Ground  on  the  faid  North  Side  of  the  faid  River 
of  Thames,  with  the  Extent,  Bounds,  Metes,  and  Limits  thereof  (that  is 
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to  fay)  beginning  from  the  Stairs  called  Iron  Gate  Stairs,  along  the  Tower 
Wharf,  to  the  Fir  ft  prefent  public  Wharf  or  Key,  called  Brewer’s  Key,  in- 
cluding the  Dock  called  Tower  Dock,  adjoining  thereto  (except  neverthc- 
lefs  the  common  Stairs  called  Tower  Stairs)  containing  in  the  Whole,  from 
Eaft  to  Weft,  next  to  the  River  of  Thames,  Twelve  hundred  Feet,  or 
thereabout,  and  in  Breadth  Northwards  Forty  Feet  at  lead,  except  fo  much 
of  the  faid  Open  Place  or  Ground  as  fliall  be  taken  away  for  making  the 
Communications  between  the  faid  River  of  Thames  and  the  laid  Tower 
Ditch,  as  before  mentioned ; and  we  humbly  fubmit  what  Part  or  Parts 
cf  the  -faid  laft-mentioned  Premifles  fo  afligned  and  appointed  as  aforefaid 
may  be  thought  fit  to  be  referved  for  His  Majefty’s  Ufe  and  Service,  other 
than  as  aforefaid;  all  which  faid  feveral  Extents  of  Ground,  Wharf,  and 
Open  Places,  with  the  Ufe  of  the  faid  Ditch,  and  fo  by  us  afligned  and 
appointed  for  public  Wharfs  as • aforefaid,  are,  in  our  Judgment  and  Dif- 
cretions,  molt  fit  and  convenient  for  Places,  public  Wharfs,  and  Keys,  for 
the  Purpofes  and  Services  aforefaid,  and  fufficient  to  anfwer  the  Intention 
•of  the  faid  Commiflion.  In  Witnefs  whereof  we  have  hereunto  fet  our 
Elands  and  Seals  the  Twenty-fourth  Day  of  January,  in  the  Year  of  our 
Lord  One  thoufand  Seven  hundred  and  Sixty-three : 

A**1'  Grant  - - (L.  S-)  John  Nutt  - - (L.  S.) 

George  Amyand  (L.  S.)  James  Tierney  - (L.  S.) 

Pere.  Cuft  - (L.  S.)  PI.  Saxby  - - (L.  S.) 

R.  Glover  - (L.  S.)  Phi.  Parfell  - (L.  S.) 

Dun-  Campbell  - (L.  S.)  Deputy -Searcher,  r Tho‘  Jones  - (L.  S.) 

James  Crokatt  - (I,.  S.)  Deputy  Searcher. t H.  A.  Devins  - (L.  S.) 

M.  Davifon  - (L.  S.)  R.  Frewin  - - (L.  S.) 

John  Dorrien  - (L.  S.)  John  Robfon  - (L.  S.) 

Andrw  Grote  - (L.  S.)  Jn°  Stewart  - (L.  S.) 

''  Matthew  Harrifon  (L.  S.)  Charles  Dineley  - (L.  S.) 

BeeftonLong  - (L.  S.)  (LS.) 

Quafncd  and  fupprefled  by  an  Order 
made  the  i ith  of  Febry.  1 763- 

ARBUTHNOT. 

1 2th  April  1796.  Examined  with  the  orig1  Com" 

Return  filed  in  the  King’s 
Rem”  Office. 

WM  GATTY- 
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COPYofaCOMMISSION  for  appointing  W H A R F S in 
die  Port  of  L O N D O N,  dated  7th  March,  1765,  with  the  Re- 
turn thereon. 

^JEORGE  the  Third,  by  the  Grace  of  God,  of  Great  Britain,  France, 
and  Ireland  King,  Defender  of  the  Faith,  and  fo  forth,  To  Our  right 
trufty  and  well-beloved  Robert  Henley  Earl  of  Northing  ton.  Our  Lord  High 
Chancellor  of  Grcac  Britain,  John  Duke  of  Bedford,  Lord  Prefident  of 
Our  Council,  George  Grenville,  Efquire,  Firfl:  Commiflioner  of  Our  Trea- 
fury  and  Chancellor  and  Under  Treafurer  of  Our  Exchequer,  George  Earl 
of  Halifax  and  John  Montagu  Earl  of  Sandwich,  Our  Two  principal  Se- 
cretaries of  State,  Wills  Hill  Lord  Harwich  and  Earl  of  Hill/borough, 
Firfl:  Commiflioner  for  Trade  and  Plantations,  John  Percival  Lord  Lovel 
aDd  Holland  of  Enmore  and  Earl  Egmonr,  Firfl:  Commiflioner  of  Our 
Admiralty;  and  to  Our  trufty  and  well-beloved  the  Mayor  of  Our  City  of 
London  for  the  Time  being,  and  the  Aldermen  of  the  faid  City  above  the 
Chair,  and  to  the  Two  Colleftors  Inwards  and  Outwards  of  Our  Cuftoms  in 
Our  Port  of  London  for  the  Time  being,  and  to  the  principal  Deputies  of 
fuch  Collectors,  the  Comptroller,  Surveyor  General,  and  Surveyor  of  Our 
Cuftoms  in  Our  faid  Port  for  the  Time  being,  and  their  principal  Deputies, 
the  Chief  Searcher  of  Our  Cuftoms  in  Our  faid  Port  for  the  Time  being, 
and  his  Deputy,  Philip  Weftphaling  and  Francis  Matthew  Schutz,  Two  of 
the  Under  Searchers  of  Our  Cuftoms  in  Our  faid  Port,  and  their  Deputies, 
and  to  Richard  Frewin  and  John  Robfon,  Two  of  Our  Land  Surveyors  of 
Our  faid  Port,  and  to  Our  well-beloved  Sir  Alexander  Grant,  Baronet,  Sir 
-George  Amyand,  Baronet,  Peregrine  Cuft,  Richard  Glover,  Samuel 
Touchet,  Edward  Athawes,  William  Bowden,  John  Buchanan,  Duncan 
Campbell,  James  Crokatt,  Charles  Crockatt,  Colin  Currie,  Monkhoufe  Da- 
-vilbn,  Charles  Dingley,  Robert  Dingley,  John  Dorrien,  Andrew  Grote,  Ca- 
pel  Hanbury,  Matthew  Harrifon,  James  Houghton  Langftone,  Beefton 
Long,  Richard  Maitland,  William  Nalh,  William  Neate,  John  Nutt,  John 
Stewart,  James  Tierney,  Barlow  Trecothick,  and  George  Udney,  Efquires: 
Whereas  in  and  by  an  Aft  of  Parliament,  made  in  the  Fourteenth  Year  of 
the  Reign  of  his  late  Majefty  King  Charles  the  Second,  intituled,  “An  Aft 
•“  for  preventing  Frauds,  and  regulating  Abufes  in  his  Majefty's  Cuftoms,”  it 
is  (among  other  Things)  recited,  That  whereas  in  and  by  an  Aft  of 
Parliament,  made  in  the  Firfl:  Year  of  the  Reign  of  Queen  Elizabeth,  di- 
•refting  when  and  where  Merchandize  fhall  be  landed  and  Cuftoms  paid,  and 
intituled,  “ An  Aft  limiting  the  Time  of  laying  on  Land  Merchandizes 
“ from  beyond  the  Seas,  and  touching  Cuftoms  for  Sweet  Wines,”  it  is 
(amongft  other  Things)  enafted,  That  it  lliall  not  be  lawful  to  or  for  any 
Perfon  or  Perfons  whatfoever,  from  and  after  the  Firfl  Day  of  September 
then  next,  to  lade  or  put,  or  caul’e  to  be  laden  or  put  off"  from  any  Wharf, 
.Key,  or  other  Place  on  the  Land  to  any  Ship,  Veflel,  Grayer,  Lighter,  or 
(y)  Bottom, 
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"Bottom,  any  Goods,  Wares,  or  Merchandizes  whatfoever  fFifh  taken  by 
her  Highnefles  Subjefts  only  excepted ; to  be  tranfported  into  any  Place  of 
•the  Parts  beyond  the  Seas,  or  into  the  Realm  of  Scotland,  or  to  take  up, 
dift barge,  and  lay  on  Land,  or  caufe  or  procure  to  be  taken  up  or  difcharged 
out  of  any  Lighter,  Ship,  Crayer,  Veffel,  or  Bottom,  bring  not  in  a Leak  or 
Wreck,  and  laid  on  Land,  any  Goods,  Wares,  or  Merchandizes  whatfo- 
ever  (Fifh  taken  by  her  Highnefles  Subjefts  and  Salt  only  excepted)  to 
be  brought  from  any  of  the  Parts  beyond  the  Sens  or  the  Realm  of  Scot- 
land, by  v/ ay  of  Merchandizes,  but  only  at  fuch  Times  as  in  the  Paid  recited 
Aft  are  Rated  and  mentioned,  and  in  and  upon  feme  fuch  open  Place,  Key, 
or  Wharf.  Places,  Keys,  or  Wharfs, as  her  Highnefs,  her  Heirs  or  Succefibrs, 
fliould,  before  the  faid  Firft  Day  of  September,  therefore  aflign  and  appoint, 
by  virtue  of her  Highnefles  Commiflion  or  Commiflions,  within  her  Grace’s 
Pons  of  London,  Southampton,  Briftol,  Weft  C heller,  Nevvcaltle,  and  the 
Suburbs  of  the  fame,  and  every  of  them,  and  in  fome  open  Place,  Key, 
Wharf,  Places,  Keys,  or  Wharfs,  in  all  other  Ports,  Creeks,  Havens,  or 
Roads  (Hyll  only  excepted)  where  a Cuftomer,  Comptroller,  and  Searcher 
of  fuch  Ports,  Havens,  Creeks,  or  Roads,  and  every  of  them,  or  the 
Ser-vants  of  any  of  them,  had,  by  the  Space  of  Ten  Years  then  laft  pall, 
been  accuftomably  refident,  or  then  after  fliould,  be  refident,  upon  Pain  of 
Forfeiture  of  fuch  Goods,  Wares,  or  Merchandizes  fo  laden  or  difcharged, 
contrary  to  the  true  Meaning  of  the  faid  Aft,  or  the  Value  thereof:  And 
whereas  by  die  faid  Aft,  made  in  the  Fourteendi  Year  of  the  Reign  of  his 
faid  lace  Majefty  King  Charles  the  Second,  it  is  (among  other  Things) 
enafted  and  ordained.  That  We  may,  from  Time  to  Time,  by  Our  Com- 
miflion or  Commifiions  out  of  Our  Court  of  Exchequer,  aflign  and  appoint 
all  fuch  furdier  Places,  Ports,  Members,  and  Creeks  (except  the  Town  of 
Hull)  as  fliall  be  lawful  for  the  landing  and  diftharging,  lading  or  fliipping, 
any  Goods,  Wares,  or  Merchandizes  within  die  .Kingdom  of  England, 
Dominion  of  Wales,  or  Port  or  Town  of  Berwick  upon  Tweed,  and  to 
what  ancient  and  Head  Ports  refpeftively  fuch  Places,  Members,  or  Creeks 
fliall  belong  and  appertain;  and  where  any  fuch  Member,  Creek,  or  Place 
fhall  be  fo  (as  aforefaid)  appointed  by  vircue  of  the  faid  Commiflion  or 
Commiflionsj  the  Cuftomer,  Colleftor,  or  Comptroller,  and  Searcher  of  the 
Head  Port  fliall,  by  themfelves  or  their  fufEcient  Deputy  or  Deputies, 
Servant  or  Servants,  refide  and  inhabit,  for  the  entering,  clearing,  and 
pafiing,  fliipping  and  difeharging  of  Ships,  Goods,  and  Merchandize  ; and 
that  it  fliall  not  be  lawful  for  any  Perfon  or  Perfons  whatfoever  to  lade  or 
put,  or  cnufe.it  to  be  laden  or  put  off  or  from  any  Key,  Wharf,  or  other 
Place  on  the  Land,  into  any  Ship,  Veffel,  Lighter,  Boat,  or  Bottom,  any 
•Goods,  Wares,  or  Merchandize  whatfoever  (Fifh  taken  by  His  Majefty ’s 
Subjefts,  Sea  Coals,  Stone,  and  Beftials,  only  excepted)  to  be  tranfported 
into  any  Place  of  the  Parts  beyond  the  Seas,  or  carried  by  Land  into  Our 
Realm  of  Scotland,  or  to  cake  up,  difeharge,  or  lay  on  -Land,  or  caufe,  or 
procure  to  be  taken  up,  difcharged  or  laid  on  Land  out  of  any  Boat,  .Ligh- 
ter, Ship,  Veffel,  or  Bottom,  being  not  in  Leak  or  Wreck,  any  Goods, 
Wares,  or  Merchandizes  whatfoever  (Fiih  taken  by  His  Majefty ’s 
•Subjefts,  Beftials,  and  Salt,  only  excepted)  to  be  brought  from  any  of  the 
.Parts  beyond  the  Seas,  or-by  Land  from  die  Realm  of  Scotland,  by  Way 
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of  Merchandize,  but  only  upon  fuch  open  Place,  Key,  or  Wharf,  Places, 
Keys,  or  Wharfs,  as  We  /hull  from  Time  to  Time  aflign  and  appoint  by  vir- 
tue of  fuch  Comir  iflion  and  Commiffions  as  aforefaid,  in  Our  Port  of  Lon- 
don, and  the  Members  and  liberties  thereof,  and  in  any  other  Port,  Place,. 
Member,  or  Creek,  within  Our  Kingdom  of  England,  Dominion  of  Wales, 
and  Town  and  Port  of  Berwick,  without  fpecial  Sufferance  and  Leave  firft 
had  from  .the  Comm ifTioners  and  Officers  of  Our  Cuftoms,  upon  the  Penalty 
of  tne  Forfeiture  of  all  fuch  Goods,  Wares  and  Merchandizes,  as  by  the 
faid  Aft  ic  dbth  and  may,  amongft  other  Things  therein  contained,  more 
fully  and  at  large  appear  : And  whereas  the  Merchants  and  Traders  of  Our 
faid  Port  of  London  have  reprefervted  to  Us,  that  the  prefent  lawful  Places, 
Keys,  or  Wharfs,  which  by  virtue  and  in  purfuance  of  the  (aid  Afts  have 
been  appointed  within  Our  faid  Port  for  landing  and  difeharging, 
lading  and  (hipping  Goods,  Wares,  and  Merchandize  as  aforefaid  (except 
refpeftively  the  Goods  and  Merchandizes  before  excepted)  are  not  of  fuf- 
ficient  Extent  for  the  Purpofe  aforefaid,  occafioned  by  the  very  great  ln- 
creafe  of  Trade  in  Our  faid  Port,  fince  the  faid  Places,  Keys,  or  W harfs  were 
fo  appointed,  whereby  for  Want  of  Room  they  fuffer  great  Delays  in  the 
Difpatch  of  fuch  landing  and  fbipping  their  Goods,  W ares,  and  Merchan- 
dizes, and  are  put  to  extraordinary  Charges  and  Expences  thereby,  and 
whereby  the  due  colleftingOur  Cuftoms  is  alfo  moft  evidently  obftrufted  and 
hindered  ; all  which  Matters  have,  by  the  CommilTioners  of  Our  Treafury, 
affifted  by  Our  Commiffioners  of  the  Cuftoms,  been  duly  enquired  into,  and 
maturely  confidered,  whereby  the  faid  Complaints  have  been  found  to  bp 
well  grounded  : And  whereas  We  are  willing  and  defirous  to  relieve  the  faid 
Merchants  and  Traders  in  the  Premifies,  Know  ye  therefore.  That  We 
being  confident  in  your  Fidelity,  Induftry,  and  provident  Cii  cumfpeftion, 
have  affigned  you  to  be  Our  Commiffioners,  and  to  you  the  faid  Robert 
Henley  Earl  of  Northington,  John  Duke  of  Bedford,  George  Grenville, 
Efquire,  George  Earl  of  Halifax,  John  Montagu  Earl  of  Sandwich,  Wills 
Hill  Lord  Plarwich  and  Earl  of  Hilfborough,  and  John  Percival  Earl  of 
Holland  of  Enmore  and  Earl  Egmont,  and  the  faid  Mayor  of  Our  City  cf 
London  for  the  Time  being,  the  faid  Aldermen  of  die  laid  City  above  the 
Chair,  the  faid  Two  Collectors  (Inwards  and  Outwards)  of  Our  Cuftoms  in 
Our  faid  Port  of  London  for  the  Time  being,  the  faid  principal  Deputies  of 
fuch  Collcftors,  the  faid  Comptroller,  Surveyor  General,  and  Surveyor  of 
Our  Cuftoms  in  Our  faid  Port  for  the  Time  being,  and  their  faid  principal 
Deputies,  the  laid  Chief  Searcher  of  Our  Cuftoms  in  Our  laid  Port  for  the 
Time  being,  and  his  faid  Deputy,  the  faid  Philip  Weftphaling,  the  faid 
Francis  Matthew  Schutz,  and  their  faid  Deputies,  the  laid  Richard 
Freewin  and  John  Robfon,  and  to  you  Sir  Alexander  Grant,  Baronet,  Sir 
George  Amyand,  Baronet,  Peregrine  Cuft,  Richard  Giovcr,  Samuel  Tou- 
chitt,  Edward  Athawes,  William  Bowden,  John  Buchan  nan,  Duncan 
Campbell,  James  Crokat,  Charles  Crokat,  Colin  Currie,  Monkhoufe  Da- 
vifon,  Charles  Dingley,  Robert  Dingley,  Beeflon  Long,  Richard  Maitland, 
William  Nafh,  William  Neate,  John  Nutt,  John  Steward,  John  Dorrien, 
Andrew  Grote,  Capel  H anbury,  Matthew  Harrifon,  James  Houghton 
Langfton,  James  Tierney,  Barlow  Trecorhick,  and  George  Udney,  or  to 
any  Seven  or  more  of  you  (whereof  One  of  the  laid  Two  Collectors  of  Our 
Cuftoms  in  Our  faid  Port  for  the  Time  being,  or  the  principal  Deputy  of 

One 
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One  of  the  faid  Collectors,  to  be  One)  We  give  full  Power  and  Authority 
by  thefe  Prefents  to  repair  to  a certain  Place  within  Our  faid  Port  of  London, 
called  The  King’s  Brewhoufe,  in  the  Precinft  of  Saint  Catherine’s,  beyond 
Our  Tower  of  London,  and  from  thence  proceed  to  view  and  furveyall  the 
Ground  and  Premifies  Weftward  on  the  Side  of  the  River  Thames,  to  the 
public  Stairs  or  landing  Place  called  Irongate  Stairs,  adjoining  to  Our  faid 
Tower  of  London,  and  between  the  faid  River  Side  and  the  Street  or  High- 
way there,  called  Saint  Catherine’s  Street,  and  to  affign  and  appoint  the  Ski 
Extent  of  Ground,  or  any  Part  thereof  which  ffiall  be  found  fit  and  conve  - 
nient  for  the  Purpofes  a fore  faid : And  therefore  We  command  you,  that  any 
Seven  or  more  of  you  (whereof  One  of  the  faid  Colic £tors,  or  the  Deputy 
of  One  of  them,  may  be  One)  do  diligently  intend  in  and  about  the  Pre- 
mifes,  and  all  and  fingular  the  Premiles  you  do  and  execute,  or  any  Seven 
or  more  of  you  (whereof  One  of  the  faid  Collectors,  or  the  Deputy  of  One 
of  them  as  aforefaid,  to  be  One)  do  and  execute  in  Form  aforefiid  with 
EffeCl,  fo  that  when  you,  or  any  Seven  or  more  of  you  (whereof  One  of 
the  faid  Collectors,  or  the  Deputy  of  One  of  them,  to  be  One)  have  exe- 
cuted this  Our  Commiflion  as  aforefaid,  that  then  you,  or  any  Seven  or 
more  of  you  (whereof  One  of  the  faid  Collectors,  or  the  Deputy  of  One  of 
them  as  aforefaid,  to  be  One)  by  whom  the  faid  Commiflion  lhall  be  duly 
executed,  do  certify  your  whole  Proceedings  in  the  Premifes  to  the  Barons 
of  Our  Exchequer  at  Weftminfter  as  foon  as  may  be,  or  at  the  furthelt  on 
Wednefday  next  after  Fifteen  Days  from  the  Day  of  Eafter  next  enfuing  the 
Date  hereof,  under  your  refpeCtive  Hands  and  Seals,  or  under  the  Hands 
and  Seals  of  any  Seven  or  more  of  you  (whereof  One  of  the  faid  Col- 
lectors, or  the  Deputy  of  One  of  them  as  aforefaid,  to  be  One)  by  whom 
this  Our  Commiflion  fhall  be  executed,  togedier  with  this  Our  Commiflion, 
and  the  Certificate  fo  by  you  to  be  made  touching  the  Prernifes,  to  the* 
End  the  fame  may  be  enrolled  in  the  Office  of  the  Remembrancer  of  Our 
Exchequer,  and  that  Right  may  thereupon  be  done  according  to  the  feve- 
i-al  ACts  of  Parliament  in  that  Behalf  made,  and  according  to  the  Laws  and 
Cufipms  of  the  Realm. 

Withefs  Sir  Thomas  Parker,  Knight,  the  Seventh  Day 
of  March,  in  the  Fifth  Year  of  Our  Reign,  by  War- 
rant of  the  Lords  Commiffioners  of  Our  Treafury, 
and  by  the  Barons. 

MASFIAM. 

The  Execution  of  this  Commiflion  appeareth  in  the  Certificate 
.hereunto  annexed. 

H.  Saxby,  D.  Coll.  Inwards,  John  Buchannan, 

P.  Parfell,  D.  Coll.  Outwards,  Duncan  Campbell, 

R.  Frewin,  M.  Davifon, 

John  Robfon,  Andrw  Grote, 

G™1C>  Matthew  Harrifon. 

R.  Glover. 


■28th  January,  «6S.-Thc  Lord  Chief  Baron  delivers  the  Opinion  of 
the  Court:  The  Form  of  the  Commiflion  not  being  warranted  by 
Law,  the  Court  therefore  unammoufly  orders,  that  the  faid  Commif- 
quafhed  and  **  Certi&«te  annexed  thereto,  be 
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W E,  Henry  Saxby,  the  principal  Deputy  of  the  Colleftor  of  His  Ma- 
jefty’s Cuftoms  Inwards  in  His  Majefty’s  Port  of  London,  Philip  Parfell,  the 
principal  Deputy  of  the  Collector  of  His  Majefty’s  Cuftoms  Outwards,  in 
the  fame  Port,  Richard  Frewin  and  John  Robfon,  Two  of  His  Majefty’s 
Surveyors  of  the  fame  Port,  Sir  Alexander  Grant,  Baronet,  Richard  Glover, 
John  Buchanan,  Duncan  Campbell,  Monkhoufe  Davifon,  Andrew  Grotc, 
Matthew  Harrifon,  and  George  Udney,  Efquires,  whofe  refpedtive  Names 
and  Seals  are  hereunto  fet  and  fubferibed,  in  purfuance  of  the  Commiffion 
annexed,  directed  to  us  and  others,  the  Commiffioners  therein  named,  for 
doing  and  executing  the  fevcral  Matters  and  Things  within  the  Port  of 
London,  as  in  the  faid  Commiffion  mentioned,  and  by  which  Seven  or  more 
of  the  Commiffioners  therein  named,  whereof  One  of  the  Two  Collectors 
of  the  Cuftoms  in  the  faid  Port  for  the  Time  being,  or  the  principal  De- 
puty of  One  of  the  faid  Collectors,  to  be  One,  are  authorized  and  dircCled 
to  execute  the  fame,  Do  humbly  certify  to  the  Right  honourable  Sir 
Thomas  Parker,  Knight,  Lord  Chief  Baron  of  His  Majefty’s  Court  of 
Exchequer,  and  the  reft  of  the  Barons  there,  That  on  the  Twenty-eighth 
Day  of  March  One  thoufand  Seven  hundred  and  Sixty-five,  We  the  faid 
Henry  Saxby,  the  principal  Deputy  of  the  Collector  of  His  Majefty’s  Cuf- 
toms Inwards,  in  His  Majefty’s  Port  of  London,  Philip  Parfell,  the  prin- 
cipal Deputy  Collector  of  His  Majefty’s  Cuftoms  Outwards  in  the  fame 
Port,  Richard  Frewin  and  John  Robfon,  Two  of  His  Majefty’s  Land  Sur- 
veyors of  the  fame  Port,  Sir  Alexander  Grant,  Baronet,  Richard  Glover, 
John  Buchanan,  Duncan  Campbell,  Monkhoufe  Davifon,  Andrew  Grote, 
Matthew  Harrifon,  and  George  Udney,  Efquires,  Commiffioners  in  the 
faid  Commiffion  named,  affigned,  and  appointed,  did,  by  virtue  of  the  faid 
Commiffion,  repair  to  a certain  Place  within  the  faid  Port  of  London, 
called  The  King’s  Brewhoufe,  in  the  PrecinCt  of  Saint  Catherine’s,  beyond 
the  Tower  of  London,  in  the  faid  Commiffion  mentioned,  and  from  thence 
proceed  to  view  and  furvey  all  the  Ground  and  Premiffcs  Weftward  on 
the  Side  of  the  River  Thames  to  the  public  Stairs  or  landing  Place,  called 
Iron  Gate  Stairs,  adjoining  to  the  faid  Tower  of  London,  and  between 
the  faid  River  Side  and  the  Street  or  Highway  there,  called  Saint  Cathe- 
rine’s Street,  in  the  faid  Commiffion  alfo  mentioned,  to  affign  and  appoint 
the  faid  Extent  of  Ground,  or  any  Part  thereof,  which  fhould  be  found  fit 
and  convenient  for  the  Purpofes  in  the  faid  Commiffion  mentioned,  and  after 
having  taken  into  due  Confideration  the  faid  Extent  of  Ground  fo  viewed  and 
furvey ed  as  aforefaid,  together  with  the  Situation  thereof,  we  the  faid  Com- 
miffioners do  further  humbly  certify,  to  the  faid  Lord  Chief  Baron  of  the 
faid  Court  of  Exchequer,  and  the  reft  of  the  Barons  there,  that  the  Places, 
Keys,  and  Wharfs,  hereafter  mentioned,  being  Parc  of  the  faid  Ground 
within  the  Extent  aforefaid,  are  fit  and  convenient  to  be  affigned  and  ap- 
pointed for  the  Purpofes  in  the  faid  Commiffion  mentioned,  and  we  have 
thereupon,  by  virtue  and  under  the  Power  and  Authority  of  the  faid  Com- 
miffion, affigned  and  appointed  filch  Parts  of  the  faid  Fxtent  of  Ground, 
diftinguilhed.  by  fuch  Names,  Metes,  and  Bounds,  as  hereafter  mentioned, 
to  be  further  open  Places,  Keys,  or  Wharfs,  within  the  faid  Port  of  London, 
.for  the  landing  and  fhipping  of  Goods,  Wares,  and  Merchandize,  as  in  the 
( z ) faid 
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faid  Commiffion  mentioned,  and  to  be  nfed  as  fuch  over  and  befides  the 
feveral  Places,  Keys,  and  Wharfs  which  have  been  heretofore  affigned  and 
•appointed  within  the  faid  Tort,  by  virtue  of  a Commiffion  for  the  like  Pur- 
pofe  granted  by  his  Majefty  King  Charles  the  Second,  in  the  Nineteenth 
Year  of  his  Reign,  and  then  made  exclufive  Wharfs,  the  faid  former  Com- 
miflion,  or  any  Thing  contained  therein,  or  in  the  Certificate  of  the  Com- 
miflioners  in  the  faid  Commiffion  named,  or  in  their  Return  thereof,  in  any- 
wife  notwithflanding;  and  we  do  declare  all  Places  within  the  faid  Pore, 
(other  than  and  -except  the  faid  Places,  Keys,  and  Wharfs  by  us  affigned 
and  appointed  to  be  further  lawful  Places,  Keys,  and  Wharfs  as  aforefaid, 
and  alfo  fave  and  except  the  faid  Places,  Keys,  and  Wharfs  heretofore  af- 
figned -and  appointed  by  the  faid  Commiffioners,  in  the  Nineteenth  Year 
of  .his  faid  Majefty  King  Charles  the  Second  as  aforefaid)  unlawful  for  the 
Handing  or  (hipping  of  fuch  Goods,  Wares;  and  Merchandize  as  aforefaid, 
and  utterly  debarred  that  Privilege.,  which  faid  further  Places,  Keys,  and 
Wharfs  by  us  fo  affigned  and  appointed  as  aforefaid,  with  their  Namfcs, 
Metes,  and  Bounds,  are  as  follows:  That  is  to  fay,  the  Wharf  called  Brown’s 
Wharfj  bounded  on  the  Eall  by  Saint  Catherine’s  Dock,  which  lies  be- 
tween the  faid  Place  called  The  King’s  Brewhoufe  (the  Boundary  on  the 
Eaft  of  the  (aid  Extent  of  Ground  and  the  faid  Brown's  Wharf)  and  con- 
taining from  Eaft  to  Weft  Seventy-feven  Feet  Ten  Inches,  and  in  Breadth 
from  the  faid  River  Side,  Northward,  towards  Saint  Catherine’s  Street, 
Forty  Feet,;  the  Wharf  called  Bottle  Wharf,  bounded  on  the  Eaft  by  the 
•faid  Wharf  called  Brown’s  Wharf,  and  containing  from  Eaft  to  Weft 
Twenty-four  Feet  Eight  Inches,  and  in  Breadth  from  the  faid  River  Side, 
Northward,  towards  Saint  Catherine’s  Street,  Forty  Feet;  and  all  that  co- 
vered Way,  bounded  on  the  Eaft  by  the  faid  Bottle  Wharf,  containing 
from  Eaft  to  Weft  Twenty  Feet,  and  in  Breadth  from  the  faid  River  Side, 
Northward,  towards  Saint  Catherine’s  Street,  Forty  Feet— the  faid  Bottle 
Wharf  and  covered  Way,  to  be  united  in  One  Wharf,  and  to  be  called 
Bottle  and  Bridge  Wharf ; all  that  Space  of  Ground,  bounded  on  the 
Eaft  by  the  faid  Wharf  (to  be  called  Bottle  and  Bridge  Wharf)  containino- 
from  Eaft  to  Weft  Three  hundred  and  Eight  Feet  Three  Inches,  extend- 
ing from  thence,  Weftward,  to  the  public  Stairs  or  landing  Place  called 
Saint  Catherine’s  Stairs,  and  in  Breadth  from  the  faid  River  Side,  North- 
ward, towards  Saint  Catherine’s  Street,  Forty  Feet,  fuch  Space  of  Ground 
to  be  called  Saint  Catherine’s  Wharf,  but  the  laid  Stairs  called  Saint  Ca- 
therine’s Stairs,  containing  from  Eaft  to  Weft  Thirteen  Feet  Eight  Inches, 
and  adjoining  thereto  on  the  Weft  Side  thereof,  is  not  to  be  a lawful  Place 
■for  landing  or  (hipping  of  any  fuch  Goods,  Wares,  and  Merchandize  as 
aforefaid ; and  we  have  further  affigned  and  appointed  as  aforefaid,  all  that 
Space  of  Ground,  bounded  on  the  Eaft  by  the  faid  public  Stairs,  called 
Saint  Catherine’s  Stairs,  and  containing  from  Eaft  to  Weft  Fifty-two  Feet 
Three  Inches,  and  in  Breadth  from  the  faid  River  Side,  Northward,  to- 
wards Saint  Catherine’s  Street,  Forty  Feet,  to  be  called  Whitmell’s  Wharf; 
the  Wharf  called  Lower  Iron  Gate  Wharf,  bounded  on  the  Eaft  by  the 
faid  Wharf,  to  be  called  Whitmell’s  Wharf,  containing  from  Eaft  to  Weft 
Seventy-two  Feet,  and  in  Breadth  from  the  faid  River  Side,  Northward, 
towards  Saint  Catherine’s  Street,  Forty  Feet ; and  the  Wharf  called  Up- 
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per  Iron  Gate  Wharf, 'bounded  on  the  Eaft  by  the  faid  Lower  Iron  Gate 
Wharf,  containing  from  Eaft  to  Weft  One  hundred  and  -Forty  Feet,  and 
in  Breadth  from  the  laid  River  Side,  Northward,  towards  Saint  Cathe- 
rine’s Street,  Forty  Feet,  which  laft:  mentioned  Wharf  is  bounded  on  the 
Weft:  by  the  faid  Stairs  called  Iron  Gate  Stairs,  being  the  Boundary  on  the 
Weft  of  the  faid  Extent  of  Ground  in  the  faid  Commiftion  mentioned.  Item, 
We  think  it  neceffary,  and  do  declare,  that  the  feveral  Places,  Keys,  and 
Wharfs  by  us  afligned  and  appointed  as  aforelaid,  fliall  not  be  feparated  or 
•divided  one  from  the  other  by  any  Houle,  Wall,  Pale,  Poft,  Rail,  or  other 
Impediment  whatsoever,  but  only  by  Meer  Stones  or  Marks  in  the  Pave- 
ment for  the  Diftinttion  of  Property,  and  not  otherwife,  and  be  open 
throughout,  and  that  the  Campfhotts  or  Bounds  thereof  next  the  River  be 
-continued  even  as  may  be,  and  of  equal  Height  throughout,  taking  the 
faid  Bounds  next  the  River  from  the  Extent  of  the  Piles  now  fupporting 
feveral  of  the  Backfronts  of  the  Eredtions  or  Buildings  fronting  the  laid 
•River;  and  that  the  Space  within  the  faid  Piles,  where  the  Water  flows, 
be  filled  up  and  made  folid  Ground,  faced  with  Brick  or  Stone,  and  in  fuch 
Manner  that  the  faid  refpedtive  Wharfs  be  Forty  Feet  wide  as  aforelaid. 
Item,  We  think  it  neceffary  and  advife,  for  the  greater  Security  of  the 
Goods,  Wares,  and  Merchandize  to  be  landed  or  {hipped  at  the  faid  Places, 
Keys,  and  Wharfs  by  us  afligned  and  appointed  as  aforefaid,  and  for  the 
greater  Security  of  the  Public  Revenue,  that  on  the  North  Side  of  the 
faid  Places,  Keys,  and  Wharfs,  next  the  faid  Highway  or  Street  called  Saint 
‘Catherine’s  Street  (leaving,  neverthelefs,  full  Forty  Feet  at  leaft  in  the  Clear 
•from  the  River  Side  towards  the  faid  Street)  there  be  erefted  and  built  a 
'fubftantial  Brick  Wall  or-Fence,  not  lefs  than  Twelve  Feet  in  Height,  with 
•folding  Gates  therein,  to  be  flint  up  in  the'  Night  Time,  and  as  foon  as  the 
Daily  Bufmefs  is  over.  Item,  We  do  further  think  it  neceffary  to  declare 
and  advife  that  there  be  no  Buildings  or  Erections  whatfoever  on  the  faid 
Places,  Keys,  and  Wharfs  by  us  afligned  and  appointed  as  aforefaid,  fave 
•and  except,  fuch  Cranes  and  Crane houfes  as  may,  at  the  Election  of  the 
Owners  or  Poffeffors  of  the  Ground,  be  crofted  and  built,  provided  they 
•exceed  not  the  Dimenfions  following  (that  is  to  fay)  a Single  Crane  with 
•One  Wheel,  Twelve  Feet  in  Breadth;  a Double  Crane,  with  Two  Wheels, 
Twenty  Feet;  and  each  of  diem  in  Depth  and  Length,  from  the  Camp- 
iliott,  Twenty-one  Feet  at  the  moft,  the  faid  Cranes,  as  well  fingle  as 
double,  to  be  kept  open  and  free  for  common  Pafl'age  from  the  Ground 
up  to  the  Floor  under  the  Wheels,  without  any  other  Inclofure,  Partition, 
Separation,  or  Hindrance,  by  Polls  or  Spurns,  than  the  neceffary  Polls  or 
Spurns  at  both  Ends  to  fupport  the  fame ; and  that  the  open  Height  of 
the  faid  Crane  or  Cranes  be  at  kail  'Fen  Feet  and  an  Half  from  the 
Ground  to  the  Floor  under  the  Wheels,  that  Carts  and  Carriages  may  freely 
pafs under  them.  Item,  We  further  think  it  neceffary  to  declare,  that  it 
ifliall  not  be  lawful  for  any  Perfon  to  build  any  Outlets,  Jets,  Pcnthoufes, 
Warehoufes,  Rooms,  Lodgings,  or  any  Manner  of  Polls,  Sheds,  or 
Buildings  contiguous  or  annexed  to  die  faid  Cranes,  or  any  Part  of  the 
open  Wharf  of  Forty  Feet  in  Breadth,  deferibed  as  aforefaid,  more  than 
what  is  convenient  about  the  Cranes,  for  the  fame  to  work  in  and  upon,  and 
fufficient  Covering  thereunto,  not  exceeding  the  Height,  Length,  and 
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.Breadth  as  aforefaid,  and  except  a Timber  Shed  for  the  Shelter  of  Goods, 
not  exceeding  Ten  Feet  in  Breadth,  provided  the  fame  be  fupported  only 
by  and  from  the  Wall,  without  any  Pofts,  Pillars,  or  Piers  to  fupport  the 
fame.  Item,  We  think  fit  and  necefiary,  and  do  humbly  advife,  that  no 
Warchoufes  be  built  or  lefc  (landing  at  any  Diftance  lefs  than  Forty  Feet 
from  the  Campfhott  or  River  Front  of  the  faid  Places,  Keys,  and  Wharfs, 
and  that  every  fuch  Warehoule  lhall  have  all  the  Doors  or  Windows  open- 
ing and  looking  into  the  Wharft  and  no  Door  or  Window,  or  any  other 
Opening  whatsoever,  looking  into  any  Street.;  and  that  over  and  beyond 
the  faid  Forty  Feet  Breadth  for  the  faid  Places,'  Keys,  and  Wharfs,  and  the 
laid  Wall,  the  faid  Street  or  Highway,  called  Saint  Catherine's  Street,  be 
left  the  full  Breadth  of  Twenty  Feet,  fufficient  for  Two  common  Carts  or 
Caroons  to  pafs  by  each  other.  Item,  We  do  alfo  think  it  fit  and  necefiary, 
and  do  therefore  moft  earneftly  adviJe  and  recommend,  that  the  Inlet  under 
the  covered  Way  in  the  faid  Wharf  to  be  called  Bottle  and  Bridge  Wharf, 
where  the  Tide  now  flows,  and  in  which  is  a Paflage  for  Lighters  and 
Boats  to  a certain  Lime  Wharf  and  Dock,  fituate  beyond  Saint  Catherine’s 
Street,  Northward,  be  arched  over  with  Brick  or  Stone,  and  be  reduced  to 
a common  Sewer,  Six  Feet  wide,  where  it  empties  itfelf  into  the  River 
Thames,  and  that  the  fame  be  fecured  with  a ftrong  Iron  Grating.  Item, 
We  do  hereby  declare,  that  it  (hall  not  be  lawful  for  any  Owner  or  Pofieflor 
of  the  (aid  Extent  pf  Ground,  or  any  Part  by  us  afligned  and  appointed  for 
fuch  Places,  Keys,  and  Wharfs.,  or  any  under  them,  to  occupy,  ufe,  or  ex- 
ercife,  or  permit  any  Perfon,  or  Perfons  whatfoever  to  land  or  (hip  any 
fuch  Goods,  Wares,  and  Merchandize  as  are  intended  to  be  landed  and 
(hipped  there,  when  open  and  made  fit  for  that  Purpofe  as  aforefaid,  until 
all  and  every  the  faid  Places,  Keys,  and  Wharfs,  within  die  laid  Extent,  with 
the  Camp(hotts,  C ranes, Walls,  Gate?,  Pavement,  Extents,  Breadths,  Widths, 
and  other  Things  belonging  to  the  fame,  be  made  compleat  and  perfect  for 
public  Ufe,  as  herein  mentioned,  and  until  fuch  compleadng  and  perfefting 
the  fame  be  publicly  made  known  and  declared  by  Notice  to  .be  .given 
and  publiflied  in  the  London  .Gazette,  by  the  Commiflioners  of  the  Cuftoms 
for  the  Time  being,  with  the  Time  of  opening  the  fame;  and  in  cafe  any 
Goods,  Wares,  and  Merchandize  (hall  be  otherwife  landed  or  (hipped 
within  the  faid  Extent,, that  -the  .faid  Goods,  Wares,  and  Merchandize  will 
be  Jubjedt- to  Forfeiture  for  landing  or  (hipping  the  laid  Goods,  Wares,  or 
Merchandize,  in  like  Manner  as  if  landed  or  (hipped  at  any  other  Place  than 
what  is  lawfully  appointed  for  that  Purpofe.  Icem,  We  humbly  advife  that 
it  may  be  lawful,  as  heretofore,  for  any  Perfon  to.fhip  or  lade  into  any  Ship 
or'Veffel,  on  the  River  of  Thames,  bound  over  Seas,  and  lying  between 
London' and  Woolwich,  any  of  the  Goods  or  Merchandize  hereafter  men- 
tioned, viz.  Horfes,  Coals,  Beer,  ordinary  Stones  for  Building,  Filh  taken 
by  any  of  His  Majefty’s  Subjefts,  Corn  or.Grain,  provided  that  the  Cufioms 
and-Duties  of  fuch  Goods  be  duly  paid,  and  Cockers,  or  other  lawful  War- 
- rants,  paffed  for  the  fame,  and  delivered  to  the  Searcher,  or  One  of  His 
i Majefty’s  Under  Searchers,  and  (hipped  in  the  Prefence  of  forne  of  them, 
; and  in  the  Prefence  of  a Deputy  to  fuch  Perfons  as. (hall  be  appointed  from 
Time  to  Time  to  manage  or  receive  the  Cuftoms  in  the  Port  of  London, 
.and  not  otherwife ; and  .that  it  may  be  lawful,  as  heretofore,  for  any 

Perfon 
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Perfon  or  Perfons  to  unlhip  and  lay  on  Land,  Deal  Boards,  Balks,  and 
all  Sorts  of  Mafts  and  great  Timber,  at  any  Place  of  die  River  of 
Thames  betwixt  Weftminftcr  and  Limehoufe  Dock,  provided  the 
Owners  of  fuch  Goods  do  firft  pay  or  compound  for  the  Cuftom  and 
other  Duties,  and  declare  the  Place  at  which  they  will  land  them,  be- 
fore they  unlhip  any  of  the  Goods,  to  the  Commiffioners  or  other- 
principal  Officers  of  the  Cuftoms  for  the  Time  being,  and  receive  Suffe- 
rance or  Permiffion  from  them  fo  to  do,  and  that  they  unlhip  none  of 
the  faid  Goods  but  in  the  Prefence  of  a Waiter  or  Officer  appointed  there- 
unto, unlefs  by  a fpecial  Licence  of  the  Commiffioners,  or  other  princ- 
ipal Officers  of  the  Cuftoms  for  the  Time  being,  otherwife  the  faid  Goods 
to  be  liable  to  Forfeiture,  according  to  Law.  Item,  We  hereby  further 
•declare,  that  notwithftanding  any  Advice,  Declaration,  or  Appointment 
•hereinbefore  mentioned,  concerning  the  further  lawful  Places,  Keys,  and 
Wharfs  by  us  affigned  and  appointed  as  aforefaid,  if  at  any  Time  it  fhall 
feem  reafonable  to  the  Commiffioners,  or  other  principal  Officers  of  the 
Cuftoms  for  the  Time  being,  and  confident  with  the  Public  Service,  to 
:give  Sufferance  or  Permiffion  for  the  landing  or  (hipping  any  Goods, 
Wares,  and  Merchandize,  at  any  other  Place  or  Places,  or  in  any  other 
Manner,  than  at  thofe  hereinbefore  affigned  and  appointed  to  be  further 
Jawful  Places,  Keys,  and  Wharfs  as  aforefaid,  it  fhall  and  may  be  lawful 
•for  them  fo  to  do,  and  fuch  Sufferance  and  Permiffion  fhall  be  good  and 
warrantable,  without  Forfeiture  or  Advantage  to  be  taken  againlt  Ehe 
■Goods,  Wares,  and  Merchandize  lb  landed,  any  Thing  hereinbefore  con- 
tained to  the  contrary  notwithftanding : And  we  do  humbly  advife  and 
.hereby  declare,  that  whoever  (hall  accept  of,  or  from  henceforward  employ 
any  of  thefe  Places,  Keys,  and  Wharfs,  by  virtue  of  fuch  Permiffion,  to  the 
Ufeof  (hipping,  lading,  or  landing  of  Goods,  Wares,  or  Merchandize,  it 
is  to  be  underftood,  and  it  is  declared  to  be  with  this  Covenant  and 
Condition,  that  they  perform  all  and  fingular  the  Orders,  Affignments,  and 
Appointments,  whicli  on  their  Part  and  Behalf's  is  before  declared  to  be 
performed  and  done,  and  not  otherwife  ; and  we  do  further  humbly  advife 
and  declare,  that  if  any  Wharfinger  or  Owner  of  any  of  the  Wharfs  or 
Grounds  allowed  for  fhipping,  lading,  or  landing  of  Goods  or  Merchan- 
dize as  aforefaid,  do  not  conform  to  the  prclent  Form,  Rules,and  Methods 
hereby  preferibed  and  di reified  for  their  Wharfs,  Cranes,  or  Buildings,  or 
hereafter  (hall  alter  or  difeontinue  die  fame,  or  make  new  Encroachments 
thereupon,  after  public  Notice  given  by  any  Three  or  more  of  the  Com- 
miffioners of  the  Cuftoms  for  the  Time  being,  by  fixing  up  a Writing  un- 
der their  Hands  upon  the  Wharf  where  the  Fault  (hall  be  committed,  de- 
claring the  Offence,  and  limiting  a Day  and  Time  for  the  Amendment  there- 
of, which  if  not  amended  or  performed  accordingly,  that  then  fuch 
Wharf  or  Crane  (hall  from  thenceforward  be  no  more  reputed  or  taken, 
or  have  the  Benefit  or  Privilege,  as  a lawful  Place  of  (hipping,  lading,  or 
landing  of  Goods  or  Merchandize,  but  be  thenceforward  utterly  debarred 
thereof,  unlefs  reftored  by  His  Majefty’s  Special  Warrant;  and  neverthe- 
lefs  the  faid  Buildings,  Alterations,  and  Encroachments  to  be  demo! idled  and 
removed,  as  the  Law  in  that  Cafe  hath  direfled.  In  Witnefs  whereof, 
£a  a)  we 
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we  have  hereunto  fet  our  Hands  and  Seals,  the  Nineteenth  Day  of 
'April,  in  the  Year . of  Gur  Lord  One  thoufand  Seven  hundred  and  Sixty- 
five. 


■3  s a i 


M.Davifon  (L.  S.)  A.  Grant  (L.  S'.)  H.  Saxby,  D.  Coll'.  Inward  (L.  S.) 

Andr".  Grote  (h.  S.)  R.  Glover  (L.  S.)  P..Parfell,  D.  Outward  (L.  S.) 

Matthew  Harrifon  (L.  S.)  John  Buchanan  (L.  S.)  R.  Frewen  (L.  S.) 

(L,S.)  Duncan  Campbell(L.S.) John  Robfon  (L.  S.) 
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ACCOUNT  of  die  Total  Number  of  S H I P S,  with  tlitir  Tonnage,  including  their  repeated  Voyages,  that  entered  inwards  ai  the  Port  of  LON  DO  N from  Fore,  gn  Parts,  ra  the  Years  1752,  1793,  >794.  *»•  *795  * 
diftinguiihing  each  Year,  and  diilinguifliing  the  C O UNT  RI  ES  from  whence  fitch  Shi, .3  came,  with  the  principal  Art.de,  of  Impotu.ioi,  from  each  Country. 


IN  TUB  YEAR  1792. 

IN  1 

THE  YEAR  I793. 

i 

IN 

the  year  1794. 

IN  1 

THE  YEAR  1 795. 

COUNTRIES. 

Britifh. 

Foreign. 

Total. 

Britiih. 

Foreign. 

P Toial. 

j Britifh. 

Foreign. 

Total. 

Br 

itifh. 

F»i 

reign. 

'I 

’otal. 

Principal  ARTICLES  of  IMPORTATION. 

Ships. 

Tons. 

1 Ships. 

Torn 

Tens. 

Ship*. 

Tons. 

Ships. 

Tons. 

Ships. 

Tuns. 

Slops. 

Tons. 

[.Ships. 

Tims. 

Ships. 

Tons. 

Ships. 

| Tans. 

Ships 

T ms. 

Si,>. 

Tims, 

America 

Britifh  - - 

55 

10,983 

55 

10,583 

39 

8,277 

39 

8.277 

43 

8.445 

— 

— 

48 

8.445 

. 83 

15-732 

- 

8? 

'5.7J2 

Furr,  Fiflt,  Skins,  Corn. 

America  - 

United  States 

59 

»3*4»  I 

too 

23,366 

'59 

36.777 

33 

7,821 

107 

26,40c 

140 

34,221 

2 

232 

109 

1 1 1 

26,697 

3 

49" 

■75 

36. 109 

178 

36,599 

Tobacco,  Corn,  Rice,  Indigo,  Furs,  Wood. 

Afiica 

. . . 

23 

3.326 

— 

_ 

*3 

3.326 

33 

c.4i, 

- 

— 

33 

6,41 1 

10 

2,199 

- 

- 

IO 

2.199 

5 

656 

3 

420 

8 

1.0761 

Fruit,  Wax,  Gum,  Elephants  Teeth,  Guinea  Wood,  Palm  Oil. 

Azores 

. . . 

it 

I.I.69 

7 

733 

18 

1,902 

4 

376 

20C 

6 

576 

9 

679 

3 

220, 

11 

899 

9 

6j3 

2 

17* 

“ 

834 

Fayal  Wine. 

Barbary  - 

- . . 

12 

1,730 

— 

_ 

1 2 

i,33° 

8 

894 

- 

_L' 

8 

894 

6 

S^S 

- 

- 

6 

S6) 

4 

399 

— 

— 

4 

399 

Copper,  and  fotne  of  the  Articles  under  the  Head  of  Africa. 

Bremen 

- - . 

7 

737, 

13 

2,175 

2o' 

2,912 

3 

356 

16 

2.8/5 

‘9 

3.231 

8 

»«547 

IS 

3.373 

26 

4.920 

- 

— 

3' 

5.3*4 

32 

5-3*4 

Linen,  Corn,  Timber,  Wine, 

Canaries  - 

5 

68  j 

- 

_ 

5 

685 

3 

S'2 

- 

— 

3 

5*5 

1 

150 

- 

- 

‘ 

XJO 

4 

S‘6 

- 

— 

4 

516 

Wine. 

Cape  de  Vcrd 

. . . 

2 

66 

- 

— 

z 

66 

— 

— 

- 

_ 

- 

- 

- 

- 

- 

- 

- 

- 

- 

— 

— 

Skins,  Hides,  Horns. 

Cdrfica 

. . . 

— 

— 

- 

— 

— 

— 

_ 

_ 

— 

_ 

— 

— 

- 

- 

- 

- 

- 

- 

18 

5-359 

- 

- 

li 

5*399 

Small  Quantities  of  Honey  and  Wax. 

Courland 

. - - 

9 

«*445 

1 

200 

to 

1.645 

*8 

3,589 

— 

— 

18 

3.589 

7 

1,262 

- 

- 

7 

1,2621 

“ 

1 

7° 

1 

70 

Iron,  Deals, 

Denmark  ar.d  Norway 

64 

10,853 

181 

49,48. 

245 

60,334 

28 

3,193 

248 

63,589 

276 

66,782 

49 

5,362 

*94 

66,856 

343 

72,z\S 

*> 

2,436 

'77 

52.643 

1 97 

S3.085 

Fir,  Timber,  Beals,  Corn,  Iron. 

f Tea,  Chin  .,  Drugs,  Calico,  Muflin,  Nankeens,  Pepper,  Raw 

Ball  Indies 

’ - - 

27 

2 1,229 

- 

27 

21,22  9 

1 33 

26,727 

- 

- 

35 

26,727 

42 

34-733 

— 

42 

34.733! 

63 

46,221 

6j 

46,221  1 

•j  Silk,  manufactured  Linens  and  Cottons,  Sugar,  Cotton 
l Yarn,  Salt-petre. 

f Auftriar. 

70 

8,921 

— 

~ 

70 

8,92  1 

250 

63,026 

4 

i 858 

2J4 

63,884 

109 

22,749 

5 

1,058 

114 

23.807 

24 

24 

5 Hemp,  Silk,  Brandy,  Cotton. 

4 French 

5? 

5,99‘ 

4 

6c  1 

61 

6,5.92  I 

12 

1,169 

1 

24O 

1.3 

1,409 

— 

2 

'4+ 

2 

*44 

“ 

11 

n 

1,4,7 

3 

France 

. . . 

260 

20,821 

23 

1,440 

283 

22,261  : 

38 

2,809 

8 

1,111 

46 

3,920 1 

* 

169 

.5 

2,099 

17 

2,268 

9 

2,297 

45 

4-479 

54 

6*776 

Oil,  Wine,  Fruit,  Cotton,  Glafs,  Brandy,  Plaifter  of  Paris, 

Florida 

. . - 

5 

1,084 

- 

- 

5 

1,084 

3 

496 

1 

305 

4 

8.01  1 

1 

210 

- 

- 

' 

2.0j 

* 

459 

— 

— 

2 

499 

Skins. 

Genoa 

. . - 

3 

263 

- 

- 

3 

263, 

J 

1,383 

1 

1 5° 

13 

1.533 1 

3 

330 

- 

- 

3 

33J 

— 

~ 

1 

130 

' 

130 

Silk,  Skins,  Wine. 

f Linen,  Linen  Yarn,  Timber,  Deal0,  Wine,  Corn,  Smalts, 

Germany 

4* 

7.59' 

4° 

8,385 

8. 

15,976: 

60 

9,852 

33 

8,392 

93 

18,244 

5° 

8,533 

69 

13.902 

119 

2M35 

i*7 

28,075 

128 

27*3'7 

*55 

55,392 

•j  Hides,  Rags,  Oak-bark,  Skins,  and  now  Streights  Silk, 
/ Brandy,  Geneva. 

Gibraltar  and  Streights 

>4 

2,887 

- 

— 

14 

2,887 

4 

755 

- 

- 

4 

755 

10 

1,856 

- 

- 

10 

1,856 ' 

8 

1.870 

— 

— 

8 

1,870 

Silk. 

Greenland  and  Davis’s  Sl&h:s 

22 

6,8St| 

- 

— 

22 

6,884 

22 

6,321 

- 

- 

22 

6,321 

16 

4,285 

- 

- 

16 

4,285 

10 

2,864 

- 

- 

10 

2,864 

Blubber,  Whale-fins. 

Gucrnfey,  Jerfey,  &c. 

34 

3,691 

- 

- 

3+ 

3,69' 

28 

3.245 

- 

- 

2'- 

3.245 

26 

3,139 

1 

180 

27 

3,3'9 

41 

4,168 

6 

872 

47 

5.040 

Paving-Stones,  Wine. 

Honduras  - 

. . . 

27 

6,443 

- | 

*7 

22 

5>24i 

- 

- 

22 

5,241 

>4 

3 3*8 

- 

- 

H 

3-3 ‘8 

5 

<•■=> 

- 

5 

1,122 

Logwood,  Mahogany,  Fullic. 

f Corn,  Wine,  Geneva,  Brandy,  Waiofcot-boards,  Oak-bark, 

Holland  - 

- . - 

121 

14,825 

436 

28,546 

557 

43.37* 

2 33 

26,498 

397 

25,236 

630 

5i,734 

*95 

33.458 

S3* 

33.506 

827 

66,964 

9 

1,226 

44 

6,271 

53 

7,497 

■2  Drugs,  Madder,  Smalts,  Flax,  Hides,  Call-Iron,  Linen, 

Ireland  - 

. - - 

294 

29,874 

- 

- , 

294 

29'874 : 

224 

24,289 

- 

224 

24,289 

285 

31.005 

- 

285 

31,005 

323 

34*594 

2 

260 

325 

34,854 

Provifions,  Linen  Yarn.  Linen,  Cattle  Corn,  Skins,  Hides, 
Tallow,  Wcollen-Yarn. 

Italy 

- - • 

10 

i»273 

- 

- 

.0 

i>*73 ' 

“ 

- 

- 

— 

— 

9 

I,ic8 

4,665 

9 

1,108 

4-665 

2 

241 

6,986 

— 

“ 

2 

241 

7*456 

7 Silk,  Oil,  Wine,  Marble,  Chip  Hats,  Fruit,  Paper,  Drugs,  Rags, 
f Madder,  Valonia,  Skins,  Cotton. 

Leghorn  - 

- 

37 

6,348 

— 

— 

37 

6,34s 

34 

5*473 

— 

— 

34 

5,473 

*7 

— 

— 

*7 

40 

3 

470 

4,3 

Livonia 

. . - 

38 

8,oi) 

- 

- 

3S 

1 8,011 

5° 

1 1,788 

■ 

400 

5' 

i:,i  8S 

39 

10,216 

- 

- 

39 

10,216 

62 

15,123 

- 

6z 

15,123 

Hemp,  Iron,  Deals,  Timber,  Malls. 

• Madeira 

. - - 

— 

- 

- 

- 

- 

1 

109 

- 

- 

' 

109 

- 

— 

- 

— 

— 

- 

— 

- 

— 

— 

- 

Wine. 

Naples 

. - - 

It 

1,746 

- 

- 

1 1 

1,746 

6 

848 

- 

- 

6 

84S 

10 

- 

10 

1,500 

5 

605 

“ 

- 

5 

605 

Fruit,  Oil,  Skins. 

Nootka  Sound 

* 

— 

- 

- 

- 

- 

- 

- ' 

- 

- 

— 

— 

> 

S3 

- 

— 

1 

83 

— 

“ 

- 

- 

Skins. 

Portugal  - 

. 

171 

22,084 

2 

37P 

‘73 

2 2,454 

105 

13,106 

18 

1 >99* 

123 

1 5.0981 

i*4 

16,469 

16 

1,646 

140 

18,115 

116 

17,4'3 

27 

3,146 

*43 

20,559 

Wine,  Fruit,  Cork,  Salt,  Cotton. 

Poland 

. - .j 

3° 

8,894 

I! 

3,290 

4' 

12,184 

69 

14,981 

27 

8,174 

96 

23.155 

4* 

10,322 

22 

6,26 

64 

16,582 

57 

2 2.535 

27 

6,360 

84 

18,895 

Com,  Timber,  Deals,  anti  fomc  Linen. 

1S6 

285 

47' 

70,094' 

209; 

46,540 

2.1 

1 8,764 

420! 

65,304 

125 

29.S84 

262 

23.771 

387 

53.355 

.2. 

23,047 

166 

24,885 

287 

47,932 

Timber,  Coro,  Skins,  Linen-Yarn. 

Ruflia 

. 

194 

53.671 

— 

194 

53,67'! 

223 

60,629 

- 

“ 

223 

6o,6,9 

154 

39-557 

- 

- 

154 

39-557 

196 

47,461 

2 

480 

198 

47.941 

Mails,  Iron,  Deals,  and  other  Timber,  Linen,  Tallow,  Hemp, 
Pitch,  Tar,  Allies. 

Sardinia  • 

. 

1 

100 

— 

— 

J1 

- 

- 

- 

- 

- 

1 

95 

- 

— 

1 

95 

3 

4" 

— 

— 

3 

411 

Fruit. 

S 

M39 

_ 

— 

8 

M39 

8 

965 

- 

- 

8 

965 

4 

602 

- 

- 

4 

602 

3 

320 

- 

3 

320 

Brimfiooe,  Barilla. 

Southern  Filliery 

49 

11,115 

_ 

_ 

49 

11,115 

39 

8,548 

- 1 

- 

39 

8,548 

34 

7.264 

- 

- 

34 

7.264 

*3 

5,026 

- 

- 

25 

5,026 

Oil,  Whale-fins,  Spermaceti,  Skins. 

)Si 

22,452 

29 

2.75° 

210 

25,202 

"5 

14,730 

23 

3.720 

'43 

18,450 

12S 

15*979 

,6 

1,390 

144 

17.369 

103 

14.698 

33 

5,192 

136 

19,890 

Wine,  Fruit,  Oil,  Barilla,  Skins,  Wool,  Hides,  Drugs,  Cork, 

27 

6,234 

54 

8,341 

81 

•4.573 

28 

4,990 

87 

14,018 

l*5 

1 9,008 

39 

6,300 

78 

9.910' 

117 

16,210 

10 

2,109 

78 

10,337 

88 

12,446 

Iron,  Deals,  Corn,  Pitch,  Tar. 

Turkey  • 

. 

32 

6,704 

- 

— 

32 

6,704 

20 

4.858 

- 

- 

to 

4.853 

3' 

7.3'4 

1 

2oo 

3* 

7.5‘4 

4 

846 

• 

200 

51 

1,046 

Fruit,  Mohair,  Cotton,  Carpels,  Box-wood,  Madder,  Gums, 
Opium,  Silk. 

Venice 

81 

1,141 

_ 

_ 

8 

1,141 

10 

'•2+7 

2 

366 

12 

1,607 

11 

•.384 

1 

150 

12 

1-534 

>3 

'*374 

4 

7OO 

17 

2,074 

Fullic,  Fruit,  Drugs. 

f Britifh 

*84 

78,238 

_ 

— 

284 

78.238 

319 

85.593 

- 

- 

319 

83,595 

445 

1 ' 2,540 

— 

- 

445 

112,54° 

339 

9'*6S5 

- 

- 

339 

91.63s 

! -h  Sugar,  Rum,  Coffee,  Cocoa,  Cotton,  Indigo,  Mahogany. 

1 L Dying-woods,  Fullic,  Ginger,  Gum,  Drugs,  Hidci.Tortoife- 

Weft  Indies 

( Foreign 

- 

- 

- 

- 

- 

2 

460 

1 

*35 

3 

69; 

* 

507 

- 

- 

2 

S°7 

1 

*4> 

— 

— 

1 

245 

| $ ihell.  Wine. 

*.48'9| 

451,188 

.,.86 

'5  *.*43 

3.675 

603.431 

1 2.348 

478,105 

1.193 

177.019 

3.541 

655,124 

2,2:9 

420.7*5 

1-444 

1 I9M3C 

3,663 

620,845 

339.3i7 

99 1 

189,136 

i ,.83, 

578,453 

1 

VI  II 

' II 

l 1 

l 

’ Moil  of  the  Ships  from  M.vHis  mc 
duffed  under  the  lie  id 


J.  Dailey , 
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Appendix  (M  m)  continued. 

An  A C C O U N T of  the  Number  of  Ships  that  entered  inwards  at  the  Port  of  London,  laden,  or  chiefly 
laden  with  Wine,  Tobacco,  Rum,  3nd  Sugar,  Corn,  Timber,  Deals,  Mails  and  Spars,  Hemp  and  Iron, 
Pitch  and  Taj-,  refpe&ively,  in  the  Years  1792,  1793,  1794,  and  1795  } diftinguilhing  each  Year,  and  the 
Countries  from  whence  fueh  Ships  came. 


COUNTRIES. 

179a. 

*793- 

1794. 

17  95- 

WINE,  taken  from  the  Jcrquers  Books. 

Ships. 

Ships. 

Ships. 

Ships. 

Canaries  — — * 

— 

3 

2 

I 

Gucrnfey  and  Jerfey  — 

— 

1 9 

H 

<4 

19 

Gibraltar  — — 

4 

2 

Italy  — — 

— 

» 

2 

Ireland  —* 

— 

— 

— 

I 

Madeira  — — 

— 

t 

Portugal  — — 

s? 

48 

75 

85 

Spain  — — 

35 

23 

31 

33 

Sweden  — — — 

— 

— 

1 

Prizes  — — 

6 

1 

7 

Total 

- 

165 

ICO 

i£3 

149 

TOBACCO,  from  the  Jcrquers  Books. 

America  — ■ — ■ — — — 

— 

84 

56 

56  i 

55 

RUM  and  SUGAR,  from  the  Jerquers  Books. 

Weft  Indies  — — — — — 

— 

290 

294 

404 

-99 

CORN,  from  the  Books  in  the  Woodfarm  Department. 

America,  Germany,  Holland,  Poland,  Pruflia,  &c.  — 

— 

860 

9-4 

i,i  68 

418 

TIMBERS,  DEALS,  MASTS,  SPARS*  &c. 
America,  Denmark,  and  Norway,  Poland,  Pruflia,  Ruffia,  &c.  — 

- 

438 

429 

HEMP  and  IRON. 

Sweden,  Ruffia,  &c.  — — — — 

— 

£2-8 

' 224 

US* 

171 

PITCH  and  TAR. 

America,  Sweden,  Ruffia.  — _ — 

3° 

48 

4S 

41 

The  above  Account  of  Wine  Ships  includes  all  VefiHs  that  imported  more  than 
Ten  Tons,  except  thofe  from  rhe  Eafl  and  Weft  Indies. 

The  Wine,  Tobacco,  and  Rum,  and  Sugar  Accounts,  are  taken  from  the  Jer- 
quers  Books. 

The  Accounts  of  Corn,  Timber,  Hemp,  and  Iron,  and  Pitch  and  Tar,  were  fup- 
plicd  by  the  Officers  appointed  for  the  Woodfarm,  or  River  Department. 

J-  Halley , 
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Appendix  (Nn.) 


DESCRIPTION  and  Eftimate  of  that  Part  of  the  Plan  pro- 
pofed  by  the  City  of  London,  for  improving  the  Port  of  London 
on  the  South  Side  of  the  Thames,  near  and  adjoining  to  the  Bridge 
Yard. 


i.  To  purchafe  the  old  Buildings  and  Ground,  Eaftward  of  the  Bridge 
Yard,  contained  between  Mill  Lane  and  Morgan’s  Lane,  from 
Weft  to  Eaft,  and  from  the  Thames  to  Tooley  Street,  from 
North  to  South. 

31.  To-purchafe  the  old  Buildings  and  Ground,  Weftward  of  the  Bridge 
Yard,  contained  between  Cotton’s  Wharf  and  St.  Olave’s  Church 
Yard,  from  Eaft  to  Weft,  and  from  the  Thames  to  Tooley  Street, 
from  North  to  South. 

•III.  To  improve  the  Opening  of  Tooley  Street,  from  the  Borough  to 
Morgan’s  Lane,  now  of.the  Average  Breadth  of  29  Feet,  fo  as  to 
make  the  fame  not  lefs  than  50  Feet  throughout. 

The  Value  of  the  faid  Ground  and  Buildings  is  £. 

eftimated  at  — — — 240,000  — — 

Deduct  Value  of  Ground  which  will  remain  to 

let  on  Building  Leafes,  eftimated  at  — 55, 000  — — 


£.  185,000 


The  Bridge  Yard,  with  the  Addition  of  the  abovementioned 
Ground,  will  furniQi  Warehoufes  to  the  Amount  of  32,444 
Square  Yards  on  the  Plan,  being  upwards  of  Three  Times  the 
•Quantity  afforded  by  the  prefent  legal  Quays, which  is  only  10,190 
Square  Yards. 

How  far  this  Space  will  be  competent  for  the  Reception  of  Mer- 
chandize for  Exportation  for  the  Coafting  Trade,  and  for  Grana- 
ries, is  humbly  fubmitted. 

J.  Peacock. 


7th  April  1 7 96. 

Surveyor’s  Office, 

Guildhall. 

(c  c) 
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Appendix  (O  o). 


3£XP  LANATIONS,  Ihewing  the  peculiar  Advantages  to  be  at- 
• tained  by  the  Adoption  of  the  Docks  at  the  Ifle  of  Dogs,  and 
•extend, ing  the  Limits  of  the  Port  of  London. 


DOR  the  better  Accommodation  of  Shipping,  and  the  more  effectual 
-*■  Security  of  the  Revenue,  as  well  as  to  protect  the  Merchants  Pro- 
perty from  Plunder,  and  the  Rifle  of  Fire,  it  is  propofed  to  have  Three 
feparate  Docks  between  Blackwall  and  Limehoufe  Hole,  where  there  is  a 
fufficient  Depth  of  Water  at  Neap  Tides  for  admitting  Veffels  heavily 
laden,  without  the  Intervention  of  Locks;  and  at  the  Entrance, at  Black- 
wall,  there  will  be  a Bafon,  marked  (A)  capable  of  receiving  160  Ships, 
which  may  lie  there  in  Safety  out  of  the  Tideway,  and  be  in  Keadinel';  to 
go  into  the  Docks  at  high  Water. 

The  Dock  for  Merchants  Ships,  to  he  called  The  King's  Dock,  and 
•marked  (B)  will  contain  250  Ships,  .allowing  a Quarter  of  an  Acre,  or 
.One  thousand  Two  hundred  and  Ten  Square  Yards  for  each  Ship, 
.which  Space  will  admit  of  the  Veffels  to  life  in  Tiers  (each  Trade  having 
its  feparate  Station)  fo  far  afunder  from  each  other  as -to  leave  fufficient 
Room  for  Lighters  to  come  alongfide  of  each  of  them  to  lade  or  unlade, 
and  alfo  fQ‘p.  Ships  to  be  hauled  in  or  out  of  the  Tiers,  at  all  Times,  as 
Occafion  may -.require.  This  Dock  will  be  fenced:-round  with  a Wall 
Sixteen  Feet  high,  fo  as  to  be  acceffible  only  at  the  Two  Entrances  at 
Blackwall  and  Limehoufe  Hole,  ac  each  of  which  Officers  may  be  fta- 
tioned  to  fecure  the  Revenue  in  the  moft  effe&ual  Manner,  tfnd  to  pre- 
sent the  Merchants  Property  from  being  plundered  and  embezzled  by  the 
People  employed  in  delivering  the  Ships. 

The  Dock,  marked  (C)  is  for  empty  Ships  to  be  laid  up  in  ordinary; 
and  to  render  it  as  convenient  as  pofiible  to  Merchants  and  Ship  Owners, 
it  is  intended  to  have  a Hoping  Shore  for  careening  Veffels  on  the  Side 
•jiext  to  Limehoufe,  Poplar,  and  Blackwall.  It  will  contain  200  Sail; 
and  as  loon  as  any  Ship  fliall  have  unladen  her  Cargo  in  the  King’s 
Dock,  it  is  propofed  that  (he  lhall  be  forthwith  obliged  to  remove  into 
tills  Do.ck,  or  into  fome  proper  Place  in  the  River ; and  as  a farther  Secu- 
rity againfl:  Smuggling,  it  is  alfo  propofed  that  an  Officer  lhall  remain  on 
board  till  fhe  has  paffed  the  Gates  of  the  King’s  Dock. 

The  other  Dock,  marked  (D)  is  for  Colliers;  and  it  will  contain  300 
Sail,  with  all  their  attendant  Craft. 

And  the  Bafon,  marked  (E)  is  for  Lighters,  and  fmall  Craft  of  every 
Ddcriptio'n,  ncceffary  for  lading  and  unlading  all  the  Ships  which,  at  any 
T ime,  may  lie  in  the  feveral  Docks ; and  alio  for  receiving  fuch  Ships  as 
may  want  to  go  in  or  come  out  of  the  Docks,  at  the  Entrance  at  Lime- 
houfe Hole.  This  Bafon  will  contain  800  Lighters ; and  as  it  is  intended 

to 
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Appendix  (Oo)  continued. 

to  have  a Gate  into  each  of  the  Three  Docks,  as  well  as  Three  Gates 
to  communicate  with  the  River,  the  greatefl  Number  of  Craft  which  can 
ever  have  Occafion  to  go  in  or  come  out,  in  any  one  Tide,  may  be  all 
accommodated,  and  have  fufficient  Room  to  pafs  and  repafs  each  other 
without  the  leaft  Interruption. 

By  placing  the  Merchant’s  Ships  in  the  King’s  Dock  by  themfelves, 
an  Opportunity  will  be  afforded  of  introducing  an  eafy  and  practicable 
Improvement  in  the  Mode  of  delivering  the  Cargoes  of  Ships,  which,  it 
is  conceived,  will  be  of  the  utmoft  Importance  both  to  the  Crown  and  the 
Merchant  ; namely,  the  Application  of  the  King’s  Scale  immediately  to 
the  Ship’s  Side,  by  Means  of  a floating  Platform  or  Wharf .j  for  a Re- 
prefentation  of  which  fee  the  Plan,  N°  3.  On  this  floating  Wharf  the 
-Cargoes  will  be  accurately  and  conveniently  afeertained  in  their  Tran  fit 
from  the  Ship  to  the  Lighter,  by  which  Means  the  Revenue  will  be  ef- 
fectually fecured  before  the  Goods  are  fuffered  to  quit  the  Dock;  the 
Merchant  will  be  enabled  to  charge  his  Lightermen  and  Warehoufemen 
with  the  exaCt  Quantity  of  Goods  delivered  from  the  Ship,  which  he  has 
never  yet  been  able  to  accomplifh  ; and,  if  the  Limits  of  the  Port  be  ex- 
tended, he  will  be  at  Liberty  to  convey  his  Goods,  after  they  have  palled 
the  Dock  Gates,  wherever  he  can  be  beft  accommodated  with  a Ware- 
•houfe,  the  Crown  having  no  farther  Charge  upon  them.  To  give  an  Idea 
of  the  Extent  of  this  Benefit,  an  Account  is  lubjoined,  at  the  Foot  of 
this  Explanation,  of  the  principal  Articles  imported,  with  the  Manner 
?by  which  the  Quantities  are  afeertained  for  the  Dudes. 

All  Goods  which  are  delivered  by  Weight  or  Tale  may  be  conveniently 
and  diftindtly  difeharged  on  the  floating  Wharf. 

And,  for  the  Security  of  all  Wines  and  Spirits,  which  by  Law  are  now 
entitled  to  remain  Thirty  Days  on  board  the  Ship,  it  is  propofed  that  they 
•fhall  be  landed  upon  a covered  Wharf  within  the  Walls  of  the  King’s 
Dock,  for  the  Purpofe  of  gauging  them  correCUy,  and  afeertaining  the 
Quality.,  and  to  give  the  Time  allowed  by  Law,  without  detaining  the 
Ship. 

As  for  fuch  Goods  as  require  to  be  opened  for  Examination,  forcing, 
or  taring,  it  is  fubmitted,  that  they  fliould  be  carried  to  the  King’s  Ware- 
houfe  for  that  Purpofe. 

It  is  proper  alfo  to  obferve,  that  Ships  laden  with  Timber  may  deliver 
their  Cargoes  in  the  Manner  they  do  at  prefenr,  in  order  to  avoid  the  In- 
terruption which  the  Floats  of  Timber  would  occafion  to  the  Bufinefs 
in  the  Dock;  or,  if  it  fliould  be  thought  expedient  to  clear  the  River 
of  thefe  bulky  Ships,  it  may  be  done  by  appropriating  another  Dock  for 
•their  Accommodation.  Ifj  on  Confederation,  it  fliould  be  found  expedient 
that  the-Colliers  fhould  deliver  their  Cargoes  in  the  River,  as  they  do  at 
prefent,  the  Dock  marked  (D)  which  was  intended  for  them,  may  be  appro- 
priated to  the  Export  Trade,  which  will  thus  be  kept  perfectly  di£tin£t  and 
ieparate  from  the  Import. 

Thus  it  is  conceived,  by  the  feveral  Parts  of  this  Plan  combined,  the 
great  Evils  complained  of  in  the  Port  of  London  will  be  done  away.  The 

Evils 
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Appendix  (O  o)  continued. 

Evils  complained  of  are,  the  crowded  State  of  the  River;  the  confined 
Limits  of  the  legal  Quays  ; and  the  Want  of  fufficient  Warehoufe  Room 
on  the  Water  Side. 

By  Means  of  the  Docks,  the  River  will  be  relieved  from  the  Incum- 
brance of  the  Shipping.  By  weighing,  gauging,  and  taling  Goods  within 
the  Walls  of  thc  King’s  Dock,  every  Part  of  the  Bufinefs  will  be  carried 
on  diftindtly,  and  without  Interruption.  By  the  Application  of  the  King's 
Scale  immediately  to  the  Ship's  Side,  the  real  Cargoes,  and  the  Duties 
thereon,  will  be  much  more  accurately  afeertained  than  can  poffibly  be 
done  on  any  Quays  whatever,  where  Delay,  Pillage,  and  Fraud  are  the 
unavoidable  Confluences  of  the  Confufion  necelTarily  ariling  from  the 
crowd  of  Officers,  Clerks,  Gangfmen,  Porters,  and  other  Defcriptions  of 
People  mixed  together.  The  Eftablilhment  of  Officers  will  alfo  be  dimi- 
niihed,  as  it  will  not  be  -neccfiary.  to  have  the  ufual  Number  of  Tide- 
w.aiters  on  board  the  Ships,  the  chief  Security  being  in  the  Officers  fta- 
tioned  at  the  Entrances;  the  Number  of  Weighers  alfo  and  Watchmen 
will  be  confidently  reduced  ; and  as  every  Communication  from  without 
will  be  cut  off,  if  the  Merchant  on  his  Part  will  cake  care  to  employ  re- 
Iponfible  Lightermen  for  the  Conveyance  of  his  Goods  from  the  Dock 
to  the  Warehoufe,  in  which  they  may  eafily  be  lodged  within  Twenty-four 
Hours,  all  Fraud,  either  on  the  Revenue  or  his  Property,  will  be  rendered, 
as  far  as  may  be,  impoffible. 

By  extending  rhe  Limits  of  the  Port  on  both  Sides  of  the  River  through 
the  Cities  of  London,  Weftminfter,  and  Southwark,  the  Merchant  will 
gain  the  great  Objc£t  of  which  he  has  been  in  purfuit  fo  many  Years,  Room  ; 
■to  which  all  Objections  on  the  Part  of  Government  will  now  be  removed, 
as  the  Revenue  will  be  fatisfied  before  the  Goods  are  permitted  to  come 
out  of  the  Dock.  All  thac  Confufion  will  be  avoided,  which  mull:  necef- 
farily  refulc  in  Matters  of  this  Kind,  from  attempting  to  do  too  much  within 
a final]  Compafs,  and  to  comprefs  what  in  its  Nature  is  not  compreffible. 
By  the  Liberty  of  landing  Goods  wherever  it  may  be  convenient,  the  in- 
ternal Confumpcion  and  Trade  of  the  Metropolis  will  be  accommodated 
and  rclirved  from  the  heavy  Expence  of  a Second  Lighterage,  or  an  un- 
necefiary  Inci  eafe  of  Cartage  in  conveying  Goods  from  Quays  and  Wharfs, 
iituated  at  a Diftance  from  the  principal  Relorts  of  Traffic,  by  which  the 
Streets  and  Avenues  of  the  Town  in  general  are  already  coo  much  crowd- 
ed, to  the  great  Annoyance  of  the  Inhabitants. 

The  Extenfion  of  the  Limits  of  the  Port  will  alfo  effeftually  prevent 
unreafonable  Exaftions  from  Perfons,  who,  by  a Monopoly  of  the  folc 
Right  of  landing  and  Ihipping  Goods,  might  be  induced  to  be  exorbitant 
in  their  Demands.  It  will  alfo  fecure  to  the  Proprietors  of  Lands,  on  both 
Sides  of  the  River,  the -valuable  Privilege  of  converting  their  PremifTes  to 
fuch  Ufes  as  they  may  think  moft  conducive  to  their  own  Intereft,  as  well 
as  that  of  the  Public;  and,  by  enfuring  to  them  this  full  Liberty,  it  will 
encourage  a Spirit  of  Enterprize  in  the  Extenfion  of  Warehoufes  on  the 
Wacerfide,  which  may  enable  Government  at  any  Time  to  carry  into  Exe- 
cution fuch  farther  Plans  for  the  Enlargement  of  our  Commerce,  by  a 

•general 
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general  Syftem  of  bonding,  or  otherwife,  as  Circumftances  and  Opportuni- 
ties may  render  it  expedient  to  adopt. 

It  may  be  proper  alfo  to  obferve  that  this  Plan  has  the  Advantage  of  all 
others,  as  it  will  not  affedt  private  Property,  by  .removing  any  Buildings  of 
Confequcnce,  or  otherwife.  It  may  alfo  be  carried  into  complete  Execu- 
tion for  a much  lefs  Expence,  and  in  lefs  Time.,  without  the  fm ailed  Inter- 
ruption, during  its  Progrefs,  to  the  Commerce  of  the  Port,  which,  on  the 
(contrary,  would  immediately  begin  to  feel  the  Benefit  of  it. 

Sam.  Wyatt. 


WEST  INDIA  TRADE. 


by  Weight. 


by  Meafure. 
by  gauging. 


SPAIN  and  PORTUGAL  TRADES. 

Raifins  and  Almonds 
Silks  - 

Barilla  - - 

Shumac  - 

Cork  - 

Brazil  - 

Cochineal  and  Indigo 
Wool  and  Cotton 
Spanifh  Liquorice 
.Drugs  - 

Hides,  Skins 
Oranges  and  Lemons 
Wines  - - - - 


by  Weight. 


' j by  Trie. 

- by  Gauge. 


Sugars  - - 

Ginger  - - 

Pepper  - 

All  Kinds  of  Hard  Woods 
Logwood  and  other  Dye  Woods  - 
Coffee  and  Cocoa  - 

Drugs  - 

Mahogany  - - - 

Rum  - 


(d  d)  ITALIAN 
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LEVANT  TRADES. 


ITALIAN  and 

Silks  - 

Cotton  and  Yarn 

Drugs 

Brimftone 

Juniper  Berries 

Raifins,  Currants,  and  Figs 

i\rgol  and  Cream  of  Tartar 

Dye  Woods,  Bark,  Sic. 

Marble  - 

Wine  - 

Oil  - 

Anchovies 

Skins  - - 


by  Weight. 


- by  Mcafure. 

- by  Gauge. 

- by  Gauge  and  Weight. 

- by  W eight  and  T ale. 
by  Tale. 


AMERICAN  TRADE. 


Tobacco  — 

Rice  - - - 

Pig  Iron  - 

After,  - 

Tar,  Pitch,  and  Turpentine 
Rofin  - 

Skins  and  Furs 
Staves  - - - - 

Timber  - - 


by  Weight. 


- by  Weight  and  Talc. 

- by  Tale. 

- by  Meafurement. 


BALTIC,  NORWAY,  * 

Hemp  - 

Flax,  and  Linen  Yarn 

Tallow  - - — 

Aftes  - 

Iron  - 

Copperas 

Bridles  and  Feathers 
Pitch  and  Tar 
Rofin  and  Turpentine 
■Drugs  - 
Deals  and  Battens 
Staves  - - - 

Timber  and  Marts 
Linens  - 

To  vs  - 

•Glafs  - 


GERMAN  TRADES. 


by  Weight. 


| by  Tale. 

_ | by  Meafure. 

- by  Value  and  Tale. 

- by  Value. 


DUTCH 
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DUTCH 

TRADE. 

.Spices  - - - - 

Garden  and  other  Seeds 

Madder  - 

Butter  and  Cheefe 

Toys  - 

W ine  and  Spirits 

•Linens  - 

T arris  - - - - 

Wainfcot  - 

- 1 by  Weight. 

- by  Talc. 

- by  Gauge. 

- ^ by  Meafurc. 

IRISH  1 

TRADE. 

Linens  - 

Provifions  - 

Tallow  - 

.Hides  and  Skins 

> - by  Meafure. 

- - | by  Weight. 

FRENCH 

TRADE. 

“Wines  - 

Brandies  - • 

~ j by  Gauge. 

SUPPLE- 
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SUPPLEMENT  to  thk  EXPLANATION. 

The  Property  in  the  Ifle  of  Dogs,  that  will  be  wanted  for  the  Pnrpofe 
•of  thefe  .Docks,  confifts  chiefly  of  rich  Marlh  Land,  of  which  it  will  be  ne- 
• cetfkry  to  purchafe  300  Acres.  Upon  the  Scire  of  this  Ground  are  Five 
■ old  Windmills,  with  fmall  Houfes  belonging  to  them,  the  Folly  Houfe 
at  Blackwall,  and  the  Gut  Houfe  at  Limehoufe  Breach,  and  fome  other 
'.Buildings  of  little  Value.  The  principal  Proprietors  of  the  Lands  are., 
Peter  Mellifli,  Efqr> 

Lady  Strathmore, 

Mr.  Stratton, 

Jo*  HefFord,  E_fqr, 

Rcvd  Mr.  Tookc, 

.Mr.  Seddou, 

Mr.  Broom  head. 

Will"1  Godfrey,  Efcr, 

Mr.  Hitch, 

Ja*  Wildman,  Efqr, 

Meflrs.  Pedleys, 

Rob'  Batfun,  Efqr, 

•Geo0  Bing,  Efqr, 

■— — Vachell,  Efqr. 

ESTIMATE  of  the  propofed  Docks  to  be  made  through  the 
Neck  of  the  Ifle  of  Dogs,  from  Blackball  Reach  to  Limehoufe 
Reach. 

45,000 

6,000 

252.000 

265.000 


Purchafe  of  300  Acres  of  Land,  valued  at  ,£.5  -per  Acre,  and 
rated  at  30  Years  Purchafe  — — — 

Purchafe  of  Five  Windmills,  the  Folly  Houfe,  the  Poplar  Gut 
Houfe,  and  fome  other  Buildings  — — — 

Excavation  of  coo  Acres  for  the  Three  Docks  and  Two  Bafons, 
including  formingthe  Banks  and  Towing  Paths,  &c.  — 

Mafonry  to  the  Piers  and  Bafon  Walls,  including  the  filling 
in  with  Chalk,  &c.  — — — . 

Dock  Gates  and  Drawbridges, .including  Two  Locks  for  the  En- 
trance into  the  Dock  (C)  for  the  Advantage  of  careening 

Vefiels  — — — — 

Mooring  Piles,  Chains,  and  Buoys  — — • — 

Pumping  the  Water  for  the  Foundations,  and  for  the  lower  Part 
of  the  Excavation  of  the  Docks  and  Bafon,  making  Dams  and 
Sluices,  Piling  and  Planking  — — — 

To  inclofe  t he  King’s  Dock,  marked  (B)  with  a Brick  Wall  16 
.Feet  high  above  the  Surface  of  the  Bank  — — 


-4, -Co 

•14,000 


40.000 

1 2.000 


Contingencies  at  12  ^ per  Cent. 


X-  658,000 
— 82,250 

.£•  740^50 


PLAN 
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PLAN  for 'railing  the  before  mentioned  Snm  of  £.  740,250. 

It  is  prefumed  that  the  Money,  provided  the  Plan  is  approved 
on,  may  be  raifed  in  Two  or  Three  different  Ways. 

Firft  . . . 'By  a general  Subfcription  to  the  Amount  neceffary  for  carrying. 

the  Plan  into  compleat  Execution. — The  fubfequent  Main- 
tenance of  which  might  be  fupported  by  moderate  Dock 
Duties,  which  would  alfo  leave  a Surplus  fufficient  to  pay  an 
Intereft  or  Profit  on  the  Subfcription  Money. 

Second  . . By  a Subfcription  in  Part,  and  the  Remainder  by  Annuities  upon 
Lives,  to  be  fatisfied  out  of  the  Dock  Duties;  and  as  the 
Annuitants  die,  the  Duties  would  of  Courfe  be  diminifhed, 
to  the  Advantage  of  the  Trade  of  the  Port. 

Third  ...  As  it  appears  to  be  a great  National  Concern,  Parliament  may 
be  induced  to  give  it  a general  or  partial  Aid. 


To  carry  this  Plan  into  Execution,  it  is  propo'fed  that  Commiflioncrs 
ftiall  be  appointed  under  the  Sandtion  and  Controul  of  Parliament;  One 
Third  of  the  Number  from  the  Aldermen  of  London,  as  being  a Part  of 
the  Corporation;  One  Third  from  the  general  Body  of  Merchants;  and 
the  other  Third  from  the  Proprietors  of  Eftates  on  both  Sides  of  the 
River. 


EXPENCE  of  carrying  the  Works  into  compleat  Execution,  as 
by  the  aforegoing  Eftimate  £.  740,000. 

Intereft  at  5 per  Cent.  — — — £.  37,000 

D°  - at  7 i per  Cent.  — £.  55,500 


(e  e)  FUND 
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FUND  for  paying  the  Intereft,  fupporting  the  "Works,  and  providing 
for  the  necefiary  Eftablilhment. 

THE  KING’S  DOCK It  is  propofed  that  all  Ships  laden  with 

Foreign  Merchandize,  which  are  to  difeharge  their  Cargoes  in  the 
King’s  Dock,  Hiall  pay  a Dock  Duty  at  the  Rate  of  One  Shilling  per 
Ton  ; and  as  it  is  fuppofed,  that  at  1'eaft  Four  thoufand  Ships  in  the 
Courfe  of  a Year  will  come  into  this.  Dock,  averaged- at  Two  hun- 
dred Tons  each,  the  Quantity  of  Tonnage  will  be  800,000  Tons,  at 
One  Shilling  per  Ton  — — — £.  40,000 

THE  DOCK  FOR  COLLIERS — 900,000  Chaldron  of 

doals,  being  tl)e  Importation  of  die  Year,  rated  at  id.  per 
Chaldron  — — — — — - 6,666 

DOCK  FOR  EMPTY  SHIPS Suppofe  too  Ships  on 

an  Average  to  be  always  in  the  Dock,  at  15s.  per  Week 

each  — — — — — 3,900 

DOCK  DUTIES -To  be  levied  upon  Shipping  which  will 

re.ceive  Accommodation  in  the  River,  by  having  the  Chan- 
nel- cleared,.of  Merchant’s  Ships  and  Colliers.  Viz.  6,500 
Coafting  Vefiels  (exclufive  of  Colliers)  which  frequent  the 
Port  in  the  Courfe  of  the  Year,  rated  at  20J.  each  per 
Year  — — — — — 6,500 

£•  S7>o6& 
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PLAN  for  '-railing  the  before  mentioned  Sum  of  £.  740,250. 

It  is  prefumed  that  the  Money,  provided  the  Plan  is  approved 
on,  may  be  raifed  in  Two  or  Three  different  Ways. 

Firft  . . . By  a general  Subfcription  to  the  Amount  neceffary  for  carrying 
the  Plan  into  compleat  Execution. — The  fubfequent  Main- 
tenance of  which  might  be  fupported  by  moderate  Dock 
Duties,  which  would  alfo  leave  a Surplus  fufficient  to  pay  an 
Intereft  or  Profit  on  the  Subfcription  Money. 

Second  . . By  a Subfcription  in  Part,  and  the  Remainder  by  Annuities  upon 
Lives,  to  be  fausfied  out  of  the  Dock  Duties;  and  as  the 
Annuitants  die,  the  Duties  would  of  Courfe  be  diminifhed, 
to  the  Advantage  of  the  Trade  of  the  Port. 

Third  ...  As  it  appears  to  be  a great  National  Concern,  Parliament  may 
be  induced  to  give  it  a general  or  partial  Aid. 


To  carry  this  Plan  into  Execution,  it  is  propofed  that  Commifiioners 
lhall  be  appointed  under  the  Sanction  and  Controul  of  Parliament;  One 
Third  of  the  Number  from  the  Aldermen  of  London,  as  being  a Part  of 
the  Corporation;  One  Third  from  the  general  Body  of  Merchants;  and 
the  other  Third  from  the  Proprietors  of  Eftates  on  both  Sides  of  the 
River. 

EXPENCE  of  carrying  the  Works  into  compleat  Execution,  as 
by  the  aforegoing  Rftimate  £.  740,000. 

Intereft  at  5 per  Cent.  — — — £.  37,000 

D"  - at  7 | fer  Cent.  — £.  55,500 


(ee)  FUND 
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'FUND  for  paying  the  Intereft,  lupporting  the  Works,  and  providing 
for  the  necefiary  Eftablilhmenr. 


THE  KING’S  DOCK It  is  propofed  that  all  Ships  laden  with 

Foreign  Merchandize,  which  are  to  dilcharge  their  Cargoes  in  the 
King’s  Dock,  fliall  pay  a Dock  Duty  at  the  Rate  of  One  Shilling  per 
Ton  ; and  as  it  is  fuppoled,  that  at  leaft  Four  thoufand  Ships  in  the 
Courfe  of  a Year  will  eoririe  into  this  Dock,  averaged  at  Two  hun- 
dred Tons- each,  the  Quantity  of  To'hnage  will  be  800,000  Tons,  at 
One  Shilling  per  Ton  — — — £.  40,000 

THE  DOCK  FOR  COLLIERS 900,000  Chaldron  of 

■ Coals,  being  the  Importation  of  the  Year,  rated  at  id.  per 

Chaldron  — — — • — - — 6,666 

DOCK  FOR  EMPTY  SHIPS Suppofe  too  Ships  on. 

an  Average  to  be  always  in  the  Dock,  at  15J.  per  Week 

each  — — — — — 3,90a 

DOCK  DUTIES To  be  levied  upon  Shipping  which  will 

receive  Accommodation  in  the  River,  by  having  the  Chan- 
nel cleared  of  Merchant’s  Ships  and  Colliers.  Viz.  6,506 
Coafting  Vefiels  (exclufive  of  Colliers)  which  frequent  the 
Port  in  the  Courfe  of  the  Year,  rated  at  10  s.  each  per 
Year  — — — — — 

1 
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Ail  ACCOUNT  of  the  Qnantitjr  of  SUGAR  and  RUM,  imported  from  the  Weft  India  Wands  into  the  Port  of  London,  for  the  Yean  1750,  1760,  1770,  and  1780 
and  alio  for  the  Years  17  9s,  1,  e,  3,  4,  and  5 inclulive ; diftinguifhing  the  Imports  of  each  liland. 


Names  of  the 

1750. 

1760. 

1 

I77C. 

1780. 

1790. 

| 179I* 

17  92. 

I 1 7 93- 

1794. 

*7  95- 

SUGAR. 

P.UM. 

SUGAR. 

RUM. 

SUGAR. 

RUM. 

SUGAR. 

RUM. 

SUGAR. 

RUM. 

SUGAR. 

RUM. 

SUGAR. 

RUM. 

| SUGAR. 

RUM. 

SUGAR 

RUM. 

SUGAR. 

RUM. 

Cuts. 

Gallons. 

C. 

Gallons. 

c. 

Gallons. 

c. 

Gallons. 

c. 

Gallons. 

c. 

Gallons. 

c. 

Gallons. 

c. 

Gallons. 

C. 

Gallons. 

c. 

Gallons. 

Antigua  --- 

1 15,027 

44.193 

.ioo,iS3 

4>875 

199,040 

9-549 

*7-394 

4,666 

4>»7S® 

>4-937 

50-65  > 

14,028 

53-8/2 

15,12a 

150,086 

121,223 

122,891 

102,10; 

84,430 

Barbadoci  - - 

79.51  * 

14.635 

115,243 

9,063 

106,231 

5'!* 

49.30‘ 

2,024 

55-7 '6 

1,797 

63,428 

2-744 

110,072 

45480 

90579 

5.312 

89,434 

8-453 

60,1 1 1 

1,898 

• ■ 

— 

~ 

“ 

— 

22,134 

«ot 

— 

34-0*3 

94> 

46,788 

>•534 

40.813 

18,304 

48.876 

21*347 

47-745 

14-153 

36,55* 

6,704 

Grenada  - - - 

- 

— 

“ 

~ 

>85*9*7 

48,47* 

17.329 

>5 

>4S,237 

29,863 

148,401 

16,711 

147-874 

89,182 

158,946 

217.177 

172,373 

>55-748 

20,362 

GuaJaloups  - - 

- 

104,680 

1, hi 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

— 

7.144 

- 

2,613 

99 

Jamtuca  - . - 

2 |.3,£io6 

sn.116 

465,589 

642,928 

513.58' 

911480 

590.256 

1.160,139 

766,751 

1,423,682 

674,417 

*-325-45* 

748,182 

>.337-*>o 

663,727 

1,649,120 

793,219 

1.431.613 

677,980 

971,450 

Martinico  ... 

- 

- 

- 

_ 

- 

- 

- 

- 

- 

- 

560 

— 

67,986 

207 

61,701 

110 

Momlerrat  - - 

3**777 

6,694 

44.71s 

M>9 

47.692 

4.450 

28,182 

435 

iS»4*i 

328 

21,135 

1, in 

22,285 

7*>'5 

29.476 

27-704 

21,905 

>7-417 

18,221 

1,156 

Nevis  .... 

>9-355 

2,900 

31.47' 

2406 

57»Sz  t 

3-595 

*8,194 

335 

21466 

3-974 

16,426 

6,294 

21,416 

*9-93  > 

22,766 

37-244 

16,554 

4,948 

24-093 

9, *34 

St.  Domingo  - - 

- 

- 

- 

- 

~ 

- 

- 

- 

- 

- 

- 

- 

- 

- 

29,838 

- 

26,508 

_ 

— Kitts  --- 

134.250 

>5-43 * 

186,112 

6,548 

196,581 

7,685 

150,010 

2,118 

84,648 

40,194 

86,923 

9-*  >2 

85,7.8 

35.05° 

106,868 

72,032 

1 20,609 

62,473 

91,041 

29,440 

— Lucia  - - - 

- 

— 

— 

5,826 

789 

- 

- 

- 

- 

- 

- 

- 

5,981 

178 

1,299 

— 

— Vincent’s 

“ 

— 

- 

— 

33.383 

1,346 

5 

“ 

54,023 

4,644 

66,208 

12,229 

79,362 

53->44 

92,793 

48,562 

96,551 

36,446 

37.139 

1,296 

Tobago  ... 

- 

“ 

- 

1,686 

60 

19.S94 

5,850 

- 

- 

- 

- 

- 

- 

38,77* 

546 

85,312 

69,  *53 

58,665 

8,409 

Tortola  ... 

>-4,3 

8 

>•7  9= 

8 

13,043 

' 4-553 

6,415 

“ 

>7»536 

225 

13,819 

- 

29,610 

>75 

■ 21,565 

2,905 

31,481 

7,867 

17.987 

109 

TOTAL  - 

630,840 

607,074 

1.047,79s 

669,358 

1,377,109 

997- >36 

922,806 

i,i?6,37> 

>,236,579 

1,520,585 

1,188,196 

1,389,314 

1,339,204 

1,630,779 

1.425.013 

2,206,169 

1,715,02s 

1,910,961 

1,218,751 

1,039,801 

Infpeflor  General’s  Office, 

Cuftom  Houfe,  London,  Thomas  Irvin?, 

14th  April,  1796,  * 

Infpcflor  General  of  the  Imports  and  Exports 
of  G.  Britain. 
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Appendix  (Qjp) 

Port  of  I A RETURN  of  all  COASTING  VESSELS, 
LONDON.  I and  their  Tonnage j diftinguilhing  the  Trades  in 
which  they  are  employed  j and  alfo  the  Number 
of  COLLIERS  ufing  this  Port. 


To  and  from 
what  PORTS 
employed. 

NUMBER 

of 

VESSELS. 

TONNAGE. 

VOYAGES 

repeated 

Annually. 

Aberdeen 

•JO 

j,6oo 

6 

Anftruthcr  - 

2 

too 

2 

Alloa  - 

2 

2CO 

4 

Alemouth 

4 

240 

9 

Aldborough  - - 

8 

480 

12 

Aberdovcy  - - 

4 

200 

4 

Aar  - - - - 

a 

100 

4 

Aberiftwith  - 

3 

180 

6 

Arundel  - - - 

8 

640 

9 

Berwick  - - - 

H 

1,120 

14 

Bridlington  - 

8 

480 

6 

Bofton  - 

•i6 

1,280 

9 

Beaumaris 

6 

300 

4 

Barmouth 

6 

300 

4 

Briftol  - 

6 

9OO 

2 

Bridgewater  - - 

2 

IOO 

4 

Barnftaplo  - 

2 

xoo  . 

4 

Bideford 

' 2 

IOO 

4 

Bonefs  - - 

, IO  | 

1,600 

4 

Clay  - ; - 

4 1 

32°  ; 

9 

Colchefttfr  - 

14 

- 840  . 

16 

Chefter  .*- 

4 

400  : ' 

' 3 

Carnarvon 

•-  4 

• • 160 

"4 

Cardigan^  - - - 

- - 8 

• 400 

J 

- - 4- 

(eg) 
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To  and  from 
what  PORTS 
employed. 

NUMBER 

of 

VESSELS. 

TONNAGE.  . 

VOYAGES 

repeated 

Annually. 

Carmarthen 

_ 

6 

360 

4 

Cardiff  - - 

- 

6 

480 

4 

Chepftow 

- 

2 

IOD 

3 

Cowes 

- 

2 

120 

9 

Chichefter 

- 

4 

200 

6 

Dundee 

8 

480 

S 

Dunbar  - - 

- 

2 

IOO 

8 

Dealc 

- 

2 

50 

1 6 

Exeter  - 

- 

8 

400  ' 

6 

Eaftbourn 

- 

I 

40 

*2 

Falmouth 

- 

1 

50 

4 

Fowey 

- 

2 

IOO 

s 

Folkftone 

- 

2 

80 

-1 5 

Faverlham 

- 

8 

480 

24 

Greenock 

- 

4 

320' 

6 

Gloucester 

- 

i 

80 

- . 3 

Hartlepoole  - 

- 

I 

40 

4 

Hull  - . - 

- 

lOO 

10,000 

9 

Harwich 

- 

14 

840 

1 6 

Haftings  - - 

- 

4 

160 

14 

Ipfwich  - 

- 

30 

1,500 

H 

Kirkwall  - 

2 

80 

4 

Leith  - - - 

- 

12 

1,800 

4 

Lynn 

- 

4 

320 

9 

Leigh  - - 

- 

8 

400 

- 24 

Lancafter  - 

- 

2 

200 

3 

Liverpoole  - 

18 

2,700 

- 3 

Llanelly  - - 

2 

80 

4 

Lyme  - 

- 

4 

240 

6 

Milford  - 

1 

4 

200  | 

3 
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To  and  from 
what  PORTS 
employed. 

NUMBER 
0*  ‘ 
VESSELS. 

TONNAGE. 

1 VOYAGES 
repeated 

ANNUALLY. 

Moflffofe  - 

4 

320 

6 

Malden  * - - 

Ob 

800  ; 

24 

AJe3ftte  - - 

12 

1,200 

9 

Neath  - 

4 

200 

4 

NewhaVen 

6 

300 

6 

Perth  - 

8 

480 

rz 

Prefton  Pans 

i 

60 

4 

Poole  - 

4 

"280 

'6 

Padftow 

a 

100 

4 

Portfmouth  - - 

6 

360 

7 

Plymouth  r 

8 

800 

4 

Penzance 

4 

400 

3 

Queenborough 

a 

40 

24 

Rye  - - - - 

4 

'200 

9 

Rochefter 

20 

800 

24 

Sunderland  - 

2 

r'6o 

9 

Stockton  - - - 

A 2 

960 

9 

Scarbro’  >■  - . 

3 

240 

9 

Southampton 

4 

240 

7 

Swanfea  - , - - 

2 

120 

4 

Thu  rfo  - 

4 

240 

4 

Whitby  - - - 

6 

360 

8 

Wells  - - - 

4 

320 

8 

Woodbridge  - - 

12 

960 

9 

Whitehaven  - - 

2 

200 

3 

Weymouth  - 

12 

1,200 

6 

Wifbich  - - - 

4 

24O 

6 

Yarmouth  - 

30 

2,400 

9 

CO  LLIERS. 
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COLLIERS. 


To  and  from 
what  P 0 RT  S 
employed. 

NUMBER 
0 r 

VESSELS. 

TONNAGE. 

VOYAGES 

repeated 

ANNUALLY. 

N.  Cattle  - - 

342 

68,400 

9 

Sunderland  - 

69 

8,280 

9 

Blythnook  - 

IO 

3,000 

. 

9 

Coaft  Office, 

Cuftom  Houfe, 

London,  15  th  April  1796. 

Geo.  Weljtead , jp*  Col'. 
J.  Hajfard,  Con'. 
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REPORT  of  a Committee  of  Weft  India  Merchants,  rcfpefting  the 
Bufinefs  of  landing  and  delivering  Sugar  at  the  legal  Quays. 

At  it  Meeting  of  Weft  India  Merchants,  Marine  Society's  Office, 
London,  December  ao,  1793. 

Richard  Neave,  Efq*  in  the  Chair: 

The  Committee,  appointed  on  the  10th  of  September,  1793,  for 
the  Purpole  of  “ taking  all  fuch  Meafures,  by  Conferences  with 
,c  Public  Bodies,  or  otherwife,  as  may  beft  facilitate  the  Difcharge 
“ of  Ships  now  arrived ; and  alfo  prevent  future  Inconveniences  in 
**  the  Difcharge  of  Weft  India  Shipping,  arsd  to  report  their  Pro- 
“ ceedings  to  this  Meeting;"  and  to  whom  it  was  alfo  recommended, 
on  the  17th  of  September  1793,  “ to  meet,  from  Time  to  Time, 
“ and  to  concert,  if  poffible,  lome  Means  of  preventing  in  future 
“ thofe  numerous  Inconveniences  under  which  rhe  Weft  India 
“ Trade  at  prefent  labours,  refpedting  the  Difcharge  of  Ships  at  the 
“ Port  of  London  j”  made  the  following  Report : 

VOUR  Committee,  having  met  at  different  Times,  dire&ed  its  im- 
1 mediate  Attention  to  thatObftacle  to  the  Difcharge  of  Ships,  cau fed 
by  a Combination  among  the  Perfons  pofieffed  of  Lighters,  ufually  em- 
ployed by  the  Wharfingers  at  the  legal  Quays;  and  which  had  taken 
place  fubfequent  to  a recent  Confideration  of  their  Claims,  as  reprefented 
to  this  Meeting  by  the  Wharfingers,  and  an  Increafe  in  the  Rates  of 
Lighterage,  proportionate  to  the  Size  of  Cafks,  which,  in  the  Opinion  of 
the  Wharfingers  themfelves,  was  adequate  and  fatisfaftory. 

Your  Committee  has,  in  all  its  Proceedings,  refpedted  that  ancient  and 
wife  Cuftom  of  this  Port,  by  which  the  Whole  of  the  Bufinefs  of  landing 
and  delivering  Sugar  at  the  legal  Quays  has  been  held  invariably  con- 
netted;  convinced  that  the  Parts  of  that  Bufinefs  cannon  be  dilunited 
without  confiderable  Inconvenicncy  to  the  Trade;  and  fenfible  that,  fo 
long  as  the  Compenfation  paid  for  that  Bufinefs  fhall  be  adequate  upon 
the  Whole,  it  will  be  incumbent  upon  the  Wharfingers,  to  whom  it  is 
paid,  to  reconcile  petty  Differences,  and  to  defeat  fubordinate  Combina- 
tions* And  your  Committee  muft  obferve,  that  there  is  a peculiar  Pro- 
priety in  referring  to  the  Wharfingers  the  cafual  Dilcontents  and  Demands 
of  the  Lightermen,  whofe  principal  Grievance  is  Demurrage ; the  Magni- 
tude of  which  is  precarious,  but  which  muft  always  be  ccmmenfurate  to  the 
Advantage  the  Wharfinger  is  receiving,  by  charging  Warehoufe  Rent  for 
Goods  which  he  has  not  Space  or  Ability  to  houfe,  and  which  are  fullering 
undue  Rifle  and  Expofure  at  the  very  Time  when  actually  paying  for  Cover- 
ing and  Prote&ion. 

Your  Committee  having  formed  feveral  Refolutions  upon  this  Prin- 
ciple, which  are  inferted  in  the  Minutes  of  its  Proceedings,  and  which, 
upon  Communication  to  the  Wharfingers,  appear  to  have  awakened  their 
Attention  and  accelerated  their  Diligence;  has  feen  Reafon  to  recom- 
mend with  Earneftnefs  to  Individuals,  to  afford  no  future  Precedent  of 
( h h ) Treaty 
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Treaty  widi  diftindt  Perfons  for  fuch  Parts  of  the  Buliiiefs  of  landing 
and  delivering  Sugar,  as  have  ullially  been  confidered  as  connected  j and 
mu  ft  fubmit  to  this  Meeting,  that  whenever  Difficulties  of  a fimilar  Na- 
ture and  on  unreafonable  Grounds  fhall  again  arile,  it  will  be  proper 
forthwith  to  proceed  to  a Con  ('deration,  not  of  a Part  only  but  of  the 
Whole  of  the  Charge  ufually  made  fer  landing,  houfing,  and  delivering 
Sugar  at  this  Port ; and  to  regulate  that  Charge  in  a Manner  proportionate 
to  the  diftincSt  Services  performed. 

But  your  Committee,  having  taken  fuch  Meafures  as  were  within  its 
Competency  (inadequate  as  thofe  Meafures  neceffitrily  were,  under  the 
late  Circumftances  of  the  Trade')  againft  the  prdfing  and  immediate  Evil, 
has,  conformably  to  your  Diredlions,  proceeded  to  take  into  Contempla- 
tion the  Whole  of  that  Syftem  upon  which  the  Ships  from  the  Weft 
Indies  are  difeharged  at  this  Port;  and  will  not  have  fulfilled  its  Duty, 
without  laying  before  this  Meeting  thofe  important  Refledtions,  which  that 
View  has  fuggefted. 

It  is  well  known  that  the  Bufinefs  of  this  Port,  whether  of  Export  or 
Import,  exceeding  in  Magnitude  and  Confequcnce  that  of  any  Port  in 
the  World,  is,  agreeably  to  the  exifting  Regulations,  principally  confined 
to  the  legal  Quays,  extending  (with  fome  Interruptions)  from  the  Weft- 
ern  Extremity  of  Tower  Ditch  to  London  Bridge;  a Space  about  500 
Yards  in  Length,  upon  which  Warehoufes  and  other  Buiklings  arc  eredled 
in  fuch  Situations  as  to  leave  not  more  than  3,000  fquare  Yards  at  the 
•utmoft  of  uncovered  Space  upon  the  Wharfs ; a Space,  fo  exceedingly 
inadequate  to  the  Bufinefs  of  the  Port  of  London,  that  it  is  not  uncom- 
mon to  fee  the  Wharfs  univerfallv  encumbered  with  Piles  of  coftly  Goods, 
expofed  to  every  Rific  of  Weather  and  Plunderage,  while  Two  or  Three 
Lighters  filled  with  like  valuable  Articles  are  attending  undifeharged  up- 
on each. — Indeed,  the  Incompetency  of  the  legal  Quays  will  be  fufficiently 
manifeft,  if  we  confider  them  relatively  to  one  Species  of  imported  Pro- 
duce alone  ; the  bulky  and  perifhable  Article  of  Sugar,  which  is  more 
immediately  the  Concern  of  this  Meeting.  Of  that  Article  the  Port  of 
London  receives  from  the  Weft  India  Colonies,  communibus  Jnnis,  upwards 
of  ico.ooo  Hogfheads;  and  the  major  Parc  of  that  Importation  muft, 
from  the  Seafon  of  its  Culture,  even  in  Time  of  Peace,  reach  this 
Port  within  the  Space  of  Three  or  Four  Months. — The  largeft  and  deep- 
eft  laden  Ships  find  it  not  fafe  to  advance  higher  up  the  River  than 
Deptford  ; the  greater  Number  do  not  moor  within  one  Mile  and  a Half 
of  the  neareft  legal  Quays;  and  few  or  none  can  be  laid  along- fide  the 
Wharfs. — Hence  the  Necelfity  of  numerous  Lighters;  the  Expofure  of 
Produce  in  them  to  Weather  and  Plunderage ; and,  from  the  confined 
Space  of  the  legal  Quays,  the  abfolute  Impoliibilicy  of  difeharging  rhem 
without  a Detention  injurious  both  to  die  Crafc  and  to  the  Goods. — 
The  Warehoufes  at  the  legal  Quays,  capable  of  containing  at  the  utmoft 
about  32,000  Hogfheads  of  Sugar,  are  quickly  filled ; the  Wharfs  are 
next  encumbered ; the  Lighters  are  at  laft  loaded  without  Profpedt  ofDif- 
•charge ; and  thus  new  Delays,  new  .Lofles,  and  new  Charges  are  ac- 
cumulated 5 while  the  general  Spedtacle,  independently  of  its  intrinfic 
Di  fad  vantages,  adts  as  a Damp  upon  the  Markets,  and  a Scandal  to 
the  Port. 

Bur, 
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But,  fenfible  as  thefe  Evils  are  at  all  Times,  they  become  much  more 
evident  and  injurious  in  Time  of  War;  when  the  Arrival  of  Ships,  in 
Fleets  at  a later  Seafon  of  the  Year,  and  under  Circumdances  often  re- 
quiring more  than  ufual  Difpatrh,  renders  the  Incotnpetency  of  the  legal 
Quays  no  longer  a Matter  of  Difpute. — Upon  fuch  Occafions,  the  Com-  . 
tjiiffioncrs  of  Cuftoms  have  not  fcrupled  to  grant,  to  the  utmoft  Extent 
of  their  Power,  that  Relief  which  could  be  obtained  by  a Rccourfe  to  the 
Sufferance  Wharfs  within  a certain  Diftridt.  But  thofe  Wharfs  and  the 
Buildings  upon  them,  not  having  been  calculated  for  this  adventitious 
Bufind's,  are,  for.  the  mod  Part,  ill  fuited  for  the  Purpoie,  and  cannot  be 
employed  without  much  additional  Rifle  and  Ex  pence.  A recent  and  fatal 
Inftance  has  occurred  of  an  immenle  Lofs  by  Fire  at  one  of  thefe  Wharfs  ; 
a Circumftance  which  has  rarely  happened  in  Warehoufes  purpofely  cal- 
culated for  Sugar;  and  this  Lois  falls  the  heavier  on  the  Concerned  as, 
from  the  Irregularity  and  Delay  of  late  oblerved  in  the  landing  and  huul- 
ing  of  Sugar,  Merchants  have  been  unable  to  protedt  themfelves  and 
Correfpondents,  with  Certainty,  againft  fuch  a Calamity  by  Infurance. 
Even  with  this  extraordinary  Aid  from  the  Sufferance  Wharfs,  ir.  is 
notorious  that  feveral  Ships,  which  reported  early  in  September,  are  ao.\y 
(after  Three  Months  Interval,  and  after  every  poflible  Exertion  on  their 
Parts)  undifeharged. 

Your  Committee  will  proceed  no  farther  in  the  tedious  Detail  of  Dif-, 
Acuities  and  Lofi'es,  which  are  at  this  Moment  incident  to  the  prefent 
Year’s  Importation  of  Sugar  at  this  Port ; although  it  would  not  be  difficult 
to  prove  that  the  Commerce  and  Revenue  of  the  Country  are,  in  common 
with  the  Property  of  Individuals,  greatly  involved  in  that  Concern.  If 
thefe  Confiderations  be  extended  10  the  increafing  Importation  of  Rum 
and  Coffee  (Articles  which  arefubjedt  to  Seizure,  if  not  landed  in  Thirty 
Days  from  the  Report  of  the  Ship)  and  to  the  innumerable  odier  Articles 
of  Produce  imported;  the  Incompetency  of  the  legal  Quays,  and  the  In- 
convenience of  the  prefent  Syltem  will  appear  Hill  more  linking.  In  the 
Month  of  Odtober  lad,  without  any  Want  of  Diligence  on  the  Part  of  the 
Importers,  above  one  Half  of  the  Importation  of  Rum  and  Coffee  mud 
have  been  feized,  had  not  Indulgence  been  obtained  by  an  extraordinary  Ap- 
plication to  the  Lords  of  the  i reafury  for  chat  Purpofe. 

Your  Committee  cannot  but  conflder  it  as  a Matter  of  Courfe  that  the 
legal  Quays,  calculated  for  the  Bulinefs  of  this  Port  while  in  its  Infancy, 
mud  ac  length  prove  inadequate  to  that  Buflnefs  in  its  mature  and  prof- 
perous  State ; and  have  to  obferve  with  Concern  that,  while  feveral  of 
the  Out  Ports  have  made  a rapid  Progrefs  in  the  Conftrudtion  of  wet 
Docks,  Eredtion  of  commodious  Warehoufes,  and  other  Means  of  faci- 
litating the  Difcharge  of  Shipping,  thereby  greatly  advancing  their  Trade 
and  Profperity,  the  Metropolis  of  Great  Britain  alone  has,  in  thefe  mate- 
rial Refpcdb,  remained  torpid;  its  Improvements  checked  or  fufpended, 
and  its  Abufes  gradually  gaining  Head. 

Your  Committee  therefore,  upon  mature  Invedigation  of  the  Subjedt, 
does  not  hefitate  to  declare  that  the  Exigence  of  the  Wefi  India  ‘Trade,  at 
the  Port  of  London , is  vccejjarily  connedtcd  with  a more  adequate  Provifion 
for  the  Difcharge  of  Shipping  and  the  Warehoufing  of  Produce,  than  the 
Limits  of  the  legal  Quays  can  polfibly  afford  ; and  that  it  becomes  an 

Enquiry, 
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Enquiry,  demanding  the  ferious  Attention  of  this  Meeting  and  meriting 
the  liberal  Encouragement  of  every  Well-wi(hcr  to  the  Profperity  of  this 
City,  by  what  Plan  of  extenfive  Accommodation  may  befl:  be  promoted 
thole  important  Objetts  in  the  Bulinefs  of  this  Port  j Economy,  Security,  and 
Difpatcb.  And  as  no  fuch  Plan  can  be  adopted,  without  an  Extenfion  of 
that  exclufive  Privilege  which  has  for  many  Years  palt  been  confidered 
and  transferred  as  Property  at  the  legal  Quays,  your  Committee  is  of 
Opinion  that  a Principle  of  inviolable  Refpedt  for  Property  legally  ac- 
quired, and  of  fair  and  adequate  Compenfation  in  alllnftances  wherein  fuch 
Property  may  be  invaded,  is  the  Balls  on  which  the  required  Extenfion 
ought  to  proceed. 

Finally,  your  Committee  will  not,  upon  the  prefent  Occafion,  detail 
fuch  Plans  as  have  been  fubmitted  to  its  Confidcration  for  the  Accom- 
plilhment  of  thefe  important  Objefts ; contented  to  declare  that  there  ap- 
pears no  exifting  invincible  Obftacle  to  the  Formation  of  Accommodations 
at  the  Port  of  London,  worthy  the  increafing  Commerce,  abundant 
Wealth,  and  prevailing  public  Spirit  of  that  great  City.  But,  as  Pre- 
judices are  to  be  overcome,  and  as  partial  Efforts  will  not  avail  in  a 
Caufe  that  demands  Union,  Concert,  and  Vigour,  it  has  been  the  prefent 
View  of  your  Committee  to  expofe  the  Magnitude  of  the  Evil,  in  order 
that  the  Attention  of  public  Bodies  may  be  awakened  to  its  more  fpeedy 
and  effectual  Removal. 


JAMES  ALLEN,  Secretary. 
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(A  Return  of  the  Number  and  Tonnage  of  all  Lighters, 
Hoys,  and  Craft,  ufing  the  Port  of  London,  fo  far 
as  the  fame  can  be  prepared  from  Documents  in  this 
Office. 


Number  of  Veflels. , 

Of  what  Defcription. 

Amount  of  Tonnage. 

Barges  — — 

402 

Lighters  — — 

15.454 

33s 

Punts  — . — 

6,8lO 

57 

Boats  ■ — — 

*>332 

6 

Sloops  — — 

161 

10 

Cutters  — — 

7” 

10 

Hoys  — — 

58s 

3»4i9 

110,1 56 

;N.  B. — It  does  not  appear  by  the  Returns  made  to  this 
Office,  in  what  Trade  the  above  Craft  are 
ufually  employed. 


eo 
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Sir, 

W HEN  I lad  had  the  Honour  of  being  before  yqur  Committee,  on 
the  wet  Docks  for  the  Port  of  London,  you  feemed  to  intimate 
-thi.t-1  might,  perhaps,  be  ordered  before  you  ?gaia,  “ in  order  to  give  my 
,f  Opinion  uppp  a Scheme  of  Docks,  and  a Canal,  that  was  intended  to 
tc  be  cutdireftly  acrofs  the  lfle  of  Dogs."  But,  Sir,  although  I mud  and 
(hall  immediately  obey  your  Order,  when  you  are  plealed  to  iffue  it ; yet, 
if  my  written  Opinion  upon  any  Canal  Scheme  of  that  Sort  acrofs  the  lfle 
of  Dogs  would  lacisfy  your  Committee,  inftead  of  my  perfonal  Attend- 
ance, it  would  fave  me  a World  of  Trouble  and  Inconveniency,  becaufe 
1 afn  at  this  Time  employed  upon  a large  Work  for  the  Trinity  Corpora- 
tion in  a Hurry,  to  break  off  from  which  will  very  much  impede  and 
.deiange  my  Plan. — Should  your  Committee,  therefore,  be  pleafed  to  ac- 
cept of  my  inclofed  written  Opinion  upon  this  Subjeft  (the  which  exprdles 
my  Sentiments  much  more  fully  and  clearly  than  I can  poffibly  deliver 
.myfelf  before  them)  it  would  confer  a Angular  Favour  on 

Sir, 

Your  mpd  obedient, 

•and  very  humble  Servant, 

, > # ' Grame  Spence. 

JSorlings,  in  Portfmouth  Harbour, 

“^A'pril  i6th,  17967" 

To  Sir -William  .Young,  Bart.  M.  P.  London. 


In  order  to  lhow  my  Opinion  of  the  EffcSl  which  any  Sort  of  Canal 
acrofs  the  lfle  of  Dogs  may,  perhaps,  have  upon  the  Depth  of  Water  in 
that  Parc  of  the  River  about  Deptford,  I humbly  beg  Leave  to  lay  before 
this  Honourable  Committee  the  following  Obfervations : 


Before  I fay  any  Thing  about  the  Ca-f 
nal,  I think  . it  necdTaryno  premife,  for1 
the  Information  of  thofe  who  are  unac- 
quainted with  nautical  Affairs,  that  the- 
Sketch,  ,N°  .1,  reprefents  the  natural 
Courfe  or  Channel  of  the  River  Thames  | 
beeween  Wapping  and  Blackwall,  in. 
which  the  Time  of  high  Water  on  the 
Shore,  the  perpendicular  Fall  and  Rife  of] 
Tide,  the  Length  of  Time  or  Number 
of  Hours  the  Stream  of  Tide  runs  up  and 
down,  will  doubtlefs  continue  to  be  the 
fame  as  at  prefent,  while  the  Earth,  Moon, 
and  Sun  remain  in  their  prefenc  Situa- 
tion j neverthelefs  the  Jcouring  Effel. 7 of  the 
-River  may.  be  gready  altered  by  the  par- 
ticular 


Wapping.  I . 


Blackwall .] 


Deptford. 
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llcular  Situation  of  a Canal  therein.  As  the  Water  of  the  Thames  (like 
moft  other  Rivers)  is  thick  and  muddy,  occafioned  by  the  Velocity  of  the 
Stream  tearing  up  the  Soil  and  Banks  thereof,  and  more  especially  by  its 
being  th e.  common  Receptacle  of  all  the  Filth  of  the  City,  and  Towns  upon 
its  Banks,  as  well  as  of  the  earthy  Particles  brought  down  by  the  Frefhes 
in  heavy  Rains,  it  becomes,  as  it  were,  the  Common  Sewer  of  all  the 
adjacent  Counties,  but  with  this  Difference  againft  it;  viz.  In  order 
that  a Common  Sewer  may  be  -conftantly  fcowered,  its  Bed  is  fo 
contrived  that  the  Stream  of  Water  Ihall  continue  to  run  through 
■it  always  one  Way,  left  a Return  of  the  Stream  ftiould  alfo  bring  with 
it  a Return  of  Filth ; but  this  is  not  the  Cafe  of  the  River  Thames  any 
lower  down  than  Richmond-,  for  below  that  Town  the  Water  flows  and 
ebbs,  and  the  Stream  runs  a certain  Number  of  Hours  down,  and  a 
certain  Number  of  Hours  up,  fo  that  any  floating  Body  in  it  can- 
mot  be  carried  out  at  its  Entry  at  the  Nore  with  the  Ebb;  but  after  driv-  . 
ing  down  a few  Miles,  it  will  return  again  almqfl  to  where  it  came  from, 
•with  the  Scream  of  Flood.  I faid  almojl,  becaul'e  the  Number  of  Hours 
•which  the  Stream  continues  to  run  up  and  down  is  unequal  in  different 
Parts  of  the  River,  though  in  general  it  runs  longer  down  than  up  -,  and, 
according  to  the  judged  Velocity,  which  I have  obferved  in  it,  a drifting 
Body  may  perhaps  be  carried  about  12,  or  14.  Miles  each  Way  (or  by 
each  alternate  Stream)  and  at  every  Slack  Water  this  drifting  Body  will 
-become  nearly  flationary. — Now,  as  the  Thieknefs  or  Foulnefs  of  the 
Thames  Water  is  chiefly  compofed  of  muddy,  earthy,  fandy,  and  gravelly 
Particles,  and  of  Courfe  of  i'uch  as  have  much  Gravity  and  Magnitude,  fo 
as  foon  as  ever  the  Velocity  of  the  Stream  begins  to  ceale,  thel'e  Particles 
begin  to  preponderate  and  fall  to  the  Bottom,  and  at  every  Slack  Water 
.in  particular,  they  lodge,  and  form  themfelves  into  Banks  at  the  Bottom, 
which  Particles  fo  lodged  acquire  the  feveral  Names  of  Sediment,  Sul- 
lage,  Silt,  &c c.  &c.  to  remove  which,  and  keep  the  River  deep,  too  much 
■Care  and  Labour  cannot  be  bellowed. 

There  are,  it  is  true,  many  Lighters  employed  in  this  ufeful  Work  but 
all  they  can  do  fcarce  keeps  it  dear  ; and  this  is  the  ftrongeft  Proof  that 
can  be  given,  that  the  growing  up  of  the  Bed  of  the  River,  or  its  getting 
Shallower,  is  an  incr.eafmg  Evil-,  and  that  in  all  Probability,  if  the  Sullage  was 
not  taken  away  .from  Time  to  Time,  particular  Parts  of  the  Bed  of  the 
River  might  become  dry  Land  in  the  Courfe  of  many  Years:  confe- 
quently  the  more  Lighters  there  are  properly  employed  this  Way,  the 
better. 

From  the  above  it  muft  appear  evident,  that  the  greater  the  Velocity  or 
fcouring  Effeft  of  the  River  is,  the  more  it  will  wear  down  the  Banks  of 
Silt,  and  hinder  the  earthy  Particles  in  the  Water  to  fettle  to  the  Bottom; 
and  the  left  its  Velocity  is,  and  the  longer  the  flack  or  ftill  Water  conti- 
nues, the  more  the  gravitating.Particles  preponderate,  and  the  more  the 
Banks  of  Silt  increafe,  confequently  every  Thing  which  increafes  the  for- 
mer Jalutary  Velocity  is  for  the  Benefit  of  the  River ; and  every  Thing 
which  occalions,  or  is  likely  to  occafion  the  latter  unfavourable  Stagnation, 
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is  detrimental  to  the  River*.  I have  laid  down  the  above  as  felf-evident 
Principles,  and  which  appear  to  me  as  true  as  any  geometrical  Axiom. 

With  regard  to  the  Queftion,  Whether 
a Canal,  cut  acrols  the  Ille  of  Dogs  from 
Wapping  to  Blackwall  (from  A to  B , as 
in  N°  IT.  or  from  C to  D,  as  in  N”  III) 
would  have  any,  and  what  Effedt  upon 
the  Depth  of  Water  about  Deptford  ? 

It  neccflarily  involves  itfelf,  or  at  lead 
falls  under  the  latter  Part  of  the  above 
PropoGtion. 

• That  is  to  rfay,  if  the  Velocity  or 
fcouring  Effedt  of  the  River  is  lejjene'd  by 
fuch  an  artificial  Cut,  or  if  there  is  more 
Jlack  Water,  and  confequently  that  Part  of 
the  River  about  Deptford,  more  favour- 
able to  the  collecting  or  harbouring  of 
Sediment  or  Silt,  -after  the  Canal  is  cut, 
than  before,  it  neceflarily  follows,  that  the 
River  about  Deptford  will,  in  Time,  grow 
Jhallower'. 

’But  as  this  is  a Queftion  which  depends, 
in  the  firft  Inftance,  upon  th tjlow  Opera- 
tions of  Nature , no  certain  diredt  Anfwer 
can  previ'oufiy  be  given  thereto,  becaufe 
’Nature  has  no  Way- to  anfwer  Queftions 
but  by  the  Refult  or  Effeft  of  Gaufes, 
either  produced  by  herfelf,  or  by  the  Arts 
of-  Man.  -All  therefore  ■ that  can  be  faid 

in  Anfwer,  is  only  Matter  of  Opinion;  

however,  the  more  that  Opinion  is  guided  by  Reafon,  Obfervation,  and 
Judgment,  the  more  likely,  it  is  to  be  right;  and  as  the  Depth  of  Water 
about  Deptford  Dock  Yard  feems  partly  to  be  concerned  in  the  Queftion, 
it  of  Co.urfe  requires  the  uemoft  Confiderarion  and' impartial  Judgment. 

1 have  but  one  Opinion  upon  this  Subjeft;  I have  long  ago  formed  it.; 
and*  the.  natural  filling-up  of  many  Harbours  and  Rivers  in  this  Kingdom 
(particularly  Portjmoutb  and  Rye  Harbours)  inclines  me  to  think  (I  am  fufe 
without  felf  Conceit)  that  my  Opinion  is  at  leaft  reafonable. 

But  with  refpedt  to  the  River  Thames,  my  Opinion  depends  upon  the 
Nature  of  the. Canal,  or  Queftion  to  be  propounded  to  me,  which  I am 
•not  altogether  in  Poffeffion  of,  but  only  of  its  .general  Tendency  and 
Situation  of  the . Canal. 

* Or,  perhaps,  from  Tome  more  latenf  Cau/e,  which- 1 confefs  I cannot  fntisfaftorily  account 
for;  becaufe  I have  Reafon  to  think,  that  1 have,  in  fome  Places,  obferved  a greater  Increafe 
. of  Sullage  than  1 imagined  could  be  produced  by  the  Foulncfs  of  the  Water  alone  : And  I fee 
no  Abfurdity  in  fuppoling  it  to  be  occafioncd  by  fame  -vegetative  Kind  of  Principle,  like  what 
-is  obfcrvable  on  Land.  ' 

If 
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If  I was  aficed,  Whether  a Canal  from  A to  B,  or  from  Wrapping  to 
Blackwal!,  or  from  C to  D,  or  any  where  aerols  the  Ifle  of  Dogs,  of  the 
fame  Width  and  Depth  with  die  River  Thames  thereabouts,  would,  in 
Time,  make  that  Part  of  the  River  about  Deptford  Jhdllo  wer  ? I cer- 
tainly fhould  give  it  as  my  Opinion,  that  if  the  River  was  fuffered  to  pa/s 
'freely  through  fuch  a Canal,  it  would,  in  Time,  make  the  River  about 
Deptford  Jhalltmtr , nay,  perhaps,  dry  altogether,  and  for  this  obvious 
Reafon  j viz. 

There  is  a certain  Quantity  of  Water,  fixed  by  the  immutable  Laws  of 
the  Creation,  that  daily  flows,  in  a certain  Number  of  Hours,  between  that 
Part  of  the  River  called  The  Pool,  or  Limehoitfe  Hole,  and  Richmond, 
which  Quantity  (increafed  a little  by  the  downward  frcfh  Water  Scream 
of  the  River)  returns  again  with  the  Ebb  in  a fixed  Number  of  Hours 
alfo  j and  no  Canal,  however  cut  acrofs  the  Ille  of  Dogs,  can  increafe  the 
Quantity  of  Water  in  that  Part  of  the  River  between  Limehoufe  Hole  and 
Richmond,  or  dminifl:  it,  and  the  perpendicular  Rife  and  Fall  of  Tide  at 
London  Bridge  will  be  the  fame  afterwards  as  before ; (but  the  Time  of  high 
Water  may,  perhaps,  if  it  was  poflible  to  obferve  it  accurately,  be  a few 
Minutes  earlier  at  the  Bridge)  conl'cquently  there  cannoc  poffibly  be  any 
Increafe  to  the fcouriug  EffiSt  of  the  River  about  Deptford;  but,  on  the 
contrary,  I am  of  Opinion,  t'hat'  the  (touring  Effeft  will  be  lejfened,  and  the 
River  will  grow  Jballower  from  there  being,  in  all  Probability,  more  fill 
Water  about  Deptford  after  the  Canal  is  cut  ; becaufe  the  lame  Quantity 
of  Water  will  not  run  pals  Deptford  in  the  fame  Number  of  Hours,  cr  in 
the  Courfe  of  an  Ebb  and  Flood,  as  did  before  the  Canal  was  cut:  Fc'i* 
as  the  fttppofcd  Canal  is  of  the  fame  Breadth  and  Depth  with  the  River,  the 
greater  Half  Quantity  will  run  through  the  Canal,  and  the  k-iTer  Half  by 
Deptford,  and  not- the  Whole  of  the  River — I fay  the  greater  Half 
Quantity  will  run  through  the  Canal,  becaufe  it  is  by  far  the  lhorteft  and 
moll  direiSk  Way  for  the  River  to  run  to  its  Level,  in  falling  or  tifing,  of 
Courfe  the  fcouring  Eii'cdt  of  the  River  about  Deptford  will  be  diminifhed 
One  Half  at  leall : — The  larger  die  Canal  the  more  WTater  will  pafs  through 
it,  and  the  finallcr  the  Canal,  the  lefs  Water  of  Courfe  will  pal's  that  Way, 
fo  that  the  Wade  of  Water  this  Way  depends  upon  the  Size  of  the  Canal. 

1 do  not  mean  by  this,  that  the  River's  Surface  about  Deptford  will 

Hand  at  a lower  Height  or  Level  than  in  the  Canal ; by  no  Means  ; their 
Surfaces  will  be  nearly  the  fame  Height.  — 1 only  mean,  that  the  Velocity 
will  be  lejfened  about  Deptford  ; becaufe  the  fame  Quantity  of  Water  will 
then  have  Two  Channels  of  equal  Width  and  Depth  to  run  through  in  the 
very  fame  Time  that  it  now  runs  through  One  Channel. 

As  a Proof  of  this  Reduction  of  Velocity,  arifing  from  Half  the  River 
pafling  through  the  Canal,  we  have  only  to  look  at  the  Difference  of  Velo- 
city between  the  Stream  in  Weftminfter  Bridge  Arches  and  London  Bridge 
Arches  ; for  although  the  fame  Quantity  of  Water  muff  pafs  both  Bridges 
in  a certain  Number  of  Hours,  yet  the  Velocity  or  fcouring  Fffcft  in  any 
one  Arch  of  Weftminfter  Bridge  is  not  Half  fo  ftrong  as  in  any  Arch  "of 
London  Bridge  ; becaufe  the  free  Pcfidge  for. the  Water  is  twice  as  great, 
vr  more,  fer  aught  I know  to  the  contrary,  in  the  former  than  in  the  latter. 

(k  k)  -I  chert  foie 
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1 therefore  by  Parity  of  Reafon  infer,  that  if  a new  Canal  or  Pottage  for 
the  River  is  opened  dire&ly  between  Wapping  and  Blackball,  or  any  where 
acrofs  the  Ifle  of  Dogs,  the  Velocity,  or  fcouring  Effeft,  of  the  River  about 
Deptford  and  Greenwich  will  be  greatly  lefiened  thereby,  or  leflened  in 
Proportion  to  the  Size  of  the  Canal,  or  Quantity  of  Water  which  pafles 
off  that  Way,  inftead  of  running  part  Deptfortl  as  ic  now  does:— Nay,  if 
the  fuppofed  Canal  is  of  equal  Breadth  and  Depth  with  the  River,  I heficate 
not  to  fay,  that,  in  my  Opinion,  the  River  may  entirely  ferjake  its  prefent 
Courfe  by  Deptford,  and  run  through  this  Jhorter  and  more  direSi  Channel 
of  the  Canal;  nay,  every  Idea  I am  Matter  of  ftrongly  favours  this  Con- 
jefture ; and  I verily  believe  that.no  reafonable  Man  will  deny  the  Proba- 
bility of  it. 

But,  if  the  Queftionis  ftated  to  me  thus-; — viz. 

" It  is  not  intended  to  give  the  River  a free  Pajfage  from  Wapping  to 
«<  Blackball,  through  a Canal  as  large  as  iti'elf;  but  there  is  only  to  be  a 
« narrow  Canal,  -which  is  to  be  clofed  up  at  each  End  by  ftrong  Dock 
« Gates— one  Gate  at  the  Blackwall  End  of  it,  and  the  other  at  the 
“ Umehoufe  End  of  it.;  but  through  which  Ships  are  to  pafs  at  particu- 
« lar  Times,  to  avoid  the  circuitous  Navigation  of  the  Ifle  of  Dogs; 

“ will  fuch  a Canal  be  detrimental  to  that  Part  of  the  River  abouc 
“ Deptford  ? 

My  Anfwer  is,  that  I think  by  theyfry?  Part  of  the  Queftion,  the  Canal 
cannot  do  much  harm  ; becaufe  if  each  End  of  it  is  fhut  up  by  Dock 
•Gates,  or  otherwife,  fo  as  not  to  communicate  with  the  River,  it,  in  Fa6t, 
becomes  a ftagnate  Pond, 

But  1 can  put  a Cafe,  which  is  pofiible  to  happen,  where  it  may  be  of 
lad  Conjequence  to  make  any 'Canal  that  communicates  with  both  Reaches, 
however  ftrong  the  .Gates  may  apparently  be  at  each  End,  and  that  is 
this;  viz.  Suppofe  a Gale  of  Wind  and  high  Tide  was  to  force  one  of  the 
■Gates  open , the  other  would  molt  likely  be  forced  open  alfo,  and  the 
Water  of  rhe  River  thereby  open  a Paffage  for  itfelf  before  the  Accident 
could  be  repaired.  The  Canal  would  very  likely  be  liable  to  the  fame 
Kind  of  Accidents  every  Storm  ; and  from  a Repetition  of  them,  the 
River  might,  at  Jaft,  gain  an  Afcendency  this  Way,  in  Spite  of  all  Efforts 
to  the  contrary. — Such  a Cafe,  of  the  Gates  being  forced  in  a Storm,  is  very 
poflible  to  happen,  however  ftrong  they  may  appear  to  be  built,  for  the 
lateral  Preflure  of  the  Water  is  immenfe;  and  one  remarkable  Inftance,  at 
leaft,  of  Dock  Gates  being  forced  open  by  the  Preflure  of  the  Water  muft 

be  frefh  in  the  Recolledtion  of  every  One  acquainted  with  Plymouth. 

I mean  that  memorable  lurjiing  open  of  the  Gates  of  One  of  the  Docks  at 
Plymouth,  where  the  Foudroyant  Line  of  Battle  Ship  was  in  Dock,  by 
which  Accident  the  Water  rufhed  in  fo  furioufly,  that  Ihe  was  overturned , 
and  many  of  her  Timbers  broke,  and  other  Damage  done;  and,  doubtlefs, 
had  the  Dock  been  Twenty  Miles  long,  the  Water  would  have  prefendy 
rufhed  to  the  further  End  of  it: — It  is  immaterial  here  where  the  Fault 
lay  ; whether  in  the  Architect,  Mafon,  or  Carpenter  ; a Fault  was  fome- 
wliere;  the  Accident  adlually  happened,  and  may  happen  again  any  where, 
.and  under  any  Engineer,  however  infallible  he  may  be  fuppofed ; there- 
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fore,  was  it  not  that  fuch  an  Accident  may  happen  to  the  Ifle  of  Dogs 
Canal,  and  confequently  the  River  force  open  a Paflage  for  itfelf  this  Way, 
the  Canal  fliut  op  at  both  Ends,  as  if  hermetically  clofed,  would  be  per- 
fectly harmlefs;  but  when  I confider  that  a Storm  and  high  Tide  may 
force  the  Gates  at  one  or  both  Ends,  the  Canal  lias  a threatening  JffpeEi  to 
the  Depth  of  Water  about  Deptford. — The  opening  of  fuch  a Canal  ap- 
pears to  me  to  be  at  the  Hazard  of  opening  a fmall  Paffage  for  the  River 
through  it;  and  of  Courfe  of  leflening  the  fcouring  Effeft  of  the  River 
about  Deptford,  in  Proportion  to  the  Wafte  of  Water  that  Way. 

But,  as  the  latter  Part  of  the  Queftion  Rates,  that  “ Veflels  are  to  pafs 
“ through  the  Canal  at  particular  Times,  to  avoid  the  circuitous  Naviga- 
“ tion  of  the  Ifle  of  Dogs” — I have  greater  Fears  of  the  Canal  than  if 
quite  clofed  at  each  End ; becaufe  it  is  not  only  (till  liable  to  have  its 
Gates  forced  open  in  a Storm,  but  it  conveys  to  me  the  Idea  of  a Faff  age  this 
Way  for  Vejfels , which,  no  doubt,  will  be  much  frequented,  perhaps  more 
than  by  Deptford  : and  as  a Paflage  for  Veflels  implies,  in  fome  Degree,  a 
Paflage  for  Water  too,  1 am  of  Opinion,  that  in  confequence  of  fuch  a 
Paflage,  the  fcouring  EfFeCt  of  the  River  about  Deptford  will  be  in  fome 
Degree  lejfened  thereby ; becaufe  fome  Part  of  the  Water  between  Limehoufe 
and  Richmond  will  infenfibly  pafs  off  through  the  Canal. 

I fhall  therefore  conclude,  that  after  confldering  the  Queftion  in  every 
Point  of  View,  any  Canal  acrofs  the  Ifle  of  Dogs,  which  has  for  its  ObjeSt 
.a  Pajfage  that  Way , has  a Tendency^  however  fmall,  to  injure  the  River 
.about  Deptford. 

Crccme  Spence., 
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OBSERVATIONS  fubmicted  to  the  Honourable  the  Committee  of 
the  Houfe  of  Commons,  in  fupport  of  a Plan  for  Docks,  and  a Canal 
propofed  to  be  made  on  the  Surrey  Side  of  the  River  Thames,  in 
order  to  improve  the  Navigation  of  the  Pool,  by  removing  the 
Colliers,  empty  and  certain  other  Veflfels,  with  the  fmall  Craft,  into 
fuch  Docks  and  Canal,  which  will  eventually  prevent  many  Ac- 
cidents, by  giving  fnfficient  Space  on  the  River,  thereby  encourag- 
ing Foreign  Trade,  to  the  Advantage  of  the  Revenue. 

rpHE  Eligibility  of  this  Plan  arifes  from  the  natural  Situation  of  the 
* Land  being  from  5 to  8 Feet  below  high  Water;  and  when  it  is  confi- 
dered  that  the  Area  of  the  Docks,  together  with  a great  Part  of  the  Canal, 
will  not  deftroy  a Angle  Building  nor  interred  a public  Road,  the  Pra&ica- 
bility  muft  appear  obvious,  and  the  Land  being  for  the  mod;  Parc  Morafs 
and  Marfh,  is  of  little  Value,  and  the  Earth  arifing  from  the  Docks  will 
tend  to  improve  the  Land  adjoining. 

For  the  , above  Reafons,  other  Advantages,  would  refult,  particularly  as 
to  the  Expence,  as  this  Scheme  would  not  exceed  the  Sum  of  Three  hun- 
dred thoufand  Pounds,  and  might  be  compleated  in  about  Two  Years  ; 
in  the  next  Place,  rhefe  Docks  being  propofed  for  the  Reception  of  the 
Colliers,  empty  Veflels  waiting  for  Charter,  Freight,  or  Sale,  and  alfo  for 
Veflels  with  Naval  Stores  and  other  hazardous  or  bulky  Merchandize,  fuch 
as  Timber  and  Deals,  that  are  not  ufually  landed  at  the  legal  Quays  or 
Sufferance  Wharfs,  which,  together  with  the  Canal,  are  propofed  to  receive 
the  Coal  and  other  fmall  Crafr,  it  is  therefore  prefumed  to  be  adequate  to 
relieve  One  of  the  principal  Grievances  at  prefent  complained  of ; viz. 
the  crowded  State  of  the  Pool ; added  to  which,  an  Excenfion  of  free 
Quays,  there  can  be  but  little  Doubt  exifting  as  to  its  operating  in  favour 
of  an  increafed  Commerce  and  Revenue  : By  the  above  Means,  the 
Timber  that  ufually  impedes  the  Navigation,  by  floating  up  and  down  the 
River,  and  laying  along  Side  die  Wharfs,  will  be  taken  through  the  Canal 
to  the  Thames  above  London  Bridge,  thereby  avoiding  the  Whole  of  the 
Pool. 

Other  Regulations  might  be  deemed  requifite;  viz.  To  appoint  Har- 
bour Mailers  converfant  in  the  Bufinefs  of  the  River,  to  Ration  the  Veflels 
on  their  Arrival  ; and  to  increafe  the  Number  of  Officers  in  Proportion  to 
the  Extenfion  of  free  Quays.  In  order  to  raife  a Fund  for  defraying  the 
Expence,  it  is  fubmicted,  that  a fmall  Rate  of  Tonnage  upon  the  Veflels 
emetine  the  Port,  or  a trifling  Charge  upon  every  Chaldron  of  Coals 
•would  be  fully  adequate  to  the  Purpofe. 
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ACCOUNT  of  the  Arrival  of  SHIPS  from  the  Weft  Indies  ; 
from  the  ift  of  January  1790,  to  the  31ft  of  December  1795: 
With  the  Date  of  the  final  Difcharge  of  each  Ship. 


WEST  INDIES,  1790. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Eagle  — — 

L.  Colquhoun  — < 

January  - 4. 

February  - 3. 

A.  Kennan  — 

— - - 4. 

January  -13. 

Hero  — — 

G.  A.  Spence  — 

February  - 9. 

Harmony  — — 

S.  Mathew  — . 

February  - 10. 

March  - icu 

Scipio  — — 

D.  Carr  — 

— - - 19. 

12. 

Minerva  — — 

J.  Heaftie  — 

Februarv  - 18. 

Phcebe  — — 

D.  Skaife  — 

March  — 4. 

March  -12. 

John  — — 

R.  Owen  — 

April  - - 27. 

May  — 3. 

Darlington  — — 

G.  Swinburn  — 

— - - 28. 

— - - 6. 

Hannah  — — 

G.  Brown  — 

— - - 2? 

— - - 15. 

Finden  — • — 

J.  Wells  — 

— — 28. 

April  - - 30. 

Ann  — — 

G.  Pearfon  — 

— - - 30. 

May  - - 28. 

Mentor  — — 

E.  Wilcox  — 

— - - 30. 

— — 22. 

Dominica  Packet  — 

R.  Boutflour  — 

May  — 3. 

— - - 17. 

General  Conway  — 

W.  Bowden  — 

— - - 3- 

— - - JO. 

Union  — — 

W.  Urquhart  — 

— “ “ 3- 

— - - 18. 

Ardeer  — — 

R.  Wilfon  — 

— - - 3- 

— - - »3- 

Briffett  — — 

T.  Hayman  — ! 

— - “ 3- 

— - - 28. 

Carlifie  — — 

T.  Bryden  — ' 

June  - - 2. 

General  Elliot  — 

PI.  Gunter  — 

— - - 6. 

— - - 8. 

Roehampton  — 

P.  Miller  — 

— - - 26. 

— - - 23’ 

Britannia  — — 

G.  Whytock  — 

— - - 26. 

— — 5- 

Andelufia  — — - 

P.  Campbell  — 

June  - - 3. 

— - - 25. 

Nancy  — — 

T.  Hammond  — 

— - - 3 

July  - - 2. 

Commerce  — 

J.  Oughton  — 

— — 

June  - - 26. 

Weft  Indian  — 

B.  Raffles  — 

— " “ 

July  - - 2. 

Charlotte  — — 

A.  Ruddock  — 

— - - 

June  - - 17. 

Britannia  — — 

W.  Renwick  — 

— - - 

July  — 10. 

Zephyr  — — 

T.  Scott  — 

— - - 

June  - - 26. 

Meriam  — — 

' W.  Arthur  — 

— - - 1 

— - - 19. 

Bellifarius  — 

J.  Blackburn  — 

— - - 1 

— - - 22. 

Quaker  — — 

T.  Burnett  — 

— - - 1 

— • - - 18. 

Sufannah  — — 

|M.  Henderfon  — 

— • - - X 

July  - - 7. 

(1 1)  General 
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1790.- 

— 

Ships  Names. 

Matters  Names. 

Reported. 

Cleared. 

General  Mathew  — 

W.  laddie  — 

June  - - 10. 

July  - - 16. 

Grenville  Bay  — 

|.  Mann  — 

— IO. 

June  - - 24. 

St.  James’s  Planter  — 

W.  Paxton  — 

— IO. 

July  - - 9. 

Boyd  — — 

G.  Sergeant  — 

— IO. 

June  - - 30. 

Providence  — — 

D.  Young  — 

— - - IO. 

July  - - 9. 

Alfred  — — 

R.  Delamore  — 

— — 12. 

- - 12. 

St.  George  — — 

T.  J.  Deake  — 

— - - 12. 

. _ «.  rj 

Suflex  — — 

T.  Madgwick  — 

— 12. 

— - - 2. 

iNine  Sifter  — 

A.  Phillips  — 

— 12. 

June  - r 28.. 

Swanfea  — — 

T.  Slater  — 

— 12. 

July  - - 8. 

Concord  — — 

J.  Smith  — 

— 12. 

June  - - 28. 

Tyfon  — — 

Johri-s  — — 

J.  Skelton  — 

— 12. 

R.  Gill  — 

— - - 14. 

July  - - 16. 

Cotton  Planter  — 

J.  Young  — 

— - - 19. 

— — 1 

Robert  — — 

A.  Hooper  — 

— 22. 

'Hampfhire  • — — 

S-  Burrows  — 

— - - 23. 

— 22, 

■Liberty  — — 

R.  Carey  — , 

— - - 30- 

— - - 16. 

Harriot  — — 

[.  Dixon  — 

Ausuft  - - 4. 

Little  Jane  — — 

R.  Morrifon  — 

Atalanca  — — 

J.  Renwick  — 

Diana  . — — 

T.  Seward  — 

— - - 15. 
Auguft  — 7. 

Thames  — — 

R.  Ward  _ 

— - - 30. 

•Harvey’s  Defire  — 

G.  Wilkinfon  — 

— - - 3°’ 

July  - - 30. 

Amity  Hall  — — 

G.  Young  — 

— - - 3Q- 

Concord  — ■ — 

L.  Lacy  — 

July  - - 1. 

Mary  Ann  — — 

f.  In nes  — 

- - I. 

Edward  — — , 

J.  Drew 

- - 5. 

Auguft-  - 13. 

Puckenfield  Hall  — 

C.  Nockds  — . 

- - 5. 

Lord  Rodney  — 

P.  Stimpfbn  : 

— ^ - 6. 

July  - - 30. 

Jamaica  — — . 

W.  Sparks  — 

— - - 6. 

William  — — 

J.  Bolton  — 

— . _ j . 

Reward  — — 

J.  Leach  — r 

— - - 7. 

Margarett  and  Eliza  - 

T.  Brown  •— 

— „ _ 8. 

Venus  — — 

T.  Black  — 

_ _ Q . 

.Kingfton  — ■— 

G.  J.  Douglafs  - 

— - - q. 

Hankey  — — . 

R.  Murray  — 

— - - IO.- 

Clarendon  — — 

T.  Barnes  — 

Augufius  Ctefar  — 

J.  Fowler  — 

— - - 12. 

Worcefter  — — 

J.  Craigee  . — 

Albion  — — 

J.  Mann  — , 

Lady  Taylor  — 

W.  Black  . — , 

— - - 15. 

.Becfey.  — — 

G.  Lawrie  — 

— - - 17. 

— - - 14- 
July  - - 27- 

Jane 

William  — — , 

J.  M‘Kenzie  — 

Maxwell  — — . 

G,  Grant  — , 

— - - l6. 
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Ships  Names. 

Mailers  Names. 

Reported. 

Cleared.  , 

jane  — 

— 

J.  Bapty 



July 

- - 19. 

Auguft  --ilj 

Bridgetown 

— 

J.  Goodwin 

— 

— 

- - 19- 

July  - - 30. 

Dominica  — 

— 

N.  Hall 

— 

— 

- - *9- 

Auguft  — 4. 

Providence 

— 

T.  Herbert 

— 

— 

- - 19. 

— - - 17, 

Three  Sifters 

— 

N.  Lauga 

— 

— 

- - 19. 

July  - - 29. 

■Nancy  — 

— 

B.  Mullins 

— 

— 

- - 19. 

— - - 29. 

•Barbadoes  Planter 

— 

H.  Carter 

— 

— 

— 20.  j 

Auguft  — 4. 

Grenada  Packet 

— 

S.  Holman 

— 

— 

- - 10. 

— - - 4. 

Efther  Undo 

— 

D.  Robertfon 

— 

— 

- - ao. 

— - - 23. 

Woodford  — 

— 

H.  Liddle 

— 

— 

- - 21. 

— - - 4- 

Weft  Indian 

— 

A.  Chifholm 

— 

— 

- - 21. 

— - - 19. 

Alfred  — 

— 

W.  Bolton 

— 



- - 22. 

— — 20. 

Efther  — 

— 

D.  Grant 

— 

— 

22. 

September  4. 

Mary  — 

— 

J.  Allifon 

— 

— 

- - 23.  . 

Auguft-  - 18. 

Rofe  — 

— 

R.  Johnfon 

— 

— 

- “ 23- 

— - - 21. 

Baillies  — 

— 

W.  Sim 

— 

— 

- - 23. 

— - - 18. 

Rio  Nova  — 

— 

J.  Arthur 

— 

— 

- - 24. 

— - - 23. 

James  and  Rebecca 

— 

W.  Clark 

— 

— 

- - 24. 

— T - 13, 

Princefs  Mary 

— 

M.  Davis 

— 

— 

- - 24. 

— - - 26. 

Neptune  — 

— 

F.  Trenham 

— 

— 

- - 24. 

— ~ - 23. 

Winchefter 

- — 

L.  Bruce 

— 

— 

- - 26. 

— - - 3>» 

Harvey  — 

— 

W.  Cooke 

— 

— 

- - 26. 

— - - 25. 

Dutchefs  of  Portland  - 

B.  Francis 

— 

— 

- - 26. 

— - - 20. 

Vigilant  — 

— 

M.  Thompfon 

— 

— 

- - 26. 

— - - 26. 

Oracabefia  — 

— 

J.  Burtpn 

— 

— 

- - 27. 

— - - 19- 

Harmony  — 

— 

W.  Drifdale 

— 

— 

27. 

— — .7* 

Intrepid  < — 

— 

L.  M.  Ryall 

— 

— 

- ' 27- 

— - - 24. 

St.  Vincent 

— 

J.  Sime 

_ 

— 

- - 27. 

— - - 17. 

Annabella  — 

— 

T.  Oliver 

, — 

— 

- 29. 

— - - 13- 

, — 

— 

Vide  1791 

— 

— 



Grand  Bay 

— 

J.  Norriel 

— 

- - 3°‘ 

September  3. 

Sally  — 

— 

W.  Bell 

— 

Auguft-  - 2. 

Auguft-  - 31. 

William  and  Charlotte 

W.  Lin.d% 

— 

— 

- - 2. 

September  3. 

Mount  Pkafant 

— 

J.  Watt 

— 

— 

•-  - 3- 

— - - 6. 

Commerce 

— 

J.  Foot 

, — 

— 

- - 4. 

— - - 1 . 

Apollo  — 

— 

J.  Hvnfon 

— 

— 

- - 4- 

Auguft-  - 26. 

Hibberts  — i 

— 

H.  G-  Mitchell  - 

— 

- - 5- 

September  2. 

Jane  — ■: 

— 

A.  Ruffell 

— 

— 

- - 5- 

— - - 8. 

Windfor  Caftle 

— 

J.  Blackburn 

__ 

— 

- - 6. 

— - - 4- 

J uftina  — 

— 

j.  Moncur 

, — 

— 

- - 7- 

— - - 9. 

Olive  Branch  . 

— 

T.  Pierce 

— 

— 

- - 7- 

Auguft-  - 19. 

Uynx  — 

— 

B.  Pouglafs 

— 

- - 9- 

September  13. 

Nancy  ■— 

— 

W.  Guy 

— 

— 

- - 9. 

— - - 10. 

Commerce  -r- 

— 

J.  Mc  Naniara  — 

— 

- - 9- 

Auguft — 18. 

Elizabeth 

j - G"gg 

- - 13- 

— - - 28. 

13  pViprri 

Rebecca 
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Ships  Names. 

Matters  Names. 

Reported. 

Cleared. 

Rebecca  — — 

T.  Blackburn  — 

Auguft — 14. 

September  1 8. 

Withywood  — 

T.  Evers  — 

— - - 21. 

— - - 2r. 

Catherine  — — 

W.  Role  — 

— - - 21. 

— — 21. 

Juno  — — 

G.  Hay  — 

— - - 23. 

— - - 22. 

Generous  Planter  — 

G.  Johnfon  — 

— - - 2 3. 

Oftober  - 4. 

Aurora  — — 

R.  Lowrey  — 

— - - 23. 

September  7. 

Severn  — — 

W.  Welch  — 

— - - 2 3. 

- - 16. 

Britannia  — — 

R.B.  Gibfon  — 

— - - 25. 

Odtober  - 4. 

Charlotre  — — 

B.  Howes  — 

— - - 25. 

September  20. 

Henry  — — 

J.  Wilfon  — 

— - - 25. 

— - - 25. 

Three  Sifters  — 

M.  Johnfon  — 

— - - 27. 

— - - 25. 

Tortola  Planter  — 

B.  Harrilon  — 

— - - 28. 

— - - 25. 

General  Clark  — 

A.  Mc  Ghie  — 

— - - 28. 

Amity  — ■ — 

T.  Nixon  — 

— - - 28. 

— - - 20. 

Mercury  — — 

C.  Stewart  — 

— - - 30. 

Oftober  - 1. 

Friendfhip  — — 

J.  Frafer  — - 

September  1. 

September  24. 

Antigua  — — 

R.Boyman  — 

— - - 3- 

— - - 1 8. 

Eleanor  — — 

C.  Henderfon  — 

— - - 20. 

Hero  — — 

G.  A.  Spencer  — 

- - 4. 

— - - 24. 

Friendlhip  — 

J.  Leflie  — 

— - - 6. 

October  -*  7. 

Polly  and  Charlotte  - 

C.  T.  Lee  — 

— - - 6., 

September  18. 

Delaford  — 

G.  Young  — 

— - - 6. 

— - - 24. 

Supply  — — 

W.  A.  Merriton  - 

— - - 9. 

October  - 11. 

Lady  Jane  Halliday  — 

G.  Rofs  — 

— - - 9. 

— - - 26. 

Sarda  — — 

P.  Amiel  — 

— - - 15. 

— - - 14. 

Trio  — — 

A.Fifher  — 

— - - 15. 

— — 12. 

Lady  Jane  — 

J.  Fairchild  — 

— - - if. 

September  30. 

Caroline  — 

M.  Goodwin  — 

— - - 15. 

Odtober  - 1.5. 

Elizabeth  — 

D.  Stamper  — 

September  23, 

Boddington  — 

J.  Clarke  — 

— - - 16. 

October  - 29. 

Emerald  — — 

W.  Kilgour  — 

— - - 17. 

— - - 16. 

William  and  Elizabeth 

T.  Archdeacon  - 

— - - 18. 

— - - 15. 

— - - 15. 

Thomas  — — 

R.  Barrett  — 

— - - 18. 

Sophia  — — 

C.  Coldftream  — 

— - - 18. 

— — 2r. 

Eftridge  — — 

R.  Cleghorne  — 

— - - 18. 

African  Queen  ■ — 

J.  Downie  — 

— - - 18. 

— — 11. 

Kingfton.  — 

W.  Harding  — 

— - - 18. 

— — 16. 

Beckford  — — 

R.  Ayton  — 

— - - 20. 

- - 21. 

Brilliant  — — 

R.  Bruce  — 

— - - 20. 

— - - 6. 

Thomas  — — 

G.  Blackburn  — 

— - - 20. 

— - - II. 

Echo  — — 

J.  Boyd  — 

— - - 20. 

— - - 6. 

Montferratt  Packet  — 

T.  Befwick  — 

— <•  - - 20. 

Perfeverance  — 

B.  T.  Croft  — 

— CO. 

— - - 18! 

Refolurion  — 

C.  T.  Chi  vers  — 

— - - 20. 

— — 26. 
Bell 
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1790. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Bell  — — . 

J.  Cox  — j 

September  20.  ( 

Odtober  - a. 

William  Beckford  — ; 

J.  Cundall  — 

— 

- - 20. 

— - - 30- 

Duke  of  Clarence  — 

T.  Dickenfon  — 

— 

- - 20.  1 

November  a. 

Mary  — — 

W.  Dunlop  — • 

— 

20.  ( 

Odtober  - 6. 

Julius  Ca?far  — 

B.  T.  Hay  — 

— 

- - 20. 

— - - 26. 

Eliza  Pactridge  « — 

A.  Hutton  — 

— 

20. 

— — 20. 

Harmony  — — 

W.  Hebden  — 

— 

20. 

— - - IX. 

Mavinhe  — — 

R.  Keefe  — 

— 

20. 

— - - 20. 

Blenheim  — — 

G.  Kitfon  — 

— 

20.  : 

November  6. 

Spdoner  — — 

J.  Loran  — 

— 

20. 

— - - 13* 

Plymouth  — — 

W.  Maynard  — 

— 

- - 20.  1 

October  - 23. 

Pitt  — — 

J.  Muir  — 

— 

20. 

— - - 20. 

Trelawny  Planter  — 

J.  M'Donald  — 

— 

20. 

November  25. 

Brooke  — — 

S.  Oliver  — 

— 

20.  1 

Odtobtr  - 1 2. 

William  — — 

S.  Pearce  — 

— 

20. 

— - - 26. 

Fort  William  — 

J.  Sowden  — 

— 

20. 

— - - 23. 

Louifa  — — 

H.  Steele  — 

— 

- - 20. 

— 21. 

Nelly  1 — — 

T.  Todd  — 

— 

- - 20. 

— - - 23. 

Alexander  — — 

T.  Urquhart  — 

— 

- - 20. 

December  17. 

Three  Sifters  — 

R.  Wilfon 

— 

20. 

Odtober  - 1 5. 

Britannia  — — 

T.  Wood  year  — 

— 

- - 20. 

— — 21. 

Swallow  • — — 

W.  Wright  — 

— 

- - 20. 

— - - 2. 

Woodley  — — 

W.  Authorne  — 

— 

- - 2 3. 

November  10. 

Lord  Middleton  — 

J.  Butler  — 

— 

~ - 23- 

Odtober  - 22. 

Alexander  — ■ — 

J.  Bruton  — 

— 

~ - 2J. 

— - - 29. 

Recovery  — — 

E.  Boyd  — 

— 

~ ~ 23. 

— - - 21. 

Eliza  — — 

A.  Cameron  — 

— 

- - 23.' 

— - - 26. 

I faac  — — 

R.  Hardie  — 

— 

- - 23. 

September  28. 

Fonfeca  — ■ — 

J.  Harvey  — 

— 

- " 23. 

Odtober  - 23. 

Martha  — — 

J.  A.  Hall  _ 

— 

- - 23. 

November  ao. 

Wildman  — — 

[.  KnowlQy  — 

— 

- - 23. 

Odtober  - 23. 

Friends  — — 

R.  Livermore  — 

— 

“ - 23. 

— , - 28. 

Britannia  — . — 

T.  Pacy  — 

— 

- - 23. 

November  8. 

Canada  — — 

J.  Sewell  — 

— 

- - 2.3- 

Odtober  - 26. 

Mathew  — — 

J.  Slegg  - 

— 

- - 23. 

— - - 8. 

Trio  — — 

G.  Stupart  — 

— 

- - 23. 

— - - 23. 

St.  Mary’s  Planter  — 

J.  Storey  — 

— 

- - 23. 

— - - 23. 

Fortitude  — — 

P.  Warden  — 

— 

- - 23. 

— - - 27. 

Elizabeth  — — 

F.  Wenham  — 

— 

- - 23. 

November  18. 

Turner  — — 

W.  Young  — 

— 

- “ S3- 

Odtober  - 22. 

Jamaica  Planter  — 

■ C.  Dafhwood  — 

— 

- - 24. 

December  18. 

Dick  — - 

■ S.  Flanrey  — 

■ — 

- - 24. 

Odtober  - 26. 

Mary  — — 

■ H.  Fergus  — 

— 

T - 24. 

November  10. 

Belfield  — - 

• G.  Gowiand  — 

- - 24. 

Odtober  - 19. 

(m  m)  Stanley 
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1790. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Stanley  — — 

S.  Hayes  — 

September  24. 

November  4. 

Hero  — — 

F.  Robfon  — 

— - - 24. 

— ..  ^ 

Alfred  — — . 

J.  Sparkes  — 

— - - 24. 

Oftober  - 21. 

Rofe  — — . 

G.  Dear  — 

— - - 25. 

November  5. 

Young  Piero  — 

W.  Dalton  — 

— - - 25. 

O dtober  - ij. 

Ranged  — — 

A.  Petticrew  — 

— - - 25. 

November  9. 

.Lady  Mack  worth  — . 

D.  Thomas  — 

— - - 25. 

— — 11. 

Draxhall  — 

G.  Burton  — 

— — 20. 

October  - 19. 

Landoveiy  — 

W.  Curling  — 

— - - 27. 

November  24. 

Diana  — — 

P.  Wade  — 

— - - 13. 

Sybil  — — 

J.  Jolly  - 

— - - aS. 

— - - 1 3- 

Lord  Sheffield  — 

D.  Sinclair  — 

O dtober  - 28. 

Lady  Penryn  *— 

R.  Brown  — 

Odtober  - 2. 

November  11. 

Sovereign  — 

B.  Eilbcck  — 

— - - 2. 

Fame  — — 

J.  Carr  — 

Monmouth  — 

J.Aldis  — 

— - - 19. 

December  4. 

Minerva  — — 

J.  Brown  — 

November  4. 

Bethia  — — 

it.  Duke  — 

Sally  — — 

J.  Simpfon  — 

.9. 

— - - 26. 

Union  — ■ — 

W.  Younger  — 

— - - 20. 

Devonfhirc  — 

J.  Spence  — 

— - - 21. 

December  8. 

Either  — — 

j.  Clapp  — 

— - - 22. 

November  20. 

Aid  — — 

H.  Pine  — 

_ 

Edmund  and  George  - 

T.  Rainey  — 

Queen  — — 

M.  Goodwin  — 

December  10. 

Amity  — — 

W.  Spence  — 

- - 27. 

Three.  Brothers  — 

1 . Brenan  — 

November  8. 

December  a. 

Nancy  — — 

P.  Wheaton  — 

. _ g 

Duke  of  Buccleugh  - 

J.  McLean  — 

— - - 25. 

— - - 9. 

Rofeway  — 

J.  Woodham  — 

December  22. 

1791. 

■King  George  — 

S.  O'Brien  — 

Alexander  — 

R.  Spears  — 

- - 29- 

February  - 4. 

241  Ships,  Ja.  Burne, 

S.  P.  Jerguer. 


■HONDURAS, 
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HONDURAS,  1790. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Befit?  — — ' 

G.  Faith  — ! 

February  - 5. 

February  - 26. 

Minerva  — — 

W.  Houfe  — 

March  - - 8. 

March  - - 18. 

WilJfatfi  — — 

W.  Byron  — 

April  - - 28. 

May  - - ix. 

Catherine  — — 

W.  Greaves  — 

— - - 28. 

— - - 11. 

Worccfter  — — 

J.  Holliday  — 

— - - 29. 

— - - 20. 

Cumberland  — — 

W.  Kelly  — 

— - - 29. 

— - - 17. 

Polly  _ — 

T.  Wharton  — 

May  - - 3. 

— 21. 

Britannia  — — 

T.  Gardner  - — 

- - 21. 

June  - - 8. 

Everly  — — 

S.  Hebden  — 

- - 21. 

— - - 8. 

Nonpar  iel  — — 

E.  Barker  — 

June  - - 30. 

July  — 20. 

Charleflon  — — 

Shepherd  — 

— - - 30. 

— - - 23. 

Defire  • — — 

M.  Anderfon  — 

July  - - 1. 

— - - 15. 

Alliance  — — 

S.  Gallilee  — 

— - - 5. 

— - - 31. 

John  — — 

C.  Jackfon  — 

— - - ip. 

— - - 3°- 

Maria  •—  — 

R.  Adam  — 

Aueuft  - y-  2 

Augufb — 14. 

Aid  — — 

J.  Ncfbitt  — 

— - - 18 

September  7. 

Merchant  — — 

J.  Sunbey  — 

September  6 

— - - 22. 

Phoenix  — — 

R.  Brown  — 

— “ - 

— - - 29. 

Sarah  — — 

W.  Rofe  — 

— - - 9 

— - - 25. 

Valiant  — — 

J.  Borie  — 

— - - 1 

October  - 2. 

Harriot  — — 

J.  Poingdeftre  — 

— - - 17 

— - - 27. 

Hope  — — 

G.  Rogers  — 

— - - 24 

— - - 26. 

Sally  — — 

A.  Sinclair  — 

Odtober  - 19 

November  12. 

Beffey  — — 

G.  Faith  — 

— - - 20 

— - - 8. 

Mary  ' — — 

J.  Campbell  — 

November 

December  ir. 

Alice  and  Jane  — 

W.  Slater  — 

— - - : 

— - - 2. 

Minerva  — — 

A.  Wilfon  — 

— - - 

— j . 

Virtuous  Grace  — 

W.  Coates  — 

— - - 27 

— - - 22. 

Ranger  — — 

M.  Vollutn  — 

Oflober  - 1 

November  10. 

29  Ships. 
J.B. 


WEST 
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WEST  INDIES,  1791. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Fanny  — 



J.  Baker 



January  - 

4- 

January  - 25. 

John  and  Bella 

— 

J.  Green 

— 

— 

— 

4. 

February  - 4. 

Gambia  — 

— 

J.  Proudfoot 

— 

— 

- - 

4- 

January  - 25. 

Venus  — 

— 

J.  Knies 

— 

— 

— 

17- 

— — 28. 

George  — 

— 

F.  Walton 

— 

— 

22. 

February  - 4. 

Mary  Anna  — 

— 

M.  Boyle 

— 

— 

— 

28. 

March  - - 4. 

Queen  — 

— 

D.  Carr 

— 

— 

— 

28. 

February  - 18. 

Gofport  Packet 

— 

A.  Dalzeil 

— 

February  - 

1 1. 

— - - 18. 

Everly  — 

— 

J.  Chapman 

— 

— 

- - 

21. 

— - - 28. 

Diana  — 

— 

W.  Purvis 

— 

— 

- - 

21. 

— — 24. 

Brothers  — 

— 

W.  Walker 

— 

— 

21. 

March  - - 4. 

Three  Sifters 

— 

R.  Armftrong 

— 

— 

22. 

February  - 24. 

Favourite  — 

— 

G.  Norrie 

— 

— 

- - 

23- 

March  — 10. 

Unanimity  — 

— 

J.  Lawfon 

— 

March 

I. 

— — 2. 

William  and  Elizabeth 

T.  Hart 

— 

— 

- - 

15* 

April  — 14. 

Sally  — 

— 

R.  Scott 

— 

— 

— 

22. 

— j. 

Midfummcr  Bloffom  — 

W.  Rainey 

— 

— 

— 

25. 

— - - 7. 

Prince  of  Piedmon 

- 

A.  Cockburn 

— 

— 

— 

26. 

— - - 26. 

Ark  — 

— 

A.  Sime 

— 

— 

26. 

— - - 21. 

John  — 

— 

G.  Storey 

— 

— 

- - 

26. 

— - - 1 5. 

Atalanta  — 



A.  Forbes 

_ 

— 

— 

28. 

— - - 28. 

Apollo  — 

— 

J.  Adamfon 

— 

April 

- - 

12. 

— - - 16. 

Elizabeth  — 

— 

R.  Crellin 

— 

— 

— 

27. 

May  — 4. 

Darlington 

— 

G.  Swinburn 

— 

_ 

28. 

— - - 1 r. 

Samuel  and  Jane 

— 

T.  Hall 

— 

May 

2. 

— — 20. 

M inerva  — 



J.  Wells 

_ 



_ _ 

7. 

MM  " i j 

William  and  Ann 



W.  Broderick 





_ _ 

II. 

21. 

Sufannah  — 

— 

W.  Hofeafon 

— 



_ _ 

l6. 

June  - - 8. 

Dominica  Packett 



R.  Boutflour 





_ _ 

17. 

Mathew  — 

— 

J-Slegg 

— 

— 

17- 

- - 3! 

Commerce  — 

— 

J.  Mc  Namara 

— 

May 

-s  _ 

18. 

May  - - 31. 

Ann  — 

— 

G.  Pearfon 

— 

— 

_ _ 

18. 

June  - - 1. 

Spy  — 

— 

T.  Wilfon 

— 

— 

18. 

— - - 11. 

Vere  — 

— 

R.  Murray 

— 

— 

— 

21. 

May  - - 31. 

Dominica  — 

— 

N.  Hall 

— 

— 

_ . 

23. 

June  — 9. 

Britannia  — 

— 

G.  Whytock 

— 

— 

2 3. 

Adamant  — 

— 

G.  Bowden 

— 

— 

- _ 

25. 

24’ 

Zephyr  — 

— 

J.  Meek 

— 

— 

25. 

— - - 18. 

Nine  Sifters  — 

— 

A.  Puillips 

— 



. . 

26. 

Juno  — 

— 

N.  Harvey 

— 

— 

27. 

— - - 10. 

Lord  Rodney 

— 

B.  Raffles 

— 

June 

. _ 

7- 

— — 24. 

Baillies  — 

— 

W.  Sim 

— 





9. 

July  - - 5. 

Little  Jane  — 

— - 

R.  Morrifon 





_ . 

15. 

June  - - 24. 

Lord  Mulgrave 

J.  Smith 

— 

— 

15- 

— - - 24. 

Bellifarius 


rinted  image  digitised  by  the  University'  of  Southampton  Library  Digitisation  Unit 


Appendix  (W  w)  continued . 


1791.. 


Ships  'Names. 

Matters  Names. 

Reported. 

Cleared. 

Bellifar.ius  — 



J.  Blackburn 



June 

_ 

- 1 6.- 

J une  - 

_ 

28, 

.General  Mathew 

— 

W.  Liddle 

— 

— 

- 

- 16. 

— - 

3C- 

Philippa  Harbin 

— 

T.C.Lee 

— 

— . 

- 

- 16. 

— - 

- 

25. 

Cotton.  Planter 

— 

J.  Young 

— 

— 

- 

- 1 6. 

July  - 

- 

2. 

Jtfirigua  — 

— 

R.  Boyman 

— 

— . 

- 

- »7 

June  - 

- 

Hannah  — 

— 

J.  Hall, 

— 

— 

- 

- *7- 

— _ 

- 

28. 

jpamesand  Rebecca 

— 

W.  Clark 

— 

■ — 

- 

- 20. 

July  - 

- 

4- 

Grenville  Bay 

— 

J.  Mann 

— 

— 

- 

- 20. 

June 

- 

29. 

Robert  — 

— 

A.  Hooper 

— 

— 

- 

- 30. 

July  - 

- 

12. 

Alert  — 

— 

B.  Manlove 

— 

— 

- 

- 3°- 

- 

- 

23- 

Brothers  — 

— 

T.  Pamp 

— 

— 

- 

-50. 

- 

- 

13- 

Tyfon  — 

— 

J.  Skelton 

— 

July 

- 

- 1. 

- 

- 

20. 

Prince  George 

— 

J.  Bayley 

— 



- 

— 2. 

- 

- 

3°. 

Echo  — 

— 

W.  Henderfon 

— 



- 

-•  1. 

. - 

- 

16. 

.Roehampton  — 

— 

P.  Miller 

— 

— 

- 

- 2. 

Auguft 

-5- 

1. 

Jane  — 

— 

S.  Blackburn 

. — 

— 

- 

- 4. 

July  - 

- 

16. 

Gely  — 

— 

W.  Ramfey 

— 

— 

- 4- 

- 

5* 

-Vonchill  — 

— 

P.  Seward 

— 

' 

r- 

- 4. 

- 

- 

29. 

Diana  — 

— 

T.  Seward 

— 

— 

- 

- 4- 

- 

- 

1 6. 

Juno  — 

— I 

T.  We  biter 

— 

— 

- 

- 4. 

- 

- 

30. 

— 

J.  Ormond 

— 

— 

- 

- 4- 

- 

- 

1.3- 

■Suffex  • — 

— ; 

T.  Madgwick 

— 

— 

- 

- 5- 

Auguft 

- 

6. 

Rofe  — 

— 

A.  Black 

— 

— 

- 

- 6. 

July  - 

- 

29. 

Mary  Ford  — 

— 

W.  Blackburn 

— 

— 

- 

- 6. 

- 

18. 

Apollo  — 

— 

T.  Popplewell 

- 

— 

- 

- 6. 

— . - 

- 

2 3- 

Concord  — 

— 

J.  Smith 

— 

— 

- 

- 6. 



- 

3°- 

Jamaica  — 

— 

W.  Sparks 

— 

— 

- 

- 6. 

_ 

- 

19. 

Venus  — 



T.  Black 

— 

— 

- 

- 7- 

Auguft 

- 

18. 

Baficerre  — 



J.  Blair 

— 

-ii 

_ 

- 7- 

July  - 

- 

29. 

Alexander  — 



D.  L.  Bruce 

— 

— 

_ 

- 7- 

Auguft 

- 

6. 

Reward  — 



J.  Leach. 

— 

— 

_ 

- 7- 

— - 

- 

5- 

Hero  — 

— 

A.  G.  Spencer 

— 

— 

- 

- 7- 

. — - 

- 

1. 

Clarendon  — 



T.  Barnes 

— 

— 

- 

- 8. 

— - 

- 

6. 

Britannia  • — 



W.  Renwick 

— 

— 

_ 

-■  8. 

— - 

- 

9- 

Exeter  — • 



J.  Wallh 

— 

_ 

-•  8. 

— - 

- 

6. 

Severn  — 



W.  Welch 

— 

— 

- 

- 8. 

— - 

- 

4- 

Carlifle  — 

— 

T.  Bryden 

— 

— 

- 

- 9- 

•—  - 

- 

!. 

Mary  — 

— 

W.  Dunlop 

— 

, 

- 

- 9- 

July  - 

- 

26. 

Either  — 

— 

D.  Grant 

— 

— 

- 

- 9- 

Auguft 

- 

9- 

Thames  — 



R.  Ward 

— 

— 

_ 

- 9- 

— - 

- 

6. 

Auguftus  Csfar 

— 

J.  Fowler 

— 

— 

- 

- 1 1. 

— - 

- 

16. 

Briftect  — 

— 

T.  Hay. man 

— 

— 

- 

- 1 1. 

— - 

- 

10. 

Tartar  — 

— 

W.  Sime 

— 

— 

- 

- I T. 

— - 

- 

5- 

Mariam  — 

— • 

A.  Ramfey 

— 

— 

- 12. 

July  - 

21. 

(n  n)  Woodford, 
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Ships  Names. 


Woodford  — 
Hiram  — 

Amity  Hall  — 
Lord  Sheffield 
Britannia  — 

Generous  Planter 
:Betfey  — 

Concord  — 

Hamplhire  — 
IJnion  — 

Sjilly  

Bridgetown  — . 
J.ane  — 

Phoenix  — 
•Louifa  — 

Townlhend  — 
Woreefter-  • — 
Grenada  Packet 
Mary  Ann  — 
•Quaker  — « 

Liberty  — 

Juftina  — 

Hibberts  — 

Harvey’s  Defire 
"Winehefter  — 
•Brooke  — . 

. John’s  — 

■Mount  Pleafant 
Alfred  • — 

Weftmorland  — 
ljleanor  — 

Kingfton  — 
Britannia  - • — . 
New  Succefs 
Woodley  — 

Geres  — 

-London  — 

■ Charlotte 

_Jphn  — . 

Role  ■ — 

Mary  — 

Henry  — 
General  Boyd 

Mary  — 


-1791.- 


Maflers  Names. 


H.  Liddle  • — 
T.  Robfon  — 
G.  Young  — 
D.  Sinclair  — 
T.  Hullah  -- 
G.  Johnfon  — 

G. -  Lawrie  -t- 
L.  Lacy  — 
S.  Burrows  — 
J.  -Thompfon  -r*. 
W.  Bell  — 
J.  Goodwin  — 

A.  Ruffell  — 
P.  Stimplon  • — 

H.  Steele  — 
G.  -Blackburn  — 
J.  Craigee 

S.  Holrjian  — 
J.  Innes  — 
-T.  Burnett  •• — 
R.  Carey  — 
W.  Marlhall  — | 
G.  H.  Mitchell 

G.  "Wilkinfon  — 
L.  Bruce  — 
J.  Ennes  — 
R.  Gill  — 

H.  Douglafs  * — 
R.  Delamore  — 
W.  Brown  — 

C.  Hendeifion  — 
H.  J-.  Stroud  — 

D.  Young  — 
J.  Throckmorton 
W.  Authorne  — 
J.  Blackett  — 
J.  Barker  — 

B.  Howes  — 
J.  Seymore  -r- 
G.  Dear  — 
J.  Ford  — 
J.  Wilfon  — 
R.  White  — 
W.  Matrie  — 


July  - 7 13. 

— - - 13. 

— - - 1 S’ 

— r— 16. 
— . - - 18. 

. - - 18. 

— — 19. 

— - 22. 
— . - - 23. 

— “ - 23. 

—  26. 

■ — - — 26. 

— — - 06. 

— - - 26. 

— — 26. 

— - - 28. 

— - - 28. 
— . - - 28. 

— - - 29. 

— - - 29. 
—•  - - 29- 

— --  29.- 

— - - 30. 

— - - 30. 

~ ’ 3°> 


Cleared. 

July  - - 2 T-. 
— — 2-8. 
;Auguft  - - 3. 

-::it 

— - - it, 

— - - 22. 

— - - 24. 

— - - 19. 

— - - 24. 

— - - 8. 

— — 20. 

— - - a'6. 
- " 23. 

~ - - 19- 

— - * 27. 

— — 10. 

— - - 

— - - 3- 

— - - 19. 

— - - 29. 
- - 20. 

September  16. 
Auguft-  - 30. 

- - - 15. 

- - - 27. 

- - - 19. 

- - - 25. 

- - - 29. 

- - - 27. 
September  .5. 
September  .1 
[Auguft-  - 16. 
September  5. 
Auguft-  - 18. 
September  7. 
|Auguft — 26. 

- ■ - - 20. 
[September  1. 
[Auguft  - - 27. 
September  6. 

- - - 3- 

- - - JH 

-Golden 
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Ships  Names. 


Matters  Names. 


Reported. 


Golden  Grove  — 

M.  Hill  — 

Auguft-  - 19. 

Bcaqfoy  — — 

J.  Norrie  — 

— - - 19. 

Fanny  — — 

W.  Rannier  — 

— - - 19. 

'tfMng  — — 

T.  Blackburn  — 

— — 20. 

‘-Weft  Indian  — 

A.  Chifholm  — 

— - - 20. 

'Lynx  — — 

J.  Campbell  — 

-p  — 20. 

Withywood  — — 

T.  Evers  — 

— - - 20. 

Friendlhip  — — 

J.  Frafer  — 

— - - 20. 

Providence  — — 

T.  Herbert  — 

— • - - 20. 

William  and  Charlotte 

W.  Lindfay  — 

- - 20. 

: Pitt  — — 

J.  Watt  — 

- - 20. 

. Margaret  andElizabeth 

T.  Brown  — 

— 22. 

Atalanta  — — 

C.  Hymers  — 

- - 22. 

Annabella  — — 

T.  Oliver  — 

- - 22. 

••  Oracabeffa  — — 

J.  Burton  — 

- - 25. 

• Hannah  — — 

J.  Bell  — 

-■ — - - 26. 

William  Beckford  — 

W.  Cundall  — 

— - - 27. 

' Sarda  — — 

P.  Amiel  — 

— t - 29. 

Three  Sifters  — — 

M.  Johnfon  — 

- - 3°. 

; Bailey  — * — 

R.  Curling  — 

— - - 30. 

Charlotte  — — 

F.  Holman  — 

- - 30. 

Either  Lindo  — — 

D.  Robertfon  — 

- - 31. 

Durham  — ■ — 

R.  T,  Clarke  — 

September  1. 

Fort  William  — — 

J.  Sowden  — 

— — 1. 

Ceres  — — 

J.  Carr  — 

— " • • 3. 

Barbadoes  Planter  — 

H.  Carter  — 

— ~ - 3. 

: Eliza  Patridge  — 

A.  Hutton  ■— 

— - - 3- 

Amity  — — 

T.  Nixon  — - 

— - - 3- 

Alexander  — — 

G.  Roche  • — 

— - - 3- 

Ceres  — — 

J.  Stavers  — 

— - - 3- 

Montferratt  Packet  - 

T.  Befwick  — 

— - - 5. 

Grenville  — — 

N.  Dixon  — 

— - - 6. 

Boddington’s  — — 

J.  Pearce  — 

— - - 6. 

Intrepid  — — 

M.  L.  Rvall  — 

— - - 7. 

Blenheim  — — 

T.  Wilfon  — 

— - - 7. 

. Delaford  — — 

G.  Young  — 

— - - 7. 

Martha  — — 

A.  Moll  — 

— --  8. 

Catherine  — — 

W.  Kofe  — 

— - - 8. 

Lady  Jane  Halliday  •- 

G.  Rots  — 

— - - 8. 

Good  Intent  — — 

C.  Sandiford  — 

— - - 8. 

Thomas  — — 

R.  Barrett  — 

— - - 9. 

Douglafs  — — 

W.  Rols  — 

— - - 9. 

St.  Mary’s  Planter  — 

J.  Storey  — 

— - - 9. 

■Britannia  — — 

f.  Woodyear  — 

— 15. 

Cleared. 


September  7. 
October  7. 
Auguft-  - 24. 

— - - 29. 
October  - r. 
September  5. 

— - - 14. 


— - - 17. 

— - - 6. 

— — 10. 

— - - 15. 

— — 26. 

— - - » 3. 

— - - 29. 

— - - 3°- 

— - - 23. 

— - - 26. 
October  - 1. 
September  15. 
October  - 4. 
September  24. 

— - - 20. 

— - - 29. 
October  - 3. 
September  28. 
October  - 4. 
September  19. 
October  - 6. 
September  23. 

— - - 24. 
October  - 5. 
September  23. 

— - - 26. 
October  - 14. 


— - - 10. 

September  30. 
October  - 8. 


Friend  (hip 
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l79u 


Ships  Names. 

Matters  Names. 

Reported. 

Friendfhip  — 

_ 

G.  Gowland 

_ 

September  17. 

] faac  — 

— 

R.  Hardie 

— 

— 

- ' I7- 

Emerald  — 

— 

W.  Kilgour 

— 

— 

Favourite  — 

— 

H.  Pine 

— 

— 

- - 2 3. 

Beckford  — 

— 

R.  Avtcn 

— 

— 

Mercury  — 

— 

T.  Fra  for 

— 

— 

- - 24. 

Wind  for  Caflle 

— 

G.  Miller 

— 

— 

Nelly  — 

— 

T.  Todd 

— 

— 

- - 24. 

Three  Sifters 

— 

R.  Will'on 

— 

— 

Brilliant  — 

— 

R.  Bruce 

— 

— 

- - 26. 

John  and  Thomas 

— 

B.  Cooke 

— 



- - 26. 

Rdblution  — 

— 

W.  Chivers 

— 



- - 26. 

Dick  — ' 

— 

S.  Flanery 

— 

— 

- - 26. 

Marianne  — 

— 

S.  Johnfon 

— 

— 

26. 

Kitty  — 

— 

T.  ICidd 

— 

— 

- - 26. 

Forfter  Barham 

— 

W.  Spencer 

— 



Mary  — 

— 

T.  Spence 

— 

— 

~ - 27. 

Ranger  — 

— 

A.  Cunningham  - 

— 

- - 28. 

Cowley  — 

— 

W.  Henry 

— 

— 

- - 28. 

Sifters  — 

— 

J.  Bartheiemon  - 

_ 

Harvey  — 

— 

J.  Brown 

— 

— 

Kittv  — 

— 

N.  McLeod 

— 

October  - 1. 

Ipfwich  — 

— 

A.  M'Ghie 

— 

■ — 

Plymouth 

— 

W.  Maynard 

— 

_ 

Supply  — 

— 

W.  A.  Merriton  - 



- - 6. 

Minerva  — 

— 

J.  Wells 





Coldftream  — 

— 

W.  Cooke 





- - 8. 

Draxhall  — 

— 

G.  Burton 



Young  Hero 

— 

W.  Dalton 





Lady  Jane  — 

— 

J.  Fairchild 

— 



New  Albion 

— 

J.  Edmonds 





Trelawny  Planter 

— 

J.  Mr  Donald 





Merchant  — 

— 

W.  Sutton 



Friendfhip  — 

— 

C.  Stuart 

— 



Weft  Indian 

— 

T.  Urquhart 

— 

_• 

Commerce  — 

— 

P.  Warren 



: 

Princefs  Mary 

— 

M.  Davis 





Triton  — 

— 

j.  Ewing 





Julius  Csefar 

— 

J.  B.  Hay 





Commerce  — 

— 

C.  II.  Kerr 

Eliza  — 

— 

W.  Needham 



11 

Fortitude  — 

— 

T.  Warden 



■Sophia  — 

— 

C.  Coldftream 



Weft  Indian 

E.  Duke 

— 

— 

- - 12. 

Cleared. 


Oftober  - 6. 
September  24. 
October  - 26. 

— - - 24. 

, ” ” 2 4* 

September  27. 
October  - 19. 

— - - 24. 

— - - r7. 

12. 


~ - - 1 3* 


— - - 6. 
— ~ - 3'- 


— - - 17. 

— - - 28. 
November  x. 

O (Sober  - 20. 

— - • 17. 
November  u. 

— - - 4. 
Odlober  - 18. 
November  9. 
October  - 13. 
November  8. 

“ - - 3- 

Oclober  - 26. 

— - - 21. 
November  10. 
O&ober  - 29. 
November  9. 

— - - 19. 

“ “ - 3- 

— - - 25. 

— - - 8. 

— - - 16. 
Otto'ber  - 29. 

— - - 24. 
November  10. 

« 

— - - 3°- 

Sovereign 
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Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Sovereign  — ■ 



B.  Eilbeck 



Oftober  - 12. 

November 

29. 

Commerce 



J.Foot 

— 

— 

— 12. 

December 

17- 

Friends  — 



R.  Livermore 

— 



- - 12. 

November 

30. 

Marquis  of  Carmarthen 

R.  Mann 

— 

— 

— 12. 

— - - 

4- 

Hero  — 

— 

F.  Robfon 

— 

— 

— 12. 

— _ - 

16. 

Neptune 



F.  Trenham 

— 

— 

— 12. 

— — 

22. 

Mentor  — 

— 

R.  Taylor 

— 

— 

- - 12. 

— - 

10. 

Fellowship  Hall 

— 

J.  Brody 

— 

— 

- - 13- 

— . - 

12. 

Thomas  — 

— 

J.  Furber 

— 

— 

- - 13- 

— - - 

18. 

Jofeph  and  Mary 

— 

J.  Hyndman 

— 

— 

- - »3- 

— — 

4- 

Wildman  — 

— 

J.  Knowlfley 

— 

— 

- - J 3- 

— - _ 

28. 

Aurora  — 

— 

R.  Lovvrey 

— 

— 

" - *3- 

— - - 

9* 

Aid  — 

— 

J.  Mc  Kenzie 

— 

— 

- - 13- 

— — 

17- 

Bethia  — 

— 

T..  Pacey 

— 

— 

- - 13- 

— - - 

16. 

Jamaica  Planter 

— 

E.  Dafhwood 

— 

— 

- - 14. 

December 

1. 

Britannia  — 

— 

R.  B.  Gibfon 

— 

— 

- - 14. 

November 

14. 

Devon  (hire 

— 

J.  Harrifon 

— 

— 

- - 14. 

— - _ 

18. 

Vigilant  — 

— 

M.  Thompfon 

— 

— 

- - 14. 

— — 

11. 

Earl  of  Effingham 

— 

F.  Willoby 

— 

— 

- - 14- 

December 

3- 

Union  — 

— 

W.  Younger 

— • 

— 

- - 14. 

November 

16. 

Betfey  — 

— 

P.  Smellie 

— 

November  1 4. 

December 

2J- 

John  — 

— 

D.  Ryan 

— 

— 

- - 19. 

November 

26. 

Dominica  Packet 

— 

R.  Boutflour 

— 

— 

- - 21. 

December 

7* 

Strugler  — 

— 

J.  Rea 

— 

— 

- - 24. 

November 

28. 

Catherine  Counters  of  Effingham  - 

B.  Hughes 

— 

— 

- - 26. 

December 

S' 

Arcthufa  — 

— 

W.  Dodds 

— 

December  c. 

— — 

3C* 

Succefs  — 

— 

J.  Marguire 

— 

— 

- - 8. 

— ~ - 

l9' 

1792. 

Quaker  — 

— 

T.  Burnett 

— 

— 

- - 24. 

January 

4 

Iris  — 

— 

G.  Cleland 

— 

— 

- 29. 

— - - 

28. 

Rcfoludon 

— 

J.  Tan  ton 

— 

— 

- - 3*- 

February 

7* 

250  Ships.  Ja.  Burnt , 

S.  P.  Jerquer. 


(0  0) 


H O N- 
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0 N D U R A 

S,  1791. 

Ships  Names. 

• Matters  Names. 

Reported. 

Cleared. 

Garnett  — ■ — 

P.  Lambton  — 

January  - 5. 

February  10. 

Catherine  — — 

W.  Pines  — 1 

April  - - 27. : 

May  - - 6. 

Queen  Charlotte  — 

J.  Campbell  — 

May  - - 17. 

June  - - 11. 

Valiant  — — 

J.  Gardner  — 

July  - - 8. 

Auguft  — 9. 

Cumberland  — 

J.  Kirby  — 

— - - 8. 

July  - - ai. 

Brothers  — — 

T.  Bowen  — 

— — 11. 

— 26. 

Alliance  — — 

S.  Gallilee  — 

— - - 26. 

Auguft  - 23. 

Harriott  — — 

J.  Poingdeftre  — 

— - - 26. 

— - - 13* 

BelTey  — . — 

G,  Faith  — 

— - - 28. 

— - - 20. 

Hankey  — — 

J.  Cox  — 

— - - 29. 

— - - 22. 

Mary  — • — 

J.  Campbell  — 

— - - 29.  | 

Odtober  - u. 

Polly  — — 

T.  Wharton  — 

— - - 29.  | 

Auguft-  - 25. 

Nonpareil  — 

E.  Barker  — 

— - - 30.  | 

— - - 18. 

Aid  — — 

J.  Nefbitt  — 

Auguft  - - 9. 1 

September  6. 

Hope  — — 

G.  Rogers  — 

20.  : 

' — - - 17* 

Allice  and  Jane  — 

W.  Slater  — 

September  5. 

Odtober  - 7. 

Nancy  — — 

J.  Miller  — 

October  - it. 

November  19. 

Earl  of  Eglington  — 

J.  Brown  — 

— - - 12. 

Odtober  - 28. 

Minerva  — — ' 

, A.  Wilfon  — 

— - - 14. 

November  1, 

Loyal  Ann  — 

B.  Bryan  — 

December  5. 

December  17. 

20  Ships.  J.  B. 


WEST 
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WEST  INDIES,  1792. 


Ships  Names. 

Matters  Names. 

Reported. 

Cleared. 

Jenny  — — 

W.  Allen  — 

anuary  2. 

anuary  21. 

Landovery  — — 

W.  Adams  — 

— - 3- 

— - 27. 

Caroline  — *— 

VI.  Goodwin  — 

— - 4- 

Alexander  — — 

l.  Spears  — 

— - 3- 

John  — — 

T.  Atkinfon  — 

— - i3- 

•ebruary  10. 

Commerce  — — 

A.  Petticrew  — 

— - 13- 

Monmouth  — — 

l.  Watts  — 

7ebruary  10. 

March  - 21. 

Maria  — — 

T.  Mollett  — 

VI  arch  12. 

Fly  — — 

G.  Creed  — 

- 2T. 

— - 27. 

Duke  of  Buccleugh  — 

[.  McLean  — 

- 21. 

April  - 2. 

Ann  — — 

T.  Ingate  — 

— - 23. 

— - 24. 

Canada  — — 

Sewell  — 

— - 2 3- 

Bed  — — 

[.  Navins  — 

— - 29. 

— - 2. 

Geley  — — 

J.  Peacock  — 

— - 29. 

— “ 4- 

Robert  — — 

J.  Bailey  — 

April  - 2. 

— - 11. 

Britannia  1 — — 

G.  Whytock  — 

— - 4. 

— - 18. 

Sufannah  — ■ •— 

J.  Skelton  — 

— - 7, 

— - 18. 

Little  Jane  — — 

R.  Morrifon  — 

— - 11. 

New  Succefs  — 

J.  F.  Throckmorton 

— - 11. 

— - 18. 

Minerva  — — 

J.  Wells  — 

— - 11. 

— - 18. 

Nonpareil  — — 

E.  Barker  — 

— - 24 

May  3. 

Talbot  — — 

D.  McEleheran 

— - 24 

April  26. 

Darlington  — — 

G.  Swinburn  — 

— - - 24 

May  - 4. 

Woodley  — — 

W.  A u thorns  — 

— - 26 

— - n. 

Hope  — — 

R.  Cooke  — 

— - 2 

Zephyr  — — 

T.  Scott  — 

— - 26 

— - 8. 

Eftridge  — — 

R.  Cleghorne  — 

— - 2 

— - 12. 

Grenada  Packet  — 

E.  Verling  — 

— - 2 

— - 11. 

Severn  — — 

W.  Welch  — 

— - 2 

Atalanta  — — 

A.  Forbes  — 

May  - 

J une  8. 

J upiter  — — 

J.  W.  Codrington 

— - 

— - *3- 

Quaker  — — 

T.  Burnett  — 

— - 2 

Harvey  — — 

J.  Brown  — 

— 2 

— - 19. 

John  — — 

T.  Bruce  — 

— 2 

— - 1 6. 

Lady  Harewood  — 

T.  Brenan  — 

— 2 

— " 7* 

Rodney  — — 

J.  French  — 

- 2 

— - 19. 

Jofeph  and  Mary  — 

J.  Hyndman  — 

2 

— - 8. 

Dominica  — — 

N.  Hall  — 

— - 2 

Philippa  Harbin  — 

J.  C.  Lee  — 

2 

— - 6. 

Martha  — — 

A.  Moll  — 

— - 2 

— - 15. 

Monmouth  — — 

W.  Atkins  — 

— 22 

— - ^3- 

I Aberty  — — 

R.  Carey  — 

— - 22 

— - 11. 

Elizabeth  — — 

G.  Hewfon  — 

22 

— - 25. 

Francis  and  Eliza  — 

W.  Stark  - 

— - 22 

• “ - ..?• 
1 Bail  lie 
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1792. — 

- 

Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Baillie  — — 

W.  Sim  — 

May  - 0.3. 

June  - 20. 

Mary  Ford  — — 

W.  Blackburn  ■ — 

— - 24. 

Speculator  — — 

J.  Harrifon  — 

— - 24. 

Commerce  — — 

J.  Mc  Namara  — 

— - 24. 

— - 2. 

Lyon  — — 

A.  Smith  — 

— - 24. 

— - 16. 

Bellifarius  — — 

J.  Blackburn  — 

— - 3°- 

“ - 27. 

William  and  Charlotte 

W.  Lindfay  — 

— - 31- 

— - 29. 

Cotton  Planter  — 

J.  Young  — 

— - 31- 

- - >3. 

T yfon  — — 

P.  D.  Abbott  — 

June  - 1. 

— - 3°- 

John's  — — 

R.  Gill  — 

— - 1. 

July  - 2. 

General  Mathew  — 

W.  Liddell  — 

— - 2. 

June  - 27. 

Concord  — — 

T.  Barnes  — 

- 12. 

July  - 2. 

Henry  — — 

S.  Every  — 

— - 12. 

— - 9. 

Friendlhip  — — 

J.  Leflie  — 

- 12. 

— - 10. 

Aftive  — — 

D.  Rofs  — 

- 12. 

June  - 25. 

Lord  Rodney  — 

B.  Raffles  — 

— - 14.. 

July  - 12. 

Lord  Sheffield  — 

D.  Sinclair  — 

- 20. 

Two  Brothers  — 

W.  Arthur 

- 23- 

— - 5. 

Rebecca  and  Elizabeth 

N.  Dalton  — 

Maxwell  — — 

J.  Scott  — 

— - 25. 

— - 5- 

Swallow  — — 

J.  Greig  — 

— - 26. 

Mary  — — 

W.  Dunlop  — 

— - 27. 

— - 1 2. 

Cowley  — — 

R.  George  — 

— - 27. 

— - IT. 

T artar  — — 

W.  Sime  — 

Ruby  — — 

J.  Puples  — 

— - 30- 

— - l6. 

Antigua  — — 

11.  Boy  man  — 

July  - 2. 

— - 12. 

Mary  — — 

R.  Mattocks  — 

— - 2. 

Jamaica  — — 

W.  Sparks  — 

Prince  George  — 

J.  Bliley  — 

Neptune  • — — 

w.  Wyatt  — 

— - 5- 

Delaford  — • — 

G.  Young  — 

Grenville  Bay  — 

J.  Mann  — 

— - 6. 

Supply  — - — 

W.  A.  Merriton 

— - 6. 

Thames  — — 

W.  Paxton  — 

— - 6. 

Caftle  Douglafs  — 

C.  Brodie  — 

— - 7- 

Bafiterre  — — 

J.  Blair  — 

Hannah  — — i 

J.  Hall  — 

— - 17. 

Robert  — — 

A.  Hooper  — 

— y ' 

Boyd  — — 

Perfeverance  — 

G.  Sargeant  — 
T.  B.  Crofs  — 

— - 7. 

— - 26. 

— - 3°* 

William  Beckford  — 

J.  Knowlfley  — 

- IO. 

Venus  — — 

R.  B.  Caley  — 

— - 17. 

Lady  Mackworth  •— 

G.  Stupart  — 1 

— - 12. 

James  — — 

S.  Holman  * — 

— " 13- 

July  - 2 3. 

Hercules 
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SHipsNamcis. 

Mailers  Names. 

Reported. 

Cleared. 

Hercules  — • — 

H.  Ruffell  — 

July 

. 

14. 

July 

_ 

24. 

Lady  Taylor  — 

W.  Black  — 

- 

l6. 

Aug  u ft 

- 

1 r. 

Montferrat  Packett  — 

T.  Befwick  — 

— 

- 

l6. 

July 

- 

28. 

Venus  - — — 

T.  Black  — 

' 

- 

1 6. 

Auguft 

- 

15* 

Auguftus  Csefar  — 

J.  Fowler  — 

— 

- 

16. 

— 

- 

20. 

Barbadoes  Friends  — 

C.  Henderfon  — 

— 

- 

16. 

— 

- 

4- 

Briflett  — — 

T.  Hayman  . — 

— 

- 

1 6. 

— 

- 

6. 

Vere  — — 

R.  Murray  — 

— 

- 

16. 

— 

- 

10. 

Elizabeth  — — 

R.  Ward  — 

— 

- 

1 6. 

— 

_ 

15. 

.'Jane  — — 

T.  Blackburn  — 

— 

_ 

i7- 

— 

Wincheiter  — 

L.  Bruce  — 

— 

- 

!?• 

— 

_ 

8. 

Charlotte  — 

S.  Cottle  — 

— 

- 

*7- 

July 

_ 

27. 

Durham  — — 

R.T.  Clarke  — 

— 

- 

17- 

_ 

3°- 

Lady  Penrhyn  — 

G.  Curling  — 

— 

- 

17 

Auguft 

- 

16. 

Adtive  — ■ — 

J.  Fifher  — 

— - 

- 

17- 

July 

_ 

24- 

Friendlhip  — — 

G.  Gowland  — 



- 

i7- 

Auguft 

_ 

6. 

Bridgetown  — — 

J.  Goodwin  — 

— 

- 

17- 



_ 

1 5. 

Aurora  — — 

W.  Henderfon  - 

— 

_ 

17. 



_ 

3. 

Generous  Planter  — - 

G.  Johnl’on  — 

— 

- 

17- 



_ 

xo. 

Maria  — — 

B.  James  — 

— 

- 

17. 

_ 

13. 

Britannia  — — 

W.  Renwick  — 

— 

- 

17- 

— 

_ 

17. 

Juno  — — 

T.  Webfter  — 

— 

- 

17- 



_ 

13* 

Harvey’s  Defirc  — 

G.  Wilkinfon  — 

— 

- 

«7- 

— 

_ 

17- 

New  Albion  — — 

T.  Edmonds  — 

— 

- 

17* 

July 

. 

27. 

•Roehampton  — — 

P.  Miller  — 

— 

- 

18. 

Auguft 

- 

18. 

James  and  Rebecca  - 

W.  Moutree  — 

— 

- 

18. 

— 

_ 

8. 

King  George  — — 

S.  O’Brien  — 

— 

- 

18. 

September 

5- 

Mathew  — — 

S.  Burrows  — 

— 

- 

ai. 

Auguft 

- 

18. 

Reward  — — 

J.  Leach  — 

— 

- 

21. 

— 

_ 

20. 

Apollo  — — 

T.  Popplcwell  — 

— 

- 

21 

— 

- 

8 

Worcefter  * — — 

J.  Craigee  — 

— 

- 

23 

— 

- 

21. 

Brunfwick  — — 

J.  G.  Douglafs  — 

— 

- 

— 

2U 

Concord  — — 

J.  Smith  — 

. 

- 

a 

— 

- 

IO. 

Bailey  — — 

R.  Curling  — 

— 

- 

26 

— 

- 

24. 

John  and  Thomas  — 

B.  Cook  — 

— 

- 

26 

— 

- 

2S* 

Withy  wood  — 

T.  Evers  — 

— 

- 

26 

— 

- 

17* 

John  — — 

J.  Frafer  — 

— 

- 

26 

— 

- 

4* 

Kingfton  — — 

W.  Harding  — 

— 

- 

26 

— 

- 

29. 

Mary  Ann  — — 

J.  Innes  — 

— 

- 

2 

— 

- 

23* 

Amity  Hall  — 

G.  Young  — 

— 

- 

2 

— 

- 

25. 

Cadiz  Difpatch  — 

J.  Higgins  — 

— - 

- 

3 

September 

14. 

Commerce  — — 

J.  Oughton  — 

— 

- 

3 

Auguft 

- 

28. 

Hibberts  — — 

G.  H.  Mitchell  - 

— 

*- 

3 

— » 

- 

24. 

Daniel  — — 

j.  Richards  — 

— 

3 

1 “ 

- 

8. 

Cp  p)  sally 
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Ships  Names. 

Mailers  Names. 

Reported. 

■Cleared. 

Sally  — 



W.  Bell 



Auguft 

- 

2. 

Auguft  - 

25. 

Lady  S'  John 

— 

T.  Craigg 

— 

— 

- 

2. 

September 

24. 

Hero  — 

— 

G.  A.  Spencer 

— 

— 

- 

3- 

Auguft  - 

21. 

Charlotte  ■ — 

— 

B.  Howes 

— 

— 

- 

7- 

— - 

.20. 

Mary  — 

— 

T.  Spence 

— 

— 

- 

9- 

September 

4- 

Annabella  — 

— 

T.  Oliver 

— 

— 

- 

11. 

Auguft  - 

25. 

Eleanor  — 

— 

R.  Redman 

— 

— 

- 

14. 

September 

12. 

Oracabefta  — 

— 

J.  Burton 

— 

— 

- 

i7- 

— - 

LI- 

Nancy  — 

— 

R Finlay 

— 

— 

- 

17. 

— - 

8. 

Sarda  — 

— 

P.  Amiel 

•— 

— 

- 

20. 

* — ~ 

i- 

Ceres  — 

— 

f.  Blackett 



— 

- 

20. 

1. 

Sincerity  — 

— 

E.  Griffin 

— 

— 

- 

20. 

Auguft  - 

3T- 

Woodford  — 

— 

H.  Liddlc 

— 

— 

- 

20. 

— - 

3°- 

Gharlotte  — 1 

— 

J.  Mann 

— 

— 

- 

20. 

— - 

3°. 

Nine  Sifters 

— 

A.  Phillips 

— 

— 

- 

20. 

September 

i3- 

Sifters  — 

— 

J Bartholomew 

_ 

- 

2 1 . 

— • - 

14. 

Rofe  — 

— 

G.  Dear 

| 

— 

- 

22. 

— - 

12. 

Hibernia  — 

— 

T.  B re  nock 

— 

- 

25- 

— - 

15 • 

Boreas  — 

— 

R.  Mann 

— 

— 

- 

25- 

— - 

»7- 

Betfey  — 

— 1 

J.  Trew 

— 

— 

- 

25- 

Auguft  - 

3i- 

Townfend  — 

— 

G.  Blackburn 

— 

— 

- 

27. 

September 

14. 

Weftmorel3nd 

— 

W.  Brown 

— 

— 

- 

27. 

— - 

28. 

Charming  Nancy 

— 

J.  Gilchrift 

— 

— . 

- 

27- 

— - 

7- 

London  — 

— 

L.  Lacy  . 

— 

— 

- 

27- 

Oftober  - 

1. 

Juftina  — 

— 

I-  Moncur 

— 

— 

- 

27. 

September 

2 

Lord  Hawkdbury 

— 

W.  Newbold 

— 

— 

- 

27- 

— - 

8. 

Efthcr  Lindo 

— 

D.  Robertfon 

— 

— 

- 

27. 

— _ 

28. 

Dick  — 

— 

S.  Flancry 

— 

— 

- 

28. 

— - 

Brooke  — 

— 

S.  Oliver 



— 

_ 

28. 

October  - 

20. 

Alexander  — 

— 

M.  L.  R vail 



— 

- 

28. 

— 

Jupiter  — 

— 

J.  Fullerton 

— 

— 

29- 

September 

26. 

Hopewell  — 

— 

J.  Frafer 



— 

- 

29. 

— - 

2b. 

Catherine  Green 

— 

W.  Rofe 

— 

— 

- 

29. 

— _ 

27'. 

Hope  — 

— 

J.  MeiTenger 

— 

— 

- 

U- 

— - 

2<f. 

William  Sc  Elizabe 

rh 

T.  Hart 

— 

— 

_ 

6, 

_ 

6. 

Golden  Grove 



B.  Manlove 

September 

1. 

Oiftober  - 

Emerald  • — 

— 

W.  Kilgour 

1 — 

- 

4- 

— _ 

Diana  — 

— 

j.  C.  Scott 

— 

_ 

_ 

4- 

_ 

1. 

Lady]ane  Halliday 

— 

G.  Rofs 

— 

— 

- 

5- 

— _ 

JO. 

Nonpareil 

— 

E.  Barker 

— 

— 

- 

6. 

September  28. 

Hero  — 

— 

W.  Maynard 

— 

— 

- 

8. 

— - 

20. 

Hannah  — 

— 

T.  Urquhart 

— 

— 

- 

8. 

Oftober  - 

11. 

Fame  — 

— 

J.  Aid  is 

— 

— 

_ 

10. 

_ 

Quaker  — 

— 

T.  Burnett. 

— 

— 

- 

10. 

September 

.17. 

Ceres  — • 

J.Cuh; 

| 

— 

10. 

— - 

2,9* 

Weft 
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Ships  Names. 

Mailers  Names,  j 

Reported. 

Cleared. 

Weft  Indian 

— 

E.  Duke 

— 

September 

10. 

lodtober  - 

20. 

Lady  Jane  — 

— 

J.  Fairchild 

— 

— 

- 

10. 

September  25. 

Zephyr  — 

— 

r.  Scott 

— 

— 

- 

10. 

2. 

Minerva  — 

— 

J.  Wells 

— 

— 

- 

10. 

| October  - 

11. 

Favourite  — 

— 

W.  B.  Wyke 

— 

— 

- 

to. 

8. 

Margarett  & Eliza 

- 

T.  Brown 

— 

— 

- 

XI. 

— . - 

10. 

•George  & Peggy 

— 

D.  Belding 

~ 

— 

- 

II. 

— - 

12. 

Weft  Indian 

— 

A.  Chifholm 

— 

— 

- 

II. 

November 

5- 

Hebe  — 

— 

W.  Grinley 

— 

— 

- 

II. 

Odtober  - 

3- 

'Beaufoy  — 

— 

J.  Norrie 

— 

— 

- 

II. 

— _ 

18. 

Atalanta  — 

_ 

J.  Rcnwiclc 

— 

— 

- 

II. 

— _ 

6. 

Sufannah  — 



j.  Skelton 

— 

— 

- 

II. 

September  28. 

Boddington 

— 

J.  P.  Clarke 

— 

— 

- 

October  - 

10. 

Alfred  — 



R.  Delamore 

— 

— 

- 

id- 

— _ 

26. 

Providence  — 



T.  Herbert 

— 

— 

- 

13- 

— _ 

IS- 

Hamplhire  — 

— 

T.  Todd 

— 

— 

- 

13- 

— - 

i3- 

Thomas  — 



R.  Webb 

— 

• — 

- 

1 3* 

September 

29. 

Prince  of  Wales 



A.  Cunningham 

— 

- 

14- 

October  - 

13- 

Belfield  — 

— 

R.  Brown 

— 

— 

- 

IS< 

— - 

12. 

Barbadoes  Planter 

— 

H.  Carter 

— 

— 

- 

*5- 

— - 

6. 

Mary  — 

— 

S.  Johnfon 

— 

— 

- 

1 — - 

121. 

Friends  — 

— 

R.  Livermore 

— 

— 

- 

IS- 

— - 

12. 

Bell  — 

— 

T.  Rogers 

— ' 

— 

- 

i5- 

— - 

8.. 

Merchant  — 

— 

W.  Sutton 

— 

— 

- 

iS- 

— - 

19. 

Thornton  — 

— 

Smith 

— 

— 

- 

IS- 

— - 

13. 

Severn  — 



W.  Welch 

— 

— 

- 

IS- 

— ■ - 

8. 

Suflfex  — 

— 

J.  Addis 

— 

— 

- 

17. 

— - 

1 6. 

Carlille  — 

— 

F.  Bryden 

— 

— 

- 

17. 

— - 

i3- 

Brothers  — 

— 

J.  Loran 

— 

— 

- 

i7- 

— - 

1 r. 

Forfter  Barham 

— 

W.  Spence 

— 

— 

- 

17. 

— _ 

3°- 

Blenheim  — 

— 

T.  Wilfon 

— 

— 

- 

17- 

— - 

16. 

Mary  — 

— 

H.  Douglafs 

— 

— 

- 

18. 

— 

22. 

Three  Sifters  . 

— 

M.  Johnfon 

— 

— • 

- 

18. 

— - 

18. 

— 

T.  Pacey 

— 

— 

- 

18. 

— - 

18. 



W.  Rofs 

— 

— 

- 

18. 

November 

Hendrick  — 

— 

W.  Sleigh 

— 

— 

- 

18. 

Odtober  - 

18. 

Neptune  — 

— 

J.  Stuart 

— , 

— 

- 

18. 

— - 

29. 

John  — 

— 

G.  Storey 

— 

— 

- 

— " 

IS- 

Charlotte  — 

— 

J.  Boyd 

— 

— 

- 

19. 

— • 

Friends  — 

— 

R.  Baxter 

— 

— 

- 

19. 

— - 

24. 

African  Queen 

— 

J.  Downie 

— 

— 

•- 

19. 

— - 

27. 



W.  Steele 

— 

— 

- 

19. 

November 

2. 

Mount  Pleafant 

— 

J.  Wolley 

— 

— 

- 

19. 

Odtober  - 

29. 

A.  Black 

— 

— 

- 

20. 

— 

19. 

Sophia  - — 

Princels  Mary 



C.  Cold  ft  ream 

— 

- 

20. 

November 

2. 

— 

M.  Davis 

1 " 

“ 

20. 

lOdtober  - 26- 
Ipfwich 
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Ship*  Names. 

Matters  Names. 

Reported.  | 

Cleared. 

Ipfwich  — 

A.  M'Ghie  — 

September 

20. 

October  29. 

Arni.ty ' — 

— , 

T.  Nixon  — 

— 

- 

20.' 

— - 16. 

Jane  — 

— 

A.  R oBell  — 

— 

- 

20. 

Friendship  — 

— | 

C.  Stuart  • — 

— 

_ 

20. 

Alexander  — 

— 

[.  Shaw  — 

— 

_ 

20. 

November  14. 

Intrepid  . — 

— 

J.  Atkin fon  — 

— 

_ 

24. 

Odober  24. 

Nelly  — 

— 

J . Pattcrfon  — 

— 

_ 

Alexander  — 

— 

J.  Campbell  — 

— 

- 

25  • 

November  7. 

N.aney  — 

— 

J.Bidduloh  — 

— 

- 

26. 

Odober  12. 

Mars  — 

— 

H.  Pine  — 

— 

_ 

26. 

November  7. 

Adamant  — 

— 

W.  Cooke  • — 



_ 

2'. 

_ , 

Fort  William 

_ 

J.  Sowden  ■ — 



27. 

Odober  24. 

St.  Mary’s  Planter 

— 

J.  Storey  — 

— 

- 

27. 

— - 2 6. 

Sovereign  — 

— 

B.  Eilbeck  — 

— . 

_ 

28. 

November  10. 

Edmund  and  George  - 

W.  Seward  — 

— 

28. 

— - TO. 

Humphreys  — 

— 

R.  Ayton  — 

Odober 

j. 

Odober  26. 

Jamaica  Planter 

— 

C.  Dar4cworth  — 

— 

William  and  Elizabeth 

M.  Goodwin  — 



• Lpuifa  — 

— 

T.  Harrifon  — 



_ 

Aurora  — 

— 

R.  -Lourey  — 

— 

_ 

I. 

— - 8. 

Trelawny  Plancer 

— 

).  McDonald  — 

— 

_ 

Gambler  — 

— 

J.  Proud  foot  — 

— 

_ 

I. 

. H.ebe  — 

— 

I’.  Seward  — 

— 

_ 

Ti 

■Vigilant  — 

— 

M.  Thompfon  — 

— 

1. 

Odober  30. 

■ Leviathan  — 

— 

1 . Warden  — 

_ 

3 t 

Lord  Middleton 

— . 

J.  Butler  — 



_ 

2. 

November  15. 

Mary  — 

— 

G.  Burton  — 



_ 

2. 

Wild  man  — 

— 

BJ.H.y  — 



_ 

2. 

Betry  Cathcart 

— 

W.  Corganum  — 



_ 

Standley  Green 

— 

J.  Garrett  — 



Li.ttle-  J ane 

- — 

R.  Morrifon  — 

New  Succefs 

— 

R.  Arlington  — 

November 

6. 

Royal  Recovery 

— 

A.  Murphy  — 

— 

1 2. 

Mars  — • 

— ■ 

C.  Langford  — 

— 

• _ 

22. 

Nifus  — 

— 

L.  D.  Bruce  — 

— 

Mary-Ford  — 

— 

W.  Blackburn  — 

October 

•u- 

November  17. 

Windfor  Cattle 



J.  Blackburn  — 

December 

J7 93- 

Britannia  — 

— 

R.  B.  Gibfon  — 



Canada  . — 

— 

J.  Sewell  — 



18. 

Devonihire  — 

— 

R.  Watts  — 

1 , 

Minerva  — 

“1 

T.  Hullock  — 

— 

- 

29. 

— - 29. 

264  Ships.  J.  Burnt, 


S.  P..  Jerquer. 

•HONDURAS, 
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HONDURAS,  1792. 


Ships  Names. 

Matters  Names. 

Reported.  | 

Cleared. 

Garnett  — 



P.  Lambton  • — 

February 

r. 

March  - 

1. 

Bell  — 

— 

S.  Terry  — 

March  - 

-r 

April 

24. 

William  — 

— 

W.  Byron  — 

— - 

27. 

— _ 

10. 

Britannia  — 

— 

C.  Fairfooc  — 

— - 

29. 

— - 

23- 

Expedition 

— 

W.  Coates  — 

April  - 

May 

1S‘ 

Olive  Branch 

— 

R.  Brown  — 

May  - 

— _ 

1 6. 

Rebecca  — 

— 

M.  Wilkie  — 

— - 

o. 

_ 

Polly  — 

— 

T.  Wharton  — 

— - 

5- 

— - 

Aid  — 

— 

J.  Ndbitt  — 

— - 

25. 

June 

Fricndfhip 

— 

i\  Gardner  — 

June  - 

26. 

July  - 

14. 

Cumberland 

— 

J.  Kirby  — 

July  - 

9- 

18. 

Perfeverance 

— 

D.  Atkinfon  — 

J7- 

Auguft  - 

r. 

Alliance  — 

— 

S.  Galilee  — 

- 

20. 

— _ 

6. 

Changeable 

— 

R.  Bowrey  — 

_ 

26. 

— _ 

11. 

Alice  & Jane 

— 

W.  Slater  — 

Auguft  - 

2. 

■ — _ 

28. 

Henry  — 

— | 

A.  E.  Shipman  - 

— - 

6. 

— - 

24. 

Prince  of  Wales 

— 

J.  Brown  — 

— - 

September 

10. 

Plarriet  — 

— 

J.  Poingdeftre  - 

September 

I7* 

— - 

29. 

William  Pitt 

— 

J.  Glen  — 

— - 

18. 

October  - 

6. 

Canada  — 

— 

W.  Gibfon  — 

— - 

18. 

— _ 

11. 

Edward  — 

— 

G.  Rogers  — 

October  - 

X. 

November 

7* 

Peggy  — 

— 

W.  Riehardfon  - 

— - 

1. 

Oftober  - 

23- 

Minerva  — 

— 

A.  Wilfon  — 

— - 

1. 

— - 

23- 

Ceres  — 

— 

T.  Mead  — 

— - 

20. 

November 

8. 

Nancy  — * 

— 

J.  Miller  — 

November  26. 

December 

20. 

I-lannah  — 

— 

N.  Dunnett  — 

— . _ 

27. 

— _ 

10. 

Philip  & Ann 

— 

W.  Young  — 

June 

5- 

June  - 

2r. 

27  Ships.  J.  B. 


(qq) 


WEST 
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WEST  INDIES,  1793. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Francis  and  Harriott  - 

A.  Gordon  — 

January  - 4. 

January  - 28- 

Alcyone  — — 

J.  Parke  — 

— - 9- 

February-  7. 

■Countefs  of  Hopetown 

A.  Mafon  — 

— - 16. 

March  - 4. 

St.  John  — — 

W.  Laird  — 

— ••  0.6. 

February-  25 

Mary  — — 

W.  Dunlop  — 

February  - 4. 

— - 21 . 

Betfey  — — 

I.Trew  — 

— " 5- 

— - 16. 

Darlington  — ■ — 

G.  Swinburn  — 

March  - 7. 

March  - i3. 

Dominica  — — 

A.  Duncan  — 

— - 20.' 

— - 28. 

Africa  — — 

J.  Rea  - 

— - 20. 

— - 23. 

Mary  — — 

W.  Willoughby 

— - 21. 

— - 27. 

Mercury  — — 

J-  Bell  — 

— - 22. 

April  - 8. 

James  — — 

G.  Sargeant  — 

— - 22. 

March  - 30. 

Nonpariel  — — 

E.  Barker  ■ — 

— - 26. 

April  - 8. 

Zephyr  — — 

T Scott  — 

April  - 20. 

May  - 7 . 

Elizabeth  Ancterfon  - 

A.  Bowie  — 

— - 22. 

— - 2-}. 

Fanny  — — 

G.  Richards  — 

— - 22. 

_ 

Ranger  — — 

W.  Currie  — 

— - 24. 

Mathew  — — 

G.  Slegg  — 

— ■ - 24. 

We  (bury  — — 

E.  Smith  — 

— - 24.' 

Thomas  — — 

T.  Goodfon  — 

May  - 7. 

— - 1 3. 

Union  — — 

[.  Th-ompfon  — 

— - 7. 

— - 25. 

Commerce  — ■ • — 

f . Oughton  — 

— - 8. 

June  - 8. 

Cowley  — — 

G.  King  — 

— - 11. 

ym 

Brilliant  — — 

W.  Urquhart  — 

— - 14. 

May  - 24. 

Lady  Mary  — — 

J.  Shaw  — 

— - 27. 

June  - 22. 

Thetis  — — 

S.  Mathews  — 

June  - 5. 

Duke  of  Buccleugh  - 

[.  McLean  — 

— - 10. 

July  - 8. 

Dolphin  — — 

J.  Le  Motte  — 

— - 12. 

Charlotte  — — 

T.  Mann  — 

Prince  of  Wales  — 

f.  Bett  — 

Lyon  — • — 

J.  Mafon  — 

July  - 1. 

Auguft  - 2. 

Lord  Hawkefbury  — 

W.  Newbold  — 

— - 6. 

Felicity  — — • 

G.  Crcig  — 

— - 22. 

Auguft  - 2. 

Fancy  — — 

R.  W.  Cruickihanks  - 

— - 22. 

Rodney  — - — 

J.  French  — 

Dilpatch  — — 

J.  Patterfon  — 

— - 22. 

New  Brunfwiclc  — 

J.  Liflc  — 

Minerva  — — 

W.  Lukins  — 

— - 6. 

Princefs  Royal  — 

D.  Young  — 

— - 6. 

September  2. 

Margarett  and  Eliza  - 

J.  Brown  — 

— - 7. 

Quaker  — — 

T.  Burnett  ■ — 

Lady  Harewood  — 

T.  Brenan  — 

- __  y 

— - 28. 

Rofe  — — 

G.  Dear  — 

J 

Charming  Nancy  — 

A.  Hooper  — 

— " 7. 

September  9. 

Barbadoes 
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Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Barbadoes  Friends  — 

C.  Henderfon  - 

Auguft 

7- 

Auguft  - 28. 

Hope  — — - 

Meflenger  — 

— 

- 

7- 

- 20. 

Grenville  Bay  — 

[.  Mann  — 

— 

7* 

September  5.. 

Matty  — — 

I.  Key  - 

— 

- 

7- 

Auguft  - 31. 

Matty  — — 

L King  — 

— 

- 

7- 

— - 29. 

Eleanor  — 

1.  Redman  — 

— 

- 

7- 

— - 27. 

Twins  — — 

3.  Smith  — 

— 

- 

7- 

September  5. 

Lord  Middleton  — 

L Arlington  - 

— 

- 

8. 

Auguft  31. 

Harvey  — — 

I".  Brown  — 

— 

- 

8. 

— - 27. 

Montferratt  Packett  - 

r.  Befwick  — 

— 

- 

8. 

— - 29. 

Rebecca  — — 

\.  Blackburn  — 

— 

- 

8. 

— - 23. 

Charlotte  • — — 

D.  Baxter.  — 

— 

- 

8. 

September  9. 

Bafiterre  — — 

r.  Blair  — 

— 

- 

8. 

— - 9- 

Perfeverance  — 

T.  B.  Crofs  — 

— 

- 

8. 

— - 4- 

Liberty  — — 

R.  Carey  — 

— 

- 

8. 

Auguft  28. 

Integrity  — — 

W.  Dennis  — 

— 

- 

8. 

September  4. 

Elizabeth  and  Ann  - 

J.  Garde  — 

— 

- 

8. 

Auguft  30. 

Jofeph  and  Mary  — 

J.  Hyndman  — 

— 

- 

8. 

— - 24- 

Charlotte  — — 

T.  Holman  — 

. — 

- 

8. 

— - 23. 

Joyce  — — 

R.  Hill  — 

— 

- 

8. 

September  5. 

Aurora  — — 

W.  Henderfon  - 

— 

- 

8. 

— - 11. 

Minerva  — — 

W.Johnfon  — 

— 

- 

8. 

Auguft  26. 

Alice  — — 

W.  Johnfon  — 

— 

- 

8 

— - 29. 

Sifters  — — 

M.  Irwin  — 

— 

- 

8. 

— - 28. 

Europa  — — 

P.  Leyton  — 

— 

- 

8. 

— - 23, 

T yfon  — — 

J.  Loran  — 

— 

- 

8. 

September  17. 

Martha  • — ■ — 

A.  Moll  — 

— 

- 

8. 

— - 3- 

Minerva  • — — 

W.  M'Quifton  - 

— 

- 

8. 

Auguft  31. 

Vere  — — 

R.  Murray  — 

— 

- 

8. 

— - 30. 

Grenada  Packet  — 

D.  McCarthy  — 

— 

- 

8. 

— - 28. 

Mariana  — — 

T.  Peters  — 

— 

- 

8. 

— - 24. 

Gely  — — 

J.  Peacock  — 

— 

- 

8. 

— ~ 9- 

Golden  Grove  — 

W.Peddcr  — 

— 

- 

8. 

September  21. 

Antigua  — — 

J.  Rowe  — 

— 

- 

8. 

— - 3* 

Rebecca  — — 

A.  Sutherland  - 

— 

- 

8. 

— - 3- 

Maxwell  — — 

J.  Scott  — 

— 

- 

8. 

Auguft  30. 

Henry  — — 

R.  E.  Shipman  - 

— 

- 

8. 

September  4. 

Tartar  — — 

W.  Sime  — 

— 

- 

8. 

— - 4. 

Frahces  and  Eliza  — 

W.  Starke  — 

— 

- 

8. 

Auguft  31. 

Baillie  — — 

W.  Sim  — 

— 

- 

8. 

September  3. 

Atlas  — — 

J.  Throckmorton 

— 

- 

8. 

Auguft  17. 

New  Albion  — — 

H.B.  Wifeman  - 

— 

- 

8. 

— - 24 

Hope  — — 

T.  Wyer  — 

— 

- 

8. 

September  3 

Charlotte  — / — 

F.  Watfon  ■ — 

— 

" 

8. 

— - 11 

Turner 
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Ships  Names. 


T timer  — 

New  Siiccefs 
Jane  and  Mary  — 
Eftridge  — — 

John  and  Thomas  — 
Union  ■ — — 

William  and  Elizabeth 
Woodford  — 

General  Mathew  — 
King  George  — 
Willock  — — 

Thames  — — 

Belfaft  — — 

Alexander  — 

Mary  — — 

Lady  Jane  Halliday  - 
Hero  — - — 

.Severn  — — 

J)elaford  — . — 

Woodley  — • — I 

Bridgetown  — 

Hannah  — — 

Indliftry  — — - 

Cotton  Planter  — 

Amity  Hall  — 

Commerce  — 

Brunfwick  — 

Diana  — . — 

Jamaica  — — 

Mathew  — • — 

Caftle  Douglafs  — 

Clarendon  1 — 

Prince  George  • — 

Weftmorcland  — 

Princefs  Mary  — 

Aiiguftus  Caelar  ■ — 

Aftive  — — 

Three  Sifters  — 

Venus  — — 

Reward  — . — 

William  and  Charlotte 
Trelawney  Planter  — 
Either  Undo  — 

John  — . — 


Mailer 


|W.  Young 
P.  Afliington 
J.  Blackett 

R.  Cleghornc 
B.  T.  Cooke 
R.  Goodwin 
T.  Hart 
H.  Liddell 
W.  Liddell 
|S.  O’Brien 
G.  Potter 
W.  Paxton 
G.  Ro's 
M.  L.  Ryall 
J.  Spence 
IS.  Symc 
G.  A.  Spencer 
W.  Welch 
W.  Young 
J.  Fitzpatrick 
J.  Goodwin 
|J.  Hall 
W.  Torry 
J.  Young 
G.  Young 
|j.  M'Namara 
J.  G.  Douglas 
J.  Thompfon 
W.  Arthur 

S.  Burrows 
G.  Bell 

T.  Barnes 
J.  Bailey 
W.  Brown 
M.  Davis 

Fowler 
|J.  Greig 
M.  Johnfon 
IS.  Kitfon 
|J.  Leach 
W.  Lindfay 
lj.  M'Donald  - 
Ij . Robertfon  - 
J.  Wooley 


I Auguft 


[September 


Cleared. 


— - lo. 


— - IO. 

— I — - IO. 


-cpt  ember  18. 
| Auguft-  - 27. 

- " - 3r- 
c ~ ~ 31- 

September  5. 
Auguft-  - 26. 
September  5. 


7- 


October  - 
September 


7- 
9- 
9- 
9- 
9- 
9- 
9- 
9- 
9- 
9- 
9- 
9- 
9‘ 
9 
9- 
9- 
9- 


I Auguft-  - 31. 
September  14. 
Auguft  - 27. 
September  2. 
October  - 10. 
'September  2t. 

- 21. 

October  - 9. 

- - 16. 

- - 8. 
“ - 3- 

- - 22. 

- - 7- 

- - 19. 

- - 16. 
December  10. 
Odtober  - 2. 

September  12. 
Odtober  - 24. 
— - - 9. 

November  8. 
October  - 15. 

Three 
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Ships  Names. 

M: fters  Names. 

Reported. 

Cleared. 

Three  Sifteis 

— 

R.  Wilfon 

— 

Septr 

9- 

1794.  January  3. 

Hole  — 

— 

A.  Black 

— 

— 

to. 

1 7 qi.  October  at. 

Baillie  — 

— 

R.  Curling 

— 

— 

IO. 

November  13. 

Worcefter 

— 

J.  Craigee 

— 

— 

10. 

— 16. 

Hopewell-*  — 

— 

J.  Frafer 

— 

— 

10. 

October  1 9. 

John  — 

■ — 

M.  Goodwin 

— 

— 

10. 

— 2. 

Maria  ' — 

— 

B.  James 

— 

— 

IO. 

November  1. 

•Little  Jane 

— 

R.  Morrifon 

— 

— 

10. 

September  23, 

Juftina  — 

— 

J.  Moncur 

— 

— 

10. 

November  1 2. 

JLoid  Rodney 

— 

B.  Raffles 

— 

— 

IC. 

October  17. 

Forlter  Barham 

— 

W.  Spencer 

— 

— 

IO. 

— 24. 

Elizabeth 

— 

R.  Ward 

— 

— 

10. 

— 14. 

Henry  — 

— 

J.  Wilfon 

— 

— 

IO. 

1794.  January  ai. 

Juno  — • 

— 

T.  Black 

— 

— 

1 1. 

1793.  Odober  18. 

Wincheftcr 

. — . 

L.  Bruce 

— 

— 

1 1. 

— 18. 

Venus  — 

— 

T.  Black 

— 

— 

II. 

— 23. 

Hibberts  — 

— 

A.  Chilholm 

— 

— 

II. 

21 

'Edmund  and  George  - 

■D.  Carr 

— 

— 

1 1. 

November  12. 

— 

H.  Douglafs 

— 

— 

II. 

October  24. 

Hervey’s  Defire 



B.  Eilbeck 

• 

— . 

II. 

November  13. 

Neil  Malcolm 

— 

R.  Gill 

— 

— 

II. 

October  30. 

■Ladv  Penryn 

— 

T.  Hay  man 

— 

— 

II. 

— 23. 

Tortola  Planter 

— 

G.  Johnfon 

— 

— 

I-T. 

1 7 94.  January  14. 

London  — 

_ 

L.  Lacey 

— 

— 

1 1. 

1701.  Oftober  10. 



J.  M‘Ghie 

— 

1 1. 

December  10. 

Catherine  Green 



W.  Rofe 

— 

— 

It.j 

Odlober  j 9. 

Britannia  — 



W.  Ren  wick 

— 

— 

II. 

— 25. 



J.  Rentvick 

— 

— 

1 1. 

November  9. 

Lord  Sheffield 



0.  Sinclair 

— 

— 

1 1. 

October  25. 

Phcenix  — 

— • 

P.  Stimpfon 

— 

— 

11. 

— 24. 



J.  Addis 

— 

— 

1 2. 

— 11. 

■Queen  Charlotte 



J.  Barker 

— 

— 

12. 

November  19. 

Recovery 

— 

A.  Curling 

— 

— 

IX. 

September  27. 

William  Beck  Ford 

— 

j.  Cundall 

— 

— 

u. 

December  30. 

Lord  Auckland 



j.  Flancgan 

— 

— 

12. 

October  29. 



A.  Ruffi-U 

— 

— 

12. 

— 25. 

Catherine 

— 

W.  Steele 

— 

— 

12. 

— 17.. 

— 

J.  Atteibury 

— 

— 

13- 

— 16. 

— 

|.  Aldis 

— 

— 

13- 

December  23. 

. — 

J.  Carr 

— 

— 

13- 

OCtobcr  19. 

— : 

T.  Furb.-r 

— 

— 

13- 

December  4. 

Charlotte  — 

— 

B.  Howes 

— 

— 

13- 

October  7. 

Mary  Ann 

— 

J.  Innes 

— 

■ — 

1 3- 

- a9. 

Allied  Frigate 

J-  King 

~ 

13- 

1794.  January  4. 

(r  r)  Beaufoy 
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Ships  Names. 


Beaufoy  — — 

Amity  — — 

Concord  — — 

. London  — — 

Monmouth  — 

OracabefTa  — 

Withywood  * — 

Fricndlhip  — 

Harriott  — — 

Bufhy  Park  — 

Golden  Grove  — • 

Ruby  — — 

"Lady  Mackworth  — 
Diana  — — 

Fortune  — — 

Weft  Indian  — 

Squirrel  • — — 

Lynx  — — 

TJlyffes  — — 

’Commerce  — 

Grand  Duchefs  of  Tufcany  - 
Akers  — - — 

Providence  — ' 

Brownlow  — — 

Ann  — — 

Venus  — — 

King  George  — 

Ifabella  — — 

Boreas  — - — 

Prince:  fs  Royal  — 

Francis  — — 

Lively  — — 

Darlington  — — 

Mary  — — 

Hope  — — 

Sally  — _ 

Mary  Ford  — 

'•Guernfey  Lilly  — 

Townfend  — 1 

Hope  — — 

Mary  — — 

Ceres  — — 

Melanther  — 

Mary  — — 


Mailers  Names. 

Reported. 

Cleared. 

J.  Norrie  — 

Septr  13. 

1794  December  5. 

T.  Nixon  — 

— >3- 

October  16. 

J.  Smith  — 

— *3- 

R.  Adam  — 

— *4- 

W.  Atkins  — 

— 14. 

December  31. 

J.  Burton  — 

— 14. 

October  18. 

T.  Evers  — 

— 14. 

G.  Gowland  — 

— 14. 

— 16. 

R.  C.  Ruthven  — 

— 14- 

I794januarv  8. 

G.  I awrie  — 

— 14. 

l793  Oiftober  14. 

B.  Manlove  — 

— 14. 

November  27. 

J.  Rumford  — 

— 14. 

Oftober  1. 

G.  Stupait  — 

— 14. 

H.  Scott  — 

— 14. 

— 5- 

— 16. 

J.  Smith  — 

— 

E.  Duke  — 

— 16. 

December  14. 

J.  Cacchell  — 

— 24. 

October  31. 

J.  B.  Vernon  — 

— 24- 

1794  February  1. 

J.  Campbell  — 

— 28. 

‘7 93  December  19. 

J.Foot  — 

o&'  J. 

P.  Amiel  — 

— 7- 

1 794  January  20. 

R.  Balden  — 

— 7- 

1793  Oftober  12. 

R.  Boutflour  — 
D.  Ferris  — 

N.  Falconer  — 

— 7- 

— 7- 

— 7- 

December  12. 
November  9, 

F.  Kidd  — 

— 7- 

J.  Lee  — 

— 7- 

1794  February  24. 

W.  Maynard  — 

“ 7- 

1793  O&ober  19. 

R.  Mann  — 

— 7- 

December  14. 

M.  O’Brien  — 

— 7- 

1794  January  11. 

G.  Ormlby  — 

— 7- 

>793  November  2. 

J.  Olderman  — 

“ 7- 

December  6. 

J.  Swinburn  — . 

— 7. 

November  7. 

M.  Vaughan  — 

— 7- 

J.  Arthur  — 

— 8. 

Oftober  29. 

W.  Bell  — 

W.  Blackburn  — 

— 8. 

— 8. 

December  21. 

T.  Blackburn  — 

— 8. 

November  7. 

G.  Blackburn  — 

— 8. 

December  14. 

J.  Edmonds  — 
T.  S.  Grimes  — 

— 8. 

— 8. 

November  11. 

J.  Gibfon  — 

— 8. 

R.  Hardie  — 

— 8. 

December  31, 

G.  Nibbs  — 

— 8. 

1794  January  9. 

Annabella 
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Ships  Names. 


-Annabella  — 

‘.Friendly  Ccedar  ■ — 

Mars  — — 

Fanny  — — 

Canada  — — 

Governor  Myers  — 

Hope  — — 

Philippa  Harbin  — 

Hebe  — — 

Mariner  — 

James  and  Rebecca  — 
'Young  Hero  — 

Lord  Sheffield  — 

Providence  — 

Hero  — * — 

Harmony  — 

'Nancy  — — 

Supply  — — 

Fanny  — — 

Brooke  — — 

Favourite  — 

Somerfctt  — 

John  and  Mary  — 

Ifabella  — — 

Triumph  — 

Satisfa&ion  — 

Fort  William  — 

General  Cuyler  — 

Betfey  ■ — — 

Daniel  — — 

Munro  — — 

Amelia  — ■ — 

Boyd  — — 

Robinfon  — 

^Charlotte  — 

Prince  of  Wales  - 
Friends  — - 

'Mercury  — - 

Cornwallis  - 

Blenheim  — - 

Adventure  - 

Nelly  — 

Lady  St.  John 

.Emerald  — 


Mailers  Names.  Reported. 


[T.  Oliver 
S.  Pitt 
|J.  C.  Rofe 
W.  Rogers 
I J.  Sewell 
W.  Wilfon 
R.  Webb 
Arnott 

R.  Ay  ton 
W.  Chivers 
|W.  Dunlop 
W.  Dalton 
J.  Forrefl: 

H.  Ford 
|T.  Falcon 
|R.W.  Hamilton  - 
W.  Kelly  — 
W.  A.  Meriton  - 
|T.  Mofely  — 

S.  Oliver  — 
jT.  Poftlethwaite  - 
R.  Pickett  — 
W.  Rofkelly  — 
G.  Rice  — 
W.  Seaton  — 
J.  Smith  — 
J.  Sowden  — 
R.  Starkie  — 
jj.  Trew  — 
J.  Woodward  — 
W.  Wright 
G.  Whytock 
R.  Young  — 

R.  Burke  — 

S.  Cottle  — 

A.  Cunningham  - 
R.  Livermore  — 
J.  Lockhart  — 
D.Nant  — 

T.  Wilfon  — . 

R.  Miller 
J.  H.  Crocker  - 
T.  Craig 
W.  Kilgour 


1793.  October  26. 
November  4. 

— t8. 

Oftober  a t. 
December  6. 
November  23. 
Ottober  29. 

1794.  January  28. 
1793.  December  24. 

— 24- 

— 23. 

— 23. 
November  19, 
Ottober  21. 
November  4. 

— 19. 
December  28. 

— 14. 
November  15. 
December  1 9. 
November  4. 
December  6. 
Oftober  30. 
November  23, 
December  7. 
November  12. 

— 30. 


Odtober  26. 
December  19. 

— 24. 

— 18. 

— 26. 

— 21. 
1794.  January  6. 

1793.  December  21. 
November  1 1. 
December  13. 
November  30. 

1794.  January  15. 

1793.  December  20. 

1794.  January  24. 
1793.  December  12. 

William 
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Ships  Names. 

Milters  Names. 

Reported. 

Cleared. 

E.  Pollock  — 

Odtr  n. 

October  22. 

'‘London  — — 

P.  Ryan  — 

— 1 r. 

November  13. 

W.  Rofs  — 

— ii. 

December  19. 

Prince  of ’Wales  — 

P.  Smellie  — 

— 11. 

1794.  March  5. 

Mount  Plealant  — 

J.  Watt  — 

— -IX. 

January  25. 

’Carlifle  — — 

T.  Bryden  — 

— 12. 

— 3 ■ 

.Barbadoes  Planter  — 

H.  Carter  — 

— 12. 

20. 

Neftor  — • — 

L.  Colqulioun  — 

— 12. 

— 7- 

Prince  of  Piedmont  — 

A.  Cockburn  — 

-j-  12. 

1793.  November 26. 

Strenfhall  — — 

D.  Eunfon  — 

— 12. 

— 22. 

Kingfton  — — 

D.  Rofs  — 

— 12. 

December  16. 

Sophia  — — 

J.  Thomas  — 

— 12. 

— 18. 

Grape  — — 

T.  Underwood  - 

— 12. 

1794.  January  1 J. 

Surprize  — — 

P.  Campbell  — 

— 14- 

1703.  November  14. 

..Durham  • — — 

T.  R.  Clark  — 

— 14- 

1704.  Tanuary  4. 

Live  Oak  — 

M.  Clark  . — 

— 14- 

1793.  December  20. 

Jane  — — 

J.  Hamilton  — 

— 14. 

— S’ 

Queen  — ■ — 

W.  Hofeafon  — 

— 14. 

November  1 8. 

Nine  Sifters  • — 

A-  Phillips  — 

— 14. 

— 1 1. 

•Lively  — — 

S.  Palmer  — 

— 3 4- 

— 1 2. 

Marquis  of  Worcefter 

T.  Skelton  — 

— 14. 

December  16. 

Sufannah  — 

1.  Skelcon  — 

— 14. 

1794.  January  1$, 

Brifletc  — — 

W.  Wilkes  — 

— 14- 

[793.  November  30. 

Aurora  — — 

R.  Lowry  — 

— 1S‘ 

— 19* 

.'Profperity  — 

J.  Lee  — 

— 15, 

— 7- 

Wildman  — 

J.  B.Hay  — 

— 3 5- 

— 1. 

Hampfhire  — 

Kingfton  — 

T.  Todd  — 

— 15. 

December  21. 

R.  Walker  — 

— lS- 

s 794.  February  12. 

Jamaica  Planter  — 

C.  Dalhwood  — 

— 16. 

January  1. 

Jupiter  — — 

J.  Eullerton  — 

— 16. 

February  1. 

Alexander  — 

W.  Huftings  — 

— 16. 

r’93.  December  2 1. 

Mary  1 — — 

R.  Wilson  — 

— 16. 

1794.  January  28. 

Brothers  - — — 

W.  Arthur  — 

— 17, 

1793.  December  23. 

George  — — 

B.  Chadwick  — 

— 19. 

1764.  January  4. 

Nelly  — — 

J.  Shelley  — 

— 19. 

— 20. 

Earl  of  Wycomb  — 

A.  Walton 

— 19. 

— 21. 

Julius  Ctefar  — 

J.  Knowlfly  — 

— 21. 

December  30. 

Earl  of  Derby  — 

J.  Purvis  — 

— 23- 

1704.  Tanuary  16. 

•Lady  Hammond  — 

J.M'Eie  — 

— 29. 

1797.  November  27. 

Salus  — — 

S.  Parr  — 

— 30- 

1794.  January  27. 

Hankey  — — 

J.  Cox  — 

Novr  7- 

February  1. 

Fanny  — — 

G.  MulTen 

— 7- 

1701-  November  70. 

Experiment  • — 

J.  Mann  — 

— it. 

December  3. 

•Diana  — — 

J.  Walker  • — 

— 12. 

— 3°- 

Dutchefi 
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Ships  Names. 

Matters  Names. 

Reported. 

Cleared. 

Dutchefs  of  Portland  - 1 E.  Lamb  — 

Novr 

l3- 

1794.  February 

4- 

Richard  — 

— W.  Bmokfbank  - 

— 

20. 

1793.  December  10. 

Thomas 

— J.  Mafon  — 

Decr 

12. 

1794.  January 

21. 

Nancy  — 

— J.  DodJs  — 

— 

1 6. 

February 

12. 

Liberty  — 

— : J.  Fofter  — 

— 

19. 

January 

3- 

Kingfton 

— D.  Harvey  — 

— 

23- 

— 

*7* 

Queen  — 

— R.  Owen  — 

— 

23- 

— 

25' 

Trufty  — 

Catherine 

— J.  H.  Hall  — 

— 

30. 

March 

J5- 

— J.  Wilfon  — 

— 

3°- 

February 

9- 

Adamant 

— S.  Cafey  — 

— 

31* 

— 

8. 

Lord  Howe 
319  Ships. 

— P.  Kewilh  — 

Ja.  Bume , 

S.  P.  Jerquer. 

31* 

4- 

1 

H 0 N D U 

R A S,  1793. 

Dove  — 

— W.  Kelly 

— Jan. 

14. 

January  26. 

Garnett  — 

— P.  Lambton 

— — 

17- 

February  5. 

Europa  — 

— A.  Red  path 

— Feb. 

6. 

— 22. 

Polly  — 

— M.  Wilkie 

— April 

24. 

May  8. 

Olive  Branch. 

— R.  Brown 

— May 

16. 

June  6. 

Liverpool 

— H.  Liddell 

— — 

22. 

— 4. 

Britannia 

— W.  Williamfon  - June 

3- 

— 21. 

Providence 

■ — J.  Gardner 

— — 

14. 

July  4- 

Minerva  — 

— A.  Wilfon 

- July 

5- 

— 20. 

Bell  — 

— R.  Allardie 

26. 

Augufl  10. 

Campion 

— G.  Creick 

— — 

26. 

— 19. 

Alliance  — 

— S.  Galilee 

— — 

29. 

— 28. 

Favorite 

— J.  Cole 

— Aug. 

10. 

September  9. 

Cumberland 

— J.  Kirby 

— — 

16. 

— 2. 

Elizabeth 

— W.  Kirk 

— ; — 

22. 

— 12. 

Betfey  — 

— G.  Faiih 

■ — Sept. 

3- 

October  1 . 

Mary  — 

— J.  Sunby 

— — 

i3- 

September  30. 

Lioncfs 

— W.  Pines 

— — 

18. 

Oftober  17. 

Ranger  — 

— J.  Story 

■ — Nov. 

6. 

December  a. 

Atlantic  — 

— J.  Mc  Cunn 

— — 

6. 

12. 

Harriott 

— (.  Poiirnddcre  — — 

16. 

— 9- 

Bell  — 

— li.  Young 

— Dec. 

IT. 

11794.  January  17. 

Alexander 

— M.  Gale 

1 ~~ 

12. 

— 11. 

23  Ships. 

7.  s. 

c»») 

WEST 

Printed  image 

digitised  by  the  University  of  Southampton  Library  Digitisation 
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Ships  Names. 

Matters  Names.  1 

Reported. 

Cleared. 

Apollo  — 



C.  White  — 

January  - 24. 

March  - - 3. 

Hope  — 

— 

S.  Kol'cow  — 

February  - 2. 

February  • 22. 

Betfey  and  Brothers 

— 

J.  Dunnett  - — j 

— 

- - 3-1 

March  - - 4. 

William  and  Henry 

— 

J.  Long  — 

— 

- ^ 3 • 

February  - 13. 

Betfey  Cat-heart 

— 

F.  Garden  — 

— 

- ' 4. 

— - - 22. 

Marianna  — 

J.  Young  — 

— . 

— -■  - 26. 

Favorite  — 

— ■ 

T.  S.  Roy-le  — 

— 

- - 19- 

March  - - 13. 

Sally  — 

— 

D.  T.  Rivers  — 

— 

* — - - 10. 

King  of  Angola 

— 

M.  Dobinfon  — 

— 

- - 20. 

— - - 3 r- 

Fanny  — 

— 

G.  G.  Richard  — 

March 

- - 4. 

— - - 24. 

William  — 

— 

C.  Wellen  — 

— 

— - - 28. 

New  Albion  — 

— 

J.  Edmonds  — 

, 

- - 6. 

— - - 20. 

Nyfus  — 

. — 

L.  D.  Bruce  — 

— 

- - 8. 

April  - - 9. 

Diana  — 

— 

J.  Thompfon  — - 

. — 

- - 20. 

' — - - 19- 

Atalanta  — 

— 

A.  Forbes  — 

— 

2 1 . 

— - - 29. 

Zephyr  — 

— 

W.  Keane  — 



- - 22. 

Arethufa  — 

— 

J.  Smith  — 

— 

- - 22. 

— e 

Grange  — 

— ' 

E.  Hutchinfon  - 

— 

- - 27.' 

— - - 25. 

Fanny  — 

— 

H.  Templeman 

April 

- - 2. 

— - - 28. 

Amelia  ■ — 

— 

J.  Arts  — 

— 

May  — 12. 

Margarett  — 

— 

C . Me  Conochy 

— 

— - - 15. 

■Royal  Charlotte 

— 

J.  Santer  — 



— - - 20. 

Norfolk  — 

— 

W.  JefTup  — 



— 22. 

Sarah  — 

— 

J.  Potter  — 



' — 3 

Nerius  — 

— 

W.  Mc  Iver  — 



Nile  — 

— 

W.  Bowden  — 



- - 8. 

Fox  — 

— 

W.  Clarke  — 

- - 8. 

— - - i/5. 

-Catherina  — 

— 

R.  Singleton  — 



- - 8. 

Cowley  — 

— 

R.  George  - — 



— 10. 

May  - 10. 

Thomas  and  Henry 

' — 

J.  Kirkpatrick  - 



- - 10. 

j 

Fanny  — 

— 

R.  Wi tii all  — 



Landovery  — 

— 

W.  Adams 



Mars  — 

— 

G.  King  — 



Prince  •— 

— 

J.  Gordon  — 

New  Lionefs  — 

— 

J.  Ritchie  — 

Argus  — 

— 

W.  Hurl  — 

Betl'ey  and  Sufan 

— 

H.  Harvey  — 



Betfworth  — 

— 

A.  Nicholfon  — 

St.  .Mary’s  Planter 

— 

J.  Dixon  — 

Minerva  — 

* — 

W.  Johnfon  — 



.Leviathan  — 

■— 

T.  Warden  — . 

— - 28. 

Betfey  — 

— 

F.  Gill  _ 



- - 28. 

Jonah  — 

— 

T.  Goodall  — 



.Nancy  — 

“ 

R.  Campbell  — 

— 

- . 4: 

— - 13- 

Barbadoes 
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-Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Barbadoes  — 

. 

B.  Moore 



April 

- 3°- 

May 

_ 

x3- 

Harriott  — 

— 

W.  Bunting 

— 

May 

- 2. 

— 

- 

14- 

Alfred  — 

— . 

B.  Brian 

— 

— 

2. 

June 

- 

9* 

Countels  of  Galloway" 

W.  Elgin 

— 

— 

2. 

— 

- 

2. 

Commerce  — 

— 

W.  Fry 

— 

— 

2. 

May 

- 

24. 

Lion  — 

— 

J.  Fennan 

— 

— 

2 

— 

- 

26. 

Weftbury  — 

— 

J.  Smith 

— 

— 

2. 

— 

- 

Flora  — 

— 

J.  Davifon 

— 

— 

- 3- 

— 

- 

16. 

Lucretia  — 

— 

1.  ICerr 

— 

— 

- 3- 

— 

- 

29. 

Potowmack  — 

— 

T.  Todd 

— 

— 

- 3- 

June 

- 

2. 

Ifubella  and  Ann 

— 

W.  S.  Henderfon 

— 

- 6. 

May 

- 

2t. 

Recovery  — 

— 

T.  Hawkins 

— 

— 

- 8. 

June 

- 

4 . 

Chance  — 

— 

J.  Belt 

— 

— 

- 10. 

May 

- 

19- 

./Eolus  — 

— 

J.  Burke 

— 

— 

- 12. 

— 

- 

28. 

Elizabeth  — 

— 

G.  Burton 

— 

— 

- 14- 

June 

- 

x 3- 

Louifa  •— 



T.  Harrifon 

— 

— 

- 15. 

. — 

- 

16. 

Little  Jane  — 

— 

R.  Morrifon 

— 

— 

- 26. 

— 

- 

12. 

Cygnett  • — 

— 

T.  Urquhart 

— 

June 

* 3- 

— 

- 

18. 

Scipio  — 

— 

J.  Leach 

— 

— 

- 5- 

— 

- 

27. 

Mercury  — 

— 

J.  Bell 

— 

— . 

•-  12 

— 

- 

l7- 

Nimble  — 

— 

J.  Oliphant 

— 

— 

- 13 

— 

- 

20. 

Darlington  — 

— 

G.  Swinburn 

— 

— 

- x3 

— 

- 

27. 

'William  — 

— 

W.  Byron 

— 

— 

- 16 

— 

- 

28. 

Tobago  — 

— 

T.  Montague 

— 

— 

- 16 

— 

- 

3°* 

Horta  — 

— 

J.  Conway 

— 

— 

- 2 5- 

July 

22. 

Amelia  — 

— 

G.  Whytock 

— 

— ■ 

- 25. 

— 

- 

3* 

Marianna  — 

— 

G.  Robinfon 

— 

— 

- 2) 

- 

18. 

New  Succefs  — 

— 

T.  Alhington 

— 

— 

- 3° 

— 

- 

12. 

Minerva  — 

— 

J.  Ballantine 

■ — 

— 

- 3° 

— 

- 

12. 

Pollard  — 

— 

J.  Boyd 

— 

— 

- 30 

— 

~ 

30- 

Perleverance  — 

— 

T.  B.  Crofs 

— 

— 

- 30 

— 

- 

12. 

Nancy  — 

— 

W.  Urquhart 

— 

— 

3° 

— 

- 

28. 

■Charlotte  — 

— 

T.  Watfon 

— 

— 

- 3^ 

— 

- 

26. 

William  and  James  - 

J.  Hunt 

— 

July 

— 

“ 

1 1. 

Fly  — 

— 

G.  Creed 

— 

— 

- 

— 

“ 

1 1. 

Hope  — 

— 

T.  Dickenfon 

— 

— 

- 

— 

it. 

Mary  — 

— 

R . Fotheringhant 

— 

- 

\ 

Johnlon  — 

— 

1.  Newton 

. — 

— 

- 

— 

25. 

Ealing  Grove  — 

— 

W.  Sime 

— 

— 

- 

— 

- 

23- 

Hope  — 

— 

W.  Soper 

— 

— 

- 

— 

24- 

Four  Brothers 

— 

J.  Worth 

— 

— 

- 

— 

25- 

Rebecca  — 

— 

J.  Blackburn 

— 

— 

- 5 

— 

- 

19. 

Antigua  — 

— 

T.  Brown 

— 

— 

- 5 

. Auguft 

: - 

4- 

.Bafiterre  — 

— 

■ J.  Blair 

— 

1 " 

- 5 

• July 

22. 

Brothers 
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Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Brothers  — 



A.  Bell 

— 

July 

- 

5- 

July 

- 

0.2. 

Eftridgc  — 

— 

R.  Cleghorne 

— 

- 

5- 

— 

- 

21. 

John  and  Thomas 

— 

B.  J.  Cooke 

— 

— 

- 

5- 

Auguft 

- 

1. 

Polly  — 

— r 

J.  W.  Dow 

— 

— 

- 

5- 

July 

- 

14- 

Integrity  — 

— 

W.  Dennis 

— 

— 

- 

5- 

Auguft 

- 

I. 

Pomona  — 

— r. 

W.  Davis 

— 

— 

- 

5- 

July 

- 

18. 

Phcebe  

— 

G.  Grant 

— 

— 

- 

5- 

— 

- 

1 9- 

Bridgetown 

— 

R.  Goodwin 

— 

— 

- 

5- 

— 

- 

26. 

Tyfon  — 

. 

W.  Gammon 

— 

— 

- 

5- 

— 

- 

29. 

■William  and  Elizabeth 

J.  Hart 

— 

— 

- 

5- 

Auguft 

- 

2. 

Charlotte 

— 

J.  Hamilton 

— 

— 

- 

5- 

July 

- 

2.U 

Hannah  — 

— 

j.  Hall 

— 

— 

- 

5- 

— 

- 

18. 

Bee  — 

— 

J.  Hitchcock 

— 

— 

- 

5- 

— 

- 

21. 

Joyce  — 

— 

R.  Hill 

— 1 

— 

- 

5- 

, 

- 

28. 

Union  — 

— 

H.  Liddell 

— 

— 

- 

5- 

- 

2.3- 

Fanny  — 

— 

R.  Longman 

— 

— 

- 

5- 

— 

- 

26. 

Golden  Grove 

— 

N.  M'Leod 

— 

— 

- 

5- 

Auguft 

- 

1 5- 

Lord  Hawkefbury 

. 

T.  Ncwbold 

— 

— 

- 

S- 

J ulv 

- 

24. 

Bet  fey  — 

— 

J.  T.  Parker 

— . 

— . 

- 

5- 

— 

- 

25. 

Fanny-  — 

— 

G.  Patter  (bn 

— 

— 

t 

5- 

— 

- 

19. 

Either  — 

— 

L.  Peafon 

— 

— 

- 

5- 

— 

- 

19. 

Francis  — 

— 

T.  Rofier 

— 

j— 

- 

5- 

Auguft 

- ' 

1. 

Hero  — 

— 

J.  Robertfon 

— 

— 

- . 

5- 

July 

- 

25. 

Royal  George 

— 

G.  Sarjeant 

— 

— 

- 

5* 

- 

i6. 

Mary  1 — 

— 

J.  Sunby 

— 

— 

- 

5- 

— 

- 

25. 

Maxwell 

— 

J.  Scott 

— 

— 

- 

5- 

Auguft 

- 

4- 

Turner  — 

— 

P.  Sandferd 

— 

— 

- 

5- 

— 

- 

4- 

Bet  fey  — 

. 

J.  Trew 

— 

— 

- 

5- 

July 

- 

14. 

Dominica 

— 

J.  Watfon 

— 

— 

- 

5- 

- 

lS‘ 

Uriana  . — 

— 

M.  Walker 

— 



_ 

5- 



_ 

22. 

Druid  — 

— 

W.  Wilfon 

— 



_ 

5- 

— 

_ 

24. 

Echo  — 

— 

J.  Well 

— | 

— 

- 

5- 

— 

_ 

x 7- 

Cotton  Planter 

. — 

W.  Young 

— 

— 

- 

5- 

— 

_ 

18. 

Julius  — 

— 

W.  Authorns 

— 1 

• — 

- 

7- 

— 

_ 

3°- 

Harvey  — 

— 

J.  Brown 

— 

— 

- 

7- 

— 

_ 

21. 

Good  Intent 

— 

R.  Bafden 

— 

— 

- 

7- 

— 

Aurora  , — 

— 

J.  Brownlow 

— 

— 

- 

7- 

Auguft 

_ 

r. 

Superb  — 

— 

S.  Corimck 

— 

— 

_ 

7- 

July 

- 

26. 

Aurora  — 

— 

J.  Cottle 

— 

— 

- 

7- 

Auguft 

- 

7- 

Brook  Watfon 

— 

W.  Donald 

— 

— 

- 

7- 

July 

_ 

28. 

Gutrnfey  Lilly 

— 

J.  Deane 

— 

— 

- 

7 ■ 

- 

25. 

Brunfwick 

— 

J.  G.  Douglafs 

, — 

— 

- 

7- 

Auguft 

- 

7* 

Ifabella  — 

— 

f.  Grindifon 

— 

— 

_ 



. 

5- 

Folly  — 

D.  Innes 

— 

— 

7-| 

- 

14, 

Grenville 
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Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Grenville  Bay 

_ 

f.  Mann  — 

July 

_ 

7- 

Auguft  - 

I. 

Brilliant  — 

— 

1.  Pearce  — 

_ 

7- 

July  - 

23- 

Mary  Hall 

— 

P.  Smith  — 

— 

- 

7- 

Auguft  - 

4. 

Mary  — 

— 

[.  Spence  — 

— 

- 

7- 

— - 

6. 

Phoenix  — 

— 

P.  Stimpfon  — 

— 

- 

/• 

— - 

22. 

Bridgect  — 

— 

M.  Thompfon  — 

— 

- 

7- 

July 

16. 

Lovely.  Lafs 

— 

!.  R.  Wade  — 

— 

- 

7- 

- 

16.. 

General  Mathew 

— . 

. Fenton  — 

— 

- 

8. 

- 

30.  . 

Commerce 

— 

’.  M'Namara  — 

— 

_ 

8. 

- 

21. 

Stanley  — 

— 

L\  Roberts  — 

— 

- 

8. 

Auguft  - 

Lady  Jane  Halliday 

— 

S.  Sime  — 

— 

- 

8. 

— - 

6. 

Martha  — 

— 

A.  Moll  _ 

— 

- 

8. 

July  - 

21. 

Rover  — 

— 

W.  Muddle  — 

— 

_ 

9- 

l6. 

iEolus  — 

— 

J.  Dui'k  — 

— 

_ 

10. 

- 

14. 

Hunter  — 

— 

J.  Godfrey  — 

— 

_ 

10. 

- 

28. 

Cumberland 

— 

P.  Inglis  — 

— 

- 

1 1. 

- 

2 3- 

Providence 

— 

J.  Kirby  — 

— 

- 

1 X. 

- 

23- 

Difpateh  — • 

— 

T.  Peart  — 

— 

- 

1 r. 

Auguft  - 

5- 

Drummond 

— 

A.  Cunningham  - 

— 

_ 

id. 

July  - 

19. 

Helen  — 

— 

W.  Douglals  — 

— 

_ 

12. 

Auguft  - 

8. 

Nine  Sifters 

— 

A.  Phillips  — 

— 

- 

14. 

— - 

1 1. 

Brickwood 

— 

N.  Campbell  — 

— 

- 

19. 

July  - 

29. 

Dunmore 

1 — 

A.  Combe  — 

— 

_ 

19. 

Auguft  - 

18. 

Windfor  Caftle 

— 

J.  Houfton  — 

— 

_ 

19. 

July  - 

26. 

Columbus 



T.  Orton  — 

— 

- 

20. 

October  - 

21. 

.Mary  — 

— 

D.  Young  — 

— 

- 

22. 

Auguft  - 

19. 

.Le  Prevoyant 

— 

G.  Paffmore  — 

— 

- 

K 

— - 

19. 

.Forfter  Barham 

— 

R.  Gledhill  — 

— 

24. 

— - 

22. 

Governor  Bruce 

— 

J.  Jones  — 

24. 

— - 

4- 

G ranee  — 

— 

D.  M'Kenzie  — 

- 

24 

— ■ - 

1 r. 

Catherine  apd  Eliza  — 

M.  Magartlv  — 

— 

- 

24 

— - 

4- 



C.  Anderfon  — 

— 

- 

26 

— - 

9- 

Betfcy  — 

— 

1'.  Babb  — 

— 

- 

26 

September 

9- 

Hibberts 

— 

A.  Chifholm  — 

— 

- 

26 

— - 

29. 

Generous  Planter 

— 

J.  Johnfoa  — 

— 

- 

26 

— - 

12. 



W.  Service  — 

— 

- 

26 

Auguft  - 

8. 

Suffex  — 

— 

J.  Addis  — 

— 

- 

2 

September 

1S- 

London  — 

— 

j.  Adam  — 

— 

- 

2 

— “ 

3* 

Matthew 

— 

S.  Burrows  • — 

— 

- 

2 

— - 

3- 

Hopewell 



G.  Barnard  — 

— 

- 

2 

Auguft 

27. 

Sc.  James 

— 

T.  Bourne  — 

— 

- 

2 

September 

Prince  George 

— 

J.  Bailey  — 

— 

- 

2 

Auguft 

25. 

.Clarendon 

— 

T.  Barnes  — 

— 

- 

2 

September 

5- 

Wir.chefter 

— 

L.  Bruce  — 

2 

jAugult  - 25. 

(tt)  Aftive 
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Ships  Names. 

Aftive  — 

Princefs  Mary 
Mary  — 

Catherine 
Withywood 
Little  Rachael 
Henrietta 
Friendffiip 
Reward  — 

Trclawny  Planter 
Ceres  — 

Amelia  — 

Jamaica  — 
Mary  — 
Experiment 
Britannia 
Ann  — 

Either  Lindo 
Thetis  — 
Betley  — 
Mary  Ann 
Diana  — 
Elizabeth  — 
Role  — 
Tullock  Caftle 
Neptune  — 
Fremantle 
Jimo  — 
Oracabeffa 
Aligator  — 

BellUarius 
AVildman 
. Neil  Malcolm 
. .John  _ — 
Queen  of  Naples 
Minerva  — 

Lord  Sheffield 
Charlotte 
London  — 

Buffiy  Park 
Lively  — 

Caftor  — 
Belfaft  — 

Dolphin  — 


July 


Mailers  Names. 

A.  Curling 
M.  Davis 
H.  Douglafs  - 
G.  Fithe 
A.  Fiffier 
P.  Hoare 
R.  Hill 
J.  Kitchen 
J.  Leach 
J.  M'Donald 
|W.  Mc Bride 
J.  Miller 
W.  Marihall 
W.  Nicholfon  — 
J.  Patterlon  — 
W.  Ren  wick  — 
T.  Riley  — 
J.  Robertfon  — 
|W.  Sparks  — ' 
J.  Sutton  — 
D.  Smith  — 

C.  J.  Scott  — 

R.  Ward  — 

T.  Will'on  — 

J.  Wilfon  — 

J.  Atterbury  — 

W.  Atkins  — 

W.  Black  — 

J.  Burne  — 

R.  Cu/ding  — 

G.  Cleland  — 

J.  Culidall  — 

|fc  Gin  — 

M.  Goodwin  — 

P.  Galway  — 

D.  Hogg  — 

J.  Hutch  infon  - 

B.  Howes  ~ 

S.  Lacey  — 

G.  Lawrey  — 

S.  Palmer  — 

|j.  Salk  field  — 

jj.  Watt  — 

J.  Arnold  » — 


Reported. 


28.' 

28. 

28. 

28. 

28. 

28. 

28. 

28. 

28. 

28. 


September  4 
— - 6 
Auguft  - 29 

— - 18 
September  16 

— - 1 1 


Auguft 


— - 28. 

— - 28. 

— - 28 

— - 28 

— - 28 

— - 28 

— - 28 

— - 28 

— - 28 

— - 28 

— - 28 

— - 28 

— - 29 

— - 29 

— - 29 

— - 29 

— - 29 

— - 29 

— - 29 

— - 29 

— ^ 29 

— - 29 

— - 

— - 29. 

— - 29. 

— - 29. 

— - 29. 

— - 29. 

— - 29. 

— - 29. 

— - 30 


September 

Auguft 


September 
Auguft  - 
September 


Auguft  - 
September 

Auguft  - 16. 

— - 16. 
September  13. 
Auguft  - 28. 

— - 3°- 
September 

Auguft  - 18. 
September 
Auguft  1 
Sep:  ember 
Auguft  - 2 
September  1 

Auguft  - 1 
September 
Auguft  - 26. 


Ceres 
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Ships  Names. 


Mailers  Names. 


Ceres  — — 

Jane  — — 

Befley  — — 

Lord  Rodney  — 

Ann  — — 

Harvey’s  Defire  — 

Thames  — — 

Regulator  — • — 

Charming  Eliza  • — 

Zephyr  — — 

Adtive  — — 

Elizabeth  — — 

Albion  — • — 

Thomas  — — 

Union  — . — 

Le  Heureufe  Cezanne 
Eliza  — — 

Duke  of  Clarence  — 

-Greyhound  — — 

Triumph  — — 

-King  George  — 

•Liberty  — — 

•Barbadoes  Planter  — 

• Dolphin  — - 

• Duckenfield  — 

Sally  Dow  — 

- Mercury  — 

- Quaker  — 

Mars  — 

. Townfend  — 

Mentor  — 

• Supply  — 

• Europa  — 

. Prince  — 

Caftle  Douglafs 
Mekmtha  — 

Nile  — 

• Felicity  — 

Lady  Harewood 

- Hope  — 

friend  (hip  — 

Carolina  r— 

Caledonia  — 

Experiment  — 


IJ.  Carr 

A.  Finley 
G.  Faith 

B.  Raffles 

J.  Bailey 
W.  Berifon 
W.  Radley 
J.  Gragie 
D.  Harvey 
W.  Keane 
W.  Moutree 
J.  Dougar  — 

J.  Renwick  — 

|W.  Allen  — 

J.  Thompfon  — 
J.  Packwood  — 
J.  McKay  — 
J.  Doyle  — 

— j.  Green  — 

— j.  Me  Kell  - 

— J.  Carr  — 

— R.  Carey  — 

— I-I.  Carter  — 

— P.  Le  Chemmincm  - 

— C.  N ockells  — 
-r*  T.  Rivers  — 

— J.Bell  - 

— G.  Knight  — 

— J.  Young  — 

G.  B'ackburn  — 

— J.  Brand  — 
— W.  M.  Merriton 

R.  Pickett 
— J.  Rowe 
• — J.  Shaw 
T.  Aitken 
W.  Bowden 
|G.  Brown  • 
T.  Brenan 
W.  Dalrymple 
IJ.  Gibfon 
|S.  Godin  _ 

J.  Hunter 
lj-  Hogg 
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1794. 


’Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Aurora  — 

A.  Hooper 



September  23. 

November 

*5* 

Barbadoes  Friends 

— 

W.  Hofeafon 

— 

— 

- 

2 3- 

October  - 

25* 

28. 

Venus  — 

— 

T.  Kidd 

— 

— 

- 

23- 

— _ 

Lady  Mackworth 

— 

W.  Lovelace 

— 

— 

- 

23- 

— _ 

1 3. 

General  Prcfcott 

— 

A.  Mc  Leod 

— 

— 

- 

23- 

— _ 

23- 

Atlantic 

— 

J.  Nunes 

— 

— 

_ 

23- 

— _ 

9. 

Bailies  — 

— 

T.  Neville 

— 

— 

_ 

23- 

— _ 

25- 

Brooke 

— 

S.  Oliver 

— 

— 

— _ 

24. 

Friends  Goodwill 

— 

W.  Pickett 

— 

— 

_ 

23- 

— _ 

3. 

Prince  Edward 

— 

J.  Peake 

— 

— 

_ 

23- 

— _ 

13-. 

Swan  — 

— 

P.  Richardfon 

— 

— 

_ 

23- 

— _ 

18. 

Charlotte 

— 

W.  Pedder 

— 

— 

- 

a3- 

— _ 

10. 

Boddington 

— 

J.  Scallon 

— 

— 

_ 

23- 

— _ 

xo. 

Paxton  — , 

— 

A.  Smellie 



— 

_ 

23- 

— _ 

21. 

Edward  — 

— 

J.  Smith 

_ 

— 

_ 

23- 

— _ 

T7* 

Countefs  of  Hopetown 

J.  Savage 

— 

— 

- 

23- 

— - 

I7* 

Hercules 

— 

R.  Trew 

— 

— 

_ 

23- 

— _ 

29. 

Barzilla  — 

— 

J.  Waring 



— 

23- 

_ 

14. 

Montferratt  Packet 

— 

W.  Wilfon 

— 

— 

- 

23- 

November 

14. 

Philippa  Harbin 

— 

R.  Webb 

— 

— 

- 

23- 

Odtober  - 

29. 

Mary  ' — 

— 

J.  Andrews 

— 

— 

- 

24. 

November 

7- 

Peggy  — 

— 

J.  Evefon 

— 

— 

- 

24. 

October  - 

13. 

Royal  Captain 

— 

F.  Fennan 

— 

— 

- 

24. 

September  2 c. 

Hope  — 

— 

A.  Mockett 

— 

— 

- 

24. 

October  - 

22. 

Golden  Grove 

— 

G.  IVlibbs 

— 

— . 

_ 

24. 

November 

7* 

General  .Cuyler 

■ — 

R.  Redman 

— 

— 

_ 

24. 

Obtobcr  - 

21. 

Sifters  — 

— 

R.  Starkie 

. — 

— 

_ 

24. 

December 

5. 

Aurora  — - 

— 

P.  Soal 



— 

- 

24. 

Obtober  - 

21. 

Sincerity 

— 

J.  Taylor 

— 

— 

- 

24. 

— _ 

14. 

Hermit  — 

— 

R.  Williams 

— 

— 

- 

24. 

November 

5- 

29. 

18. 

Ifabella  — 

— 

J.  Adamfon 

— 

— 

- 

2 5. 

October  - 

Albion  — ■ 

— 

S.  G.  Allen 

— 

— 

_ 

25. 

_ 

"Fanny  — 

John’s  — > 

— 

J.  Bromfield 

— 

— 

_ 

25. 

November 

11. 

— 

M.  Friend 

— 

— 

_ 

25. 

October  - 

16. 

Woodford 

— 

R.  Minehead 

— 

__ 

- 

25. 

_ _ 

4. 

Prince  Edward 

— 

J.  Mc  Clenechan 

_ 

_ 

25. 

_ 

22. 

Annabella 

— 

T.  Oliver 

— 

— 

_ 

25. 

_ 

2 3. 

Triumph  — 

— 

W.  Seaton 

— 

_ 

_ 

2 S- 

December 

8. 

John  and  Mary 

— 

R.  White  wood 

- 

— 

- 

25. 

Odtober  - 

10. 

Live  Oak 

— 

M.  Clark 

— 



26. 



>3- 

16. 

Clifton  — 

— 

J.  Cooke 

— 



26. 



Tartar  — 

; 

W.  Dunlop 

— 

— 

_ 

26. 

December 

10. 

Hero  — 

— 

J.  S.  Grimes 

— 

— 

- 

26. 

November 

1 2. 

Minerva 

W.  Johnfon 

26. 

Odtober  - 13. 
.Conftant!  to 
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Ships  Names. 

Matters  Names. 

Reported. 

Gonftantine  — 

D.  Mazire  — 

September  2 6 

A dantic  — — 

J.  M'Cun  — 

— - 26 

Defiance  — 

R.  Watts  — 

— - 26 

Severn  — — 

W.  Welch  — 

— - 26 

Delaford  — 

W.  Young  — 

— - 26. 

Friends  — — 

R.  Mc  Kinlay  — 

— - 27. 

Commerce  — 

J.  Campbell  ■ — 

— - 27. 

King  George  — 

S.  O’Brien  — 

— - 27- 

Three  'Friends  — 

R.  Robertfon  — 

•Loyalift  — 

T.  Walton  — 

— - 27. 

Jane  and  Mary  — 

J.  Blackett  — 

— - 3°- 

Richard  — 

R.  Colfton  — 

— - 30. 

Amy  — — 

R.  Frizzle  — 

— - 23- 

Daniel  — — 

J.  Murrow  — 

Odtober  - 1 

Queen  ■ — 

R.  Owen  • — 

— - 1 

Britannia  — 

A.  Pcarfon  — 

— 1 

Merchant  — — 

J.  Mills  — 

— - 3 

Hero  — — 

J.  Miller  — 

— - 4 

Horn  — — 

T.  A(h  — 

— - 6 

Strenfliall  — 

J.  Clark  — 

— - 6 

Alexander  — 

W.  Haftings  — 

— - 6 

Pomona  — 

A.  Muddie  — 

— - 6 

Golden  Grove  — 

T.  Mead  — 

— - 6 

Ranger  — “ — ' 

J.  Storey  — 

— - 6 

Atlantic  — 

T.  Probeft  — 

— - 7 

Acorn  — — 

J.  Barclay  — 

— - 8 

Liberty  — 

G.  J.  Waters  — 

— - 8 

Convention  — 

T.  Senton  — 

— - 9 

Jonah  — — 

T.  Good  all  — 

— - 10 

Queen  Charlotte  — 

J.  Wheatley  — 

— - 10 

Providence  — 

W.  Alderfon  — 

— - 11 

Ann  — — 

N.  -Falkoner  — 

— - 1 1 

Hebe  — — 

J.  Greig  — 

— - >3 

Ipfwich  — 

A.  Mc  Ghie  — 

— - 

Briffett  — — 

W.  W dices  — 

— - 13 

Mary  — — 

J.  Blane  — 

— - 14 

Thomas  — 

J.  Briltow  — 

— - 14 

Arethufa  — 

J.  Bruton  — 

— - 1 

Boyd  — ■ — 

W.  Chapman  — 

— - 1 

St.  John  — 

W.  Drifdale  — 

— - 1 

Francis  and  Eliza  — 

C.  Hoffman  — 

— - 1 

Fort  William  — 

J.  Sowden  — 

— - 1 

Lady  Mackworth  — 

G.  Scuparc  — 

— - 14 

General  Grey  — 

W.  Vofs  — 

— - 14 

Emerald  — 

S.  Williamfon  — 

— - 14 

Cleared. 


October  - 22. 

— - 29. 
November  8. 
October  - 14. 

— - 3°- 
- 3r* 

November  19. 
October  - 30. 

— - 2.0. 

— - 18. 

— - 27. 

— ~ 3- 

— - 23. 

— - >3* 

— - 28- 

— - 6. 
November  7. 
Oftober  - 1 5. 

— - 8. 

November  19. 

— - ao. 

— - 1 a. 

Gdlober  - 8. 

— - 23. 
November  15. 
O&ober-  21. 

— - 21. 
November  4. 
Gdlober-  29. 

— - 11. 
November  12. 

— - 12- 

— - 24 
December  5 
November  14 

— - 18 
December  3 
November  24 

, December  4 
, November  14 
. December  1 
. November  2 j 
.''December 


(u  u •)  Apphia 
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Mailers  Names. 


Ships  Names 


Reported. 


Apphia  — — J.  Dare  — 

Welt  Indian  — — E.  Dvike  — 
Earl  of  Effingham  — G.  Joad  — 
Alfred  Frigate  — T.  Knowles  — 
Adventure  — — E.  Lamb  — 

Weftnaoreland  — T.  Mitchell  — 

Beaufoy  — — J.  Nome  — 

Hope  — — T.  Goodfir  -r 

Canada  — — J.  Sewell  — 

Catherine  — — W.  Steele  - 

Martha  — — YV.  Scdman  — 

Exprefs  — — A.  Chefter  — 

William  and  Charlotte  W.  Lindfay  — 

Pcrfcverance  — P.  Fitzpatrick 

Neptune  — — T.  Churnfide  - 

New  Adventure  — J.  Ingate  -r 

Aurora  — — R.  Lowrey 

Weftmoreland  — r J.  Thomas 

Jamaica  Planter  — J.  Cock  - 

Friendfliip  — — G.  Gowland  - 

Spy  — — T.  Wilfon 

Amphitrite  — — H.  Wain wright 

Betfey  — — B.  Burgeis  - 

Robert  — — W.  Craig 

Three  Sifters  — O.  Johnfon 

Jane  — — M.  Danah  - 

Minerva  — — A.  Robb 

Blenheim  — — T.  Wilfon 

Hebe  — — T.  Barge 

Johanna  — — J.  Hunter 

Hampshire  — — J.  Reed 

Parnaffus  — — R.  Edwards  - 

.Queen  — — C.  Jenkins 

Bermuda  — — N.  King 

Friends  — — M.  Kendall  - 

Hope  — — W.  Lewis 

Jane  — — W.  Butler 

Woreefter  — — J.  Cragie 

Thomas  — — - hf.  Alhington 

Hebe  — — R.  Ayton 

.Uriana  — — J.  Andries 

Eliza  — — - T.  Davifon 

Edmund  and  George  D.  Finley 
Carliflc  . — — W.  G.  Falcon 

Venus  — F.  Holman  - 

Lady  Penryn  — C.  11  ay  man  - 


October 


November  8. 
December  r. 
November  21. 
December  a. 

— - 10. 
November  17. 

— - 28. 
O dober  30. 
November  22. 


December  1 


November 


November  2« 
December  1 
Odober  - 2/ 
November  a: 
December 


November 


Decembi 


1 November 
December 
Odober  - 
November 


November 


December 


November  at. 
December  10. 

— - ao. 
November-  24. 
December  30. 


inted  image  digitised  by  the  University  of  Southampton  Library  Digitisation  Unit 


Appendix  (W  w)  continued. 


1794- 


Ships  jNamds. 

Mailers  Names.  , 

Reported. 

Cleared. 

Hercules 

__ 

T.  Htfllah  -Z 

November 

6. 

December 

22. 

Julius  Ctefar 

— 

[.  Knowlfly  — 

— 

- 

6. 

— - 

19. 

Mary.  Ann 

— 

M»  Munro  — 1 

- 

6. 

November 

20. 

Amity  — 

— - 

T.  Nixon  — 

— 

- 

6. 

December 

1 3. 

Lady  St.  John 

_ 

T.  Patterfon 

— 

_ 

6. 

— - 

12. 

Juftiaa  — 

— 

R.  Spefcrs  — 1 

— 

- 

6. 

— _ 

J7» 

Leighton  — 

— 

J.  Stamp  — ; 

— 

- 

6. 

November 

21. 

Rcfolution 

— 

f.  Tan  ton  — 

— 

- 

6. 

December 

5- 

Auguftus  Ctefar 

— 

J.  Fowler  — 

— 

_ 

7- 

— - 

12. 

John  and  Mary 

— 

J.  Grantham  — 

— 

- 

7- 

— - 

11. 

Elizabeth  Anderfon  - 

B.  Merrick  — ; 

— - 

- 

7- 

— - 

3- 

General  Chacon 

— 

R.  Riddell  — 

— 

_ 

7- 

— - 

1 6. 

Mount  Pleafant 

— 

J.  Stewart  — 

— 

- 

7- 

— _ 

1 1. 

Champion 

— 

W.  Gibfon  — : 

— 

_ 

8. 

November 

20. 

J*ne  - 

— 

R.  Maynard  — 

— 

- 

8. 

December 

6. 

Orient  — 

— 

W.  Cooke  — 

— 

. 

1 1. 

— - 

12. 

‘William  Beckford 



J.  Brodie  — 

— 

_ 

1 2, 

— - 

18. 

Mathew  — 



W.  Banbridgc  - 

— 

_ 

12. 

— _ 

3- 

Beckford  — 

_ 

R.  Beighit  — 

— 

_ 

1 a- 

November 

21. 

George  — 

— 

B.  Chadwell  — 

— 

- 

12. 

December 

19. 

Neptune 

— 

A.  Cambridge  — 

— 

- 

12. 

. — - 

Orion  — 

— 

J.  Elliott  — 

— 

- 

12. 

November 

22. 

Rio  Nova 

— 

j.  Maddocks  — 

— 

- 

14. 

December 

a3* 

Sifters  — 

, — 

G.  Warded  — 

— 

- 

18. 

— - 

1 1. 

John  — 

— 

J.  Gledfdale  — 

— 

- 

ac- 

— - 

9- 

Broderick 

— 

T.  Reed  — 

— 

- 

21. 

— - 

Atalanta  — • 

— 

W.  Oftle  — 

— 

- 

*7-! 

— _ 

3- 

Martha  — 

— 

R.  Brown  — 

December 

3 • 

— - 

3°- 

Pcggjf  — 

— 

W.  Borrowdale  - 

— 

- 

6. 

— - 

24. 

Thetis  — 

— 

G.  irvin  — 

— 

- 

6. 

— - 

ly. 

Aurora  — 

J.  Walker  — 

— 

6. 

*795- 

1J. 

William  and  Henry  - 

f.  Hvnfon  — 

— 

- 

8. 

January  - 

16. 

Cdltor  and  Pollux 

— 

W.  Codner  — 

— 

- 

9- 

— - 

I. 

Apollo  — 

— 

C.  White  — 

— 

9- 

1794. 

12. 

Penelope  — 

— 

H.  Spinke  — 

— 

1 1. 

December 

‘795- 

3 1* 

Hibernia 

— 

D.  Ferris  — 

— 

- 

22. 

February 

12. 

Betfev  and  Sufan 

— 

J.  Morgan  — 

— 

22. 

— - 

16. 

Princefs  Royal 

— 

G.  Ferriman  — 

— 

- 

— - 

14. 

Grand  Duke 

— 

W.  Maynard  — 

— 

- 

^3- 

— - 

6. 

Alert  — 

— 

• J.  Groom  — 

— 

- 

24. 

January  - 

9- 

Pritzler  — 

— 

J.  Harpley  - 

" 

29. 

i - - 

10. 

440  Ships.  Ja.  Burne, 

S.  P.  Jerqucr.  H O N- 
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Ships  Names. 

Matters  Names. 

Reported. 

Cleared. 

Honduras  Packedt 

_ 

R.  Stringer 

_ 

March  - 22. 

April 

9- 

Collins  — 

— 

T.  Wharton 

— 

May  - 27. 

June 

23. 

Olive  Branch 

— 

J.  Brown 

— 

June  - 23. 

July  - 

9- 

Tricon  — 

— 

J.  Glen 

— 

July  - 1. 

J5- 

Satisfaction 

— 

J.  Simonds 

— 

— - 21. 

Auguft  - 

25. 

William  Pitt 

— 

E.  Alder 

— 

— - 26. 

_ 

8. 

Ardeer  — 

— 

R.  Wilfon 

— 

Auguft  - 28. 

September 

20. 

Clyde  — 

— 

T.  Beveridge 

— 

September  30. 

O&ober  - 

9- 

Harriott  — - 

— 

J.  Poingdelhe 

— 

October  - 1 c. 

November 

21. 

■Fortune  — 

— 

J.  Smith 

— 

— - 16. 

_ 

1 2, 

•Minerva  — 

— 

A.  Wilfon 

— 

— - 22. 

_ 

21. 

W orcefter 

— 

W.  Snowden 

— 

— - 22. 

^795- 

17. 

Zephyr  — 

— 

J.Salilbury 

— 

December  10. 

March  - 

9- 

iBoyd  — 

.14  Ships 

R.  Tre;w 

y.B. 

— - 29- 

5. 

■WEST 
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Ships  Names. 

Mailers  Names.  | 

| Reported. 

Cleared. 

Commerce  — 

_ 

J.  White 



Tanuarv 

. 

1 2. 

February 

20. 

Allice  — 

— 

J.  Pearce 

— 

— 

- 

20. 

— 

- 

27. 

Durham  — 

— 

R.  T.  Clarke 

— 

— 

- 

22. 

March 

- 

3- 

Maria  — 

— 

H.  Leafley 

— 

February 

9 ■ 

— 

- 

19. 

Mackerel  — 

— 

C.  Nichols 

— 

— 

- 

9 ■ 

— 

- 

19. 

Matty  — 

— 

j.  Richards 

— 

— 

- 

9- 

February 

i3- 

Penelope  — 

• — 

J.  Ellis 

— 

— 

- 

10. 

— 

- 

21. 

Sophia  — 

— 

G.  Leno 

— 

— 

- 

10. 

'March 

- 

18. 

jCarriere  — 

— 

T.  Dell 

— 

— 

- 

1 1. 

— 

- 

12. 

Hole  — 

— 

G.  Dear 



— 

- 

12. 

— . 

- 

18. 

Mary  — 

— 

R.  Wilfon 

— 

— 

- 

12. 

— 

- 

7- 

Hannah  — 

— 

P.  Ay  land 

. — 

— 

- 

13- 

— 

- 

12. 

Theodofia 

— 

J.  C heller 

— 

— 

- 

>3- 

— 

- 

5- 

Commerce  — 

— 

J.  Dixon 

— 

— 

- 

27. 

April 

- 

2. 

Jupiter  • — 

— 

D.  Carr 



March 

- 

4- 

— 

_ 

7- 

Adventure  — • 

— 

F.  Garden 



— 

- 

4- 

March 

- 

19. 

Maria  — 

— 

S.  Haflop 

— 

— 

- 

4. 

— 

- 

M- 

Eagle  - 

■ — 

W.  Bedlington 

— 

- 

6. 

— 

- 

12. 

Ceres  — 

— 

S.  Fi  flier 

— 

- 

— 

- 

9- 

Lucy  — 

— 

J.  White 

— 

— 

- 

7- 

— 

- 

21. 

Mariner  — 

— 

W.  Chivers 

— 

— 

- 

9- 

— 

- 

27. 

Glamorgan 

— 

A.  Ford 

— 

— 

- 

9- 

— 

- 

25. 

Hope  — 

E.  Howard 

— 

— 

- 

*3- 

— 

- 

28. 

Sally  — 

— 

W.  Drifcoll 

— 

— 

- 

lb. 

— 

- 

28. 

Minerva  — 

— 

S.  Lee 

— 

— 

- 

16. 

— 

- 

28. 

Kingfton  — 

— 

R.  Walker 

— 

— 

- 

16. 

April 

- 

II. 

Hezekiah  — 

— 

E.  Lee 

— 

— 

- 

23- 

— 

- 

I. 

Marquis  ofWorcelter 

S.  Cafcy. 

— 

— 

- 

27. 

— 

- 

J5* 

Lanfdown  — 

— 

J.  Apry 

— 

— 

- 

30. 

— 

- 

15- 

Olive  Branch 

— 

T.  Bruce 

— 

May 

- 

4- 

May 

- 

16. 

Eagle  - — 

— 

D.  MrElchcran 

April 

- 

8. 

April 

- 

24. 

Bettey  — 

— 

M.  Cockerell 

— 

— 

- 

9- 

— 

- 

10. 

Manning  — 

— 

B.  Patterfon 

— 

— • 

- 

lS- 

May 

- 

1. 

Little  Jane  — 

— 

R.  Morrifon 

— 

■ — 

- 

J7- 

April 

- 

:9‘ 

Favorite  — • 

_ 

T.  Teed 

— 

— 

- 

i7. 

— ■ 

- 

23- 

Tyfon  — 



G.  Bell 

— 

— 

- 

J 8. 

May 

- 

8. 

Peggy  - — 

_ 

J.  Evel'on 

— 

— 

- 

20. 

April 

- 

29. 

Jupiter  — 

— 

W.  Starke 

— 

— 

- 

20. 

May 

- 

14. 

Henry  — 

— 

S.  Every 

— 

— 

- 

21. 

— 

- 

I 2. 

Earl  of-Derby 

— 

B.  Manlovc 

— 

— 

•• 

21. 

— • 

- 

19. 

Hunter  — • 

— 

R.  Fame 

— 

— 

- 

22. 

— 

- 

16. 

Heller  — 

— 

E.  Atkinfon 

— 

— 

- 

28. 

— 

- 

13- 

Royal  Recovery 

— 

W.  Younger 

— 

— 

- 

30. 

— 

- 

F3- 

Little  Rachael 

W.  Badley 

June 

(»*) 

J. 

June 

Betfey 
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Ships  N.imes. 

Mailers  Names. 

Reported. 

Cleared. 

Serfey  — — 

T.  Babb  — 

June  - 2. 

June  - 20. 

William  Dent  — 

J.  Baftlen  — 

— - 8. 

- m R 

Peggy  — — 

T.  Nicholfon  — 

— - 8. 

— - 20. 

Caroline  — — 

J.  Stewart  — 

— - 8. 

July  - 4. 

Baffiterre  — * . — 

J.  Blair  — 

— - 23- 

Augufb  - 7. 

Jennv  — — 

J.Brixey  — 

— - 2 3. 

July  - cg. 

Prince  of  W ales  — 

B.  Bogg  — 

- 23. 

Auguft  - 27. 

Horta  — — 

H.  Bowden  • — 

— - 23- 

Harriott  — — 

W.  Baifting  — 

— - 8. 

Phynn  — — 

J.  Brice  — 

— - 24. 

— - 12. 

Lftridge  — — 

M.  Bonner  — 

— - 24. 

— 7. 

Courtney  — — 

W.  Bryant  — 

— - 28. 

— r. 

Flora  — — 

M.  Brian  • — 

— - 28. 

Rebecca  — — 

J.  F.  Bofwell  — 

— - 28. 

September  5. 

Mary  — — 

W.  S.  Henderfon 

April  - 20. 

April  - 29. 

Cholmondley  — 

C.  Cayley  — 

May  - 20. 

June  - 12. 

Joyce  — — 

R.  Hill  — 

July  - 20. 

July  - 30. 

Marianna  — — 

G.  Robertfon  — 

— - 20. 

Auguft  - 7. 

Polly  — _ 

J.  W.  Dow  — 

— - ax. 

July  - 25. 

Mclantha  — — 

T.  Aitken  — 

— - 22. 

Boddington  — 

J.  P.  Clarke  — 

— ■ - 22. 

Alexander  — — 

J.  Coutts  — 

— - 22. 

John  — — 

R.  Gumming  — 

— - 22. 

— - 5- 

— - 8. 

Superb  — — 

W.  Davis  — 

— - 22. 

Darlington  — 

R.  Froflr  — 

— - 22. 

J-onah  — — 

F.  Good.il  1 — 

Norfolk  — — 

W.  Gilldpie  — 

— - 22. 

Charlotte  — — 

J.  Hamilton  — 

July  - 29. 

— - 30. 

Maxwell  — — 

W.  Kean  — 

Amelia  — — 

T.  Logan  — 

— - 22. 

Hero  — — 

S.  Moore  — 

July  - 30. 

— - 31. 

Guernfey  Lilly  — 

A.  Moll  — 

Caroline  — — 

J.  MXlenechan 

John  and  Mary  — 

J.  Oaker  — 

Lcuifa  — — 

G.  Pafmore  — 

General  Cuyler  — 

K.  Redman  — 

Barzilla  — — 

G.  Sargeant  — 

■ — - 22. 

July  - 29. 

George  — . — 

T . Stickle  — 

Hope  — — 

A.  Thomas  — 

Cygnect  — . — 

T.  Urquhart  — 

Brilliant  — — 

Julius  — — 

Brooke  — . — 

J.  Waring  — 

W.  Authorne  — 
T.  Hawkins  — 

1 1 1 1 

— - 11. 

- - .4. 

Maria  — — 

J.  Hall  — 

— - 6. 
Venus 
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17-95- 


Ships  Names. 

Matters  Names. 

Reported. 

Chared. 

Venus  — — 

r.Kidd  — 

uly  - 23. 

U'gud-  - n. 

William  Pitt  — i 

L Lawrence  — 

— - 23. 

— - 17. 

Stanley  — — 

. MefTenger  — 

— - 23- 

— - i$. 

Tobago  — — , 

. Montague  — 

— - 23- 

— - 7. 

Golden  Grove  — 1 

LM'Leod  — 

— - 23. 

— ~ 5- 

Martha  — — 

V.  Moll  — 

— - 23. 

— - 7. 

Piefcott  — — 

V.  Otty  — 

— - 23. 

— - 3- 

Grand  Duchefs  of  Tufcany 

3.  Ryland  — 

— - 23. 

— - 7. 

Mary  — — 

. Spencer  — 

— - 23. 

— 6. 

. Trew  — 

— - 23. 

— - 8. 

Olive  Branch  — 

l.  Williams  — 

— - 23. 

— - 14- 

Fruitful  Vine  — 

f.  Garrett  — 

— - 24. 

— - 1. 

New  Succefs  — 

W.  Gammon  — 

— - 24. 

— - 4. 

Princefs  Royal  — 

M.  O’Brien  — 

— - 24. 

— - 8. 

Albion  — — 

P.  Sandford  — 

— - 24- 

— - 18. 

Generous  Planter  — 

W.  Terrie  — 

— - 24. 

— - 8. 

Severn  — — 

W.  Welch  — 

— - 24- 

— - ii. 

Douglafs  — ■ • — 

W.  Hawkins  — 

— - 27. 

— - 21. 

Sufannah  — — 

J.  M'Kinley  — 

— - 27 

— - i5- 

Francis  — — 

T.  Rofyer  — 

— - 27 

■ — ■ - 6, 

Lapwing  — — 

W.  Vernam  — 

— - 27 

— 7- 

Brothers  — — 

W.  Arthur  — 

— - 28 

— - 13* 

■Welcome  MefTenger  - 

H.  Cooke  — 

— - 28 

— - 10. 

Adventure  — — 

J.  Douglafe  — 

— - 28 

— - 1 1. 

Neptune  — — 

j.  French  — 

— - 28 

— - 4. 

Galatea  — — 

G.  Fryer  — 

— - 28 

— - 17. 

R.  Fofter  — 

— - 28 

— - 12. 

1 . Laring;  — 

— - 28 

July  - 28. 

Eleanor  — — 

T.  Peters  — 

— - 28 

Auguft  - 18. 

E.  Roberts  — 

— - 28 

— - 5. 

T.  Sutton  — 

— - 2 

July  - 29. 

Young  William  — 

R.  Stamper  — 

— - 28 

Auguft  - ic 

J.  T.  Storey  — 

— - - 2.8 

July  - 29 

D.  Thomas  — 

— - 28 

Auguft  - 18 

Collins  — — 

J.  Martin  — 

Auguft  - 3 

— - 12 

Brothers  — — 

R.  Hunter  — 

— - 3 

— - 1 1 

Charlotte  — — 

D.  Rofs  — 

— - 5 

J.  Carlifle  — 

— - 8 

— - 27 

J.  G.  Douglafs 

— - 13 

September  12 

D.  Bruton  — 

— - 15 

Auguft  - 25 

Hopewell  — - 

J.  Frafer  - 

— - 10 

September  10 

Active  — - 

J.  Smith  — 

— "5 

Foifter  Barham  — 

W.  Spencer  — 

Triumphant  — ■ — 

- T.  Todd 

1 

Ne 
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Ships  Names. 


New  Providence 
Prince  George 
Reward  — 

Weftbury  — 

Thetis  — • 

Eliza  — 
Mathew  — 

Lucy  — 
Thames  — 
Maria  — 

Bctfey  — 

Breadalbane 
Bee  — 

Jamaica  — 
Providence  — 

Eagle  — 

Lively  — 

Trufty  — 

Britannia  — 

Fanny  — 

Uxbridge  — 

Ulyfies  — 

Diana  — 

Catherine  Green 
John  — 

Kingfton  — 
John  and  James 
Harvey’s  Dcfire 
John  — 

Falmouth  — 
Thames  — 

Duke  of  Buccleugh 
Polly  — 

Elizabeth  — 
Lord  Rodney 
Diana  — 

Royal  George 
Simon  Taylor 
Landovery  — ■ 

William  Beckford 
Mary  — 
Cowley  — 

John  — 

Princefs  Royal 


-1795.- 


Maftcrs  Names. 


R.  Burne 
J.  Bailey 
J.  Leach 
D.  Sughree 
W.  Sparkes 
D.  Wolbert 

S.  Burrows 
S.  Brooks 
A.  Clunie 
J.  Davis 
H.  Ford 
D.  Gourley 
J.  Hitchcock 
W.  Marfhall 
J.  Mowatt 

J.  Mc  Kenney 
S.  Palmer 
J.  Richards 
li.  Redman 
J.  R.  Wiihall 
W.  Wallis 
J.  Young 
J.  Thompfon 
J.  Arther 

A.  Bowie 
J.  Bowen 
J.  Dudgeon 

B.  Etlbeclc 
M.  Goodwin 
J.  Goodrick 
W.  King 

J.  M'Lcan 

A.  McGregor 
S.  Parr 

B.  Raffles 
J:  C.  Scott 
D.  Sinclair 
J.  Watt 
W.  Adam 
J.  Brodie 
J.  Bond 
W.  Clarke 
P.  Carath 
P;  Foulefton 


Reporied. 


Auguft  - 1 9- 

— - 19. 

— - x9- 

— - 19- 

— - *9- 

_ - 19. 

- 20. 

— - 20. 
— - 20. 


— - 20. 

— - 20. 
- 20. 


— - 20. 


— - 20. 


— - 20. 


— - 20. 


— - 21. 


— - 21. 


— - 21. 


Cleared. 


September  8 

— - 17' 
Odbober  - 6. 
Auguft  - 31 
September  1 
Auguft  - 25 
September 
Augu  U - 27, 
September  5 
Auguft  - 29. 

— - 29 

September  10 
Auguft  - 27. 
September  17 

— - 1 1 

— - 14. 

— - 16. 

— - 14. 

Atiguft  - 20. 
September  10. 

— - 8. 

— - 5- 

— - 17. 

— - 21 

— - 9 

— - 2! 
Ottober  - t 
September  22. 

— - 12 

— - 28. 

— - 24. 

— - 5. 


- 17. 

- 23' 

- 25. 

- 21 

- 14. 

- 23- 

" 19- 

- '5- 

- 19- 

Sifters 
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I79S-— 

- 

Shjps  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Sifters  — — 

J.  Froft  — 

Auguft  - 22. 

September  14. 

Brickwood  — 

J.  Fargie  — 

— - 22. 

Charmilly  — 

R.  Humphreys 

— - 22. 

— - 18. 

Thetis  — — 

S.  Kelly  — 

— - 22 

— - 18. 

Britannia  — — 

P.  Linklater  — 

• Bufhy  Park  — 

G.  Lawrie  — 

’•'Carlifle  — — 

J.  M'Arthur  — 

_ n r, 

_ 0^ 

Mary  — 

A.  Threllfull  — 

- •?? 

— - T 8. 

Belfaft  — _ 

T-  Watt  — 

— - 28. 

— - 18. 

Hannah  — — 

A.  Aickman  — 

' General  -Elliot  — 

R.  Burnop  — 

•Barbara  — — 

PI.  Paffmore  — 

— - 28. 

Lydia.  — — 

R.  Pinkercon  — 

Doncafter  — — 

J Blake  — 

— - 26. 

Minerva  — — 

J..  Cunningham 

— - - 26. 

Auguft  - 28. 

Favorite  — — 

E.  Kearney  — 

- 26. 

September  24. 

-Firm  — — 

F.  Newtan  — 

— - 26. 

James  — — 

W.  Robinfon  — 

— - 26. 

November  1.9. 

Britannia  — — u 

T.  Hullah  — 

— - 27. 

September  8. 

Active  — — 

J.  Kirby  — , 

Oftober  - 5. 

Adventure  — 

D.  Mc  Gregor  — 

- 27. 

September  30. 

London  ■ — . — 

J.  Woolley  — 

— - -2.8. 

— - 5- 

Mellifti  — — 

F.  Planfen  — 

September  1. 

— - a. 

Harmony  — 

W.  Metcalf  — 

— - 1. 

— - 8. 

Nonpareil  — — . 

E.  Barker  — 

— - 15- 

O&ober  - 9. 

■Either.  — — ■„ 

J.  P.  Devonilh 

— . - 28. 

— - 15. 

Nyfus.  — - — 

T.  Aiken  — 

Odtober  - 8. 

— - 28. 

Betfey.&  Sufan  — 

J.  H.  Morgan  — 

— - 8. 

— - 27. 

Flora  ..  — — d 

J.  Phillips  — 

— - - 8. 

— - 10. 

Nile  ..  — — 

R.  Powles  — 

— - 8. 

— - . 

Polly  — — 

W.  Prixley  — 

— - 8. 

— - 23.  . 

Phoenix  — — 

W.  Stimpfon  — 

— - 8. 

November  17. 

Duke  .of  York  — 

A.  Smell ie  — 

— - 8. 

October  - 1 5. 

Hope  — 

W.  Dalrymple 

— - 9- 

— - 15- 

•Caftor  & Pollux  — 

J.  Goodwin  — 

— - 9. 

— - 23* 

Minerva  — — 

W.  Johnfton  — 

— - 9. 

— - 26. 

Charlotte  — — ■_ 

F.  Watfon  — 

— - 9. 

— - 23. 

:Europa  — — . 

J.  Kenney  — 

1 — - 10. 

— - 14. 

Fanny  — — 

J.  Bromfield  — 

— - .12. 

- 22. 

Rebecca  — — 

T.  Blackburn  — 

— . - 12. 

— - - 28. 

-Cornwall  — — : 

C.  Cliff  — 

— , - 12. 

November  7. 

Hannah  — — •_ 

C.  Dandifon  — 

— . — 12. 

— 2. 

Nancy  — — 

G.  I-Iobart  — 

— . - 12. 

— 4. 

Generous  Planter  — 

G.  Johnlbn  — 

— - 12. 

— - 14. 

(y  y.)  ' Ealing 
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Ships  Names. 

Matters  Names. 

Ealing  Grove 



J.  Meek 



Columbus 

— _ 

G.  Orton 

— 

Barwick 

— 

R.  Watis 

. — 

Mediator 

— 

J.  Anderfon 

— 

Lady  Harewood 

— i 

T.  Brenan 

— 

Jane  and  Mary 

— 

J.  Blackett 

— 

Confolo  — 

— 

W.  Barker 

— 

Neil  Malcolm 

— 

R.  GUI 

_■ 

William  and  Elizabeth 

T.  Hart 

— 

Romulus 

— 

W.  Vollum 

— 

Elizabeth  — 

— 

R.  Ward 

— 

Caroline  — 

. — 

G.  White 



Meliora  — 

— 

W.  Barge 



Oracabeffa 

. — 

J.  Burne 



Emelia  — 

. — 

J.  Bailey 

— 

Perfeveraiice 

_ 

T.  B.  Crofs 

— 

Su.ccefs  — 

— 

A.  Cairnes 

Manner  — 

— 

W.  Chi  vers 



John  and  Thomas 

— 

J.  Cook 



Carriere  — • 

— 

J.  Dell 

_ 

Catherine 



G.  Fithee 



Eriendfhip 

— 

J.  Gibfon 

— 

Defiance 



G.  Grant 



Concord  — 

— 

B.  Merrick 



Brooke  . — 

— 

S.  Oliver 

_ 

C a file  Douglals 

— 

J. Shaw 



Caftor  — 

— 

J.  Salkfield 



Winchefter 

_ , 

J.  Smith 



Harvey  — 

— 

J.  Taylor 

— 

Ranger  — 

— 

R.  White  wood  - 

Silfiex  — 



J.  Addis 



Antigua  — 

— 

T.  Brown 



Amelia  — 

— 

J.  Budge 

— 

Liberty  — • 

« — 

R.  Carey 

— 

Judith  — 

■ — 

W.  Crookfhanks 

Barbadoes  Planter 

— 

H.  Carter 



Hope  — 



S.  Dickenfon 



Baillies  — 

— 

A.  Duncan 



Beckford  — 



J.  Foot 



Dominica 

— 

J.  Hall 



Friendlhip 

— 

T.Hullah 



Friends  — 

— 

R.  M'Kinlay 

— 

Daniel  — 

— 

J.  Murrow 



Grenville  Bay 

— 

J.  Mann 

— 

Reported. 

Cleared. 

Odober  - 1 2. 

October  - 

— - 12. 

November  9. 

— - 12. 

— ' - id- 

Odober  - 31.. 

— - 13. 

November  17. 

— •-  13- 

— - 16. 

- — - 13- 

— - 21. 

— - 13- 

— - 14. 

— - 13- 

— 2. 

— - 13. 

— - 19. 

“ - *3- 

October-  24. 

— - 14. 

— - 2a. 

— - 14. 

November  n. 

— - 14. 

Odober  - 31. 

— - 14. 

November  2. 

— - 14. 

— - 14. 

— - 14. 

— - 1 8. 

— - 14. 

~ - 17. 

— - 14. 

— - 14. 

— - 14- 

— - 25. 

— - 14. 

— - 2. 

— - 14- 

— . - 3- 

— - 14. 

October  - 20. 

— - 14. 

November  3. 

— - 14. 

— - 13. 

— - 14. 

— - 14. 

Odober--  15. 

— - 14. 

— - 27.. 

— - 14. 

— - 28. 

— - i5- 

November  6. 

~ - 15- 

— '**  j 

— - 15- 

October  - 31.. 

— - j 5. 

November  3. 

~ - »5- 

— - 13- 

— - 15. 

“ - *5- 

Odtobcr  — 30. 

~ - 15- 

December 

— - - 15. 

November  14. 

- if- 

— - 3- 

— - 1 5- 

— - 13- 

— - *5. 

— - 14. 

7"  - -*5- 

- - 15. 

Odober  - 29. 

JBetfry 
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1795. 


Ships  Names. 

Mailers  ’Names. 

Reported. 

Cleared, 

’Betfey 



G.  Miller 



Oftobcr  - 

15- 

November 

JO. 

Golden  Grove 

— 

G.  Nibbs 

— 

— - 

IS- 

— _ 

J. 

John  — 

— 

W.  Pedder 

— 

— _ 

15- 

— » 

7- 

Gaftle  — 

— 

F.  Raw  ion 



_ 

Odtober  - 

Mathew  — 

— 

M.  SI  egg 

— 

— - 

15. 

November 

2. 

T artar 

— 

R.  Smith 

— 

_ _ 

!5- 

— . - 

13- 

'Hercules 

— 

W.  Soper 

— 

— - 

i5- 

— _ 

16. 

•Cotton  Planter 

— 

W.  Young 

— 

— _ 

1 S’ 

Oflober  - 

31- 

Helen  — 



J.  Alexander 

— 

__  _ 

16. 

November 

14. 

Juno  — 

— . 

W.  Black 

— 

— _ 

16. 

— - 

14. 

'Ceres  — 

— 

G.  Brown 

— 

— - 

t6. 

- — 

4- 

Amphitrite 

— 

C.  Campbell 

— 

— - 

1 6. 

— . - 

■l*. 

Kitty  — 

. — 

C.  Donovan 

— 

— 

16 

December 

4- 

Nine  Sifters 

— 

R.  Dunn 

— 

— _ 

16. 

November 

1 1- 

Barbadoes  Friends 



C.  Henderfon 

— 

— - 

16. 

— - 

12. 

Lord  Sheffield 

— 

W.  Jeffrey 

— 

— - 

1 6. 

— - 

2. 

Nancy  — 

— 

R.  Knight 

— 

— - 

16. 

— - 

23- 

Annabella 

— 

T.  Oliver 

— 

— - 

16. 

December 

US- 

Portland 

— 

J.  E.  Robfon 

— 

— - 

16. 

November 

1 1. 

New  Lionefs 

. 

J.  Ritchie 

— 

— - 

1 6. 

— - 

18. 

Leviathan 

— • ' 

T.  Warden 

— 

— - 

1 6. 

December 

3* 

Heftor  — 

— 

C.  Lawfon 

— 

— _ 

17 • 

Odtober  - 

26. 

•George  — 

— 

J.  New 

— 

■ — - 

‘7- 

November 

11. 

Lady  Jane  Halliday  - 

S.  Sims 

— 

— - 

*7- 

— - 

18. 

James  — 

— 

J. -Wright 

— 

— - 

i7- 

— - 

14- 

Louifa  — 

— 

R.  Brown 

— 

— - 

19. 

— - 

19. 

Commerce 



J.  M'Namara 

■ — 

— - 

i9. 

— - 

11, 

Jntegricv 

— 

T.  Martin 

— 

— - 

19. 

Odtober  - 

20. 

Catherine  — 

— 

W.  Steele 

— 

— - 

J9* 

November 

26. 

JRofe  — 

— 

R.  Waugh 

— 

' — - 

»9 

— - 

21.. 

-Alligator  — 

— 

R.  Curling 

— 

— - 

20 

— - 

>7- 

-A&ive  — 

— 

N.  Donnett 

— 

• — - 

20 

— - 

6. 

Aurora  — 

— 

R.  Lowrey 

— 

— _ 

20 

— - 

20. 

:Satisfa£tion 

— 

J.  Simonds 

— 

— - 

20 

— - 

23. 

Alexander 

— 

f.  Smith 

— 

— - 

20 

— - 

2. 

Friendlhip 

— 

W.  Blackburn 

— 

— - 

21 

— - 

6, 

Amity  — 

— 

W.  Burdon 

— 

November 

2 

— - 

19. 

Beffcy  — 

— 

[.  Coverdale 

— 

— - 

2 

— - 

xo. 

Penelope 

— 

W.  Wilfon 

— 

— - 

December 

9- 

, Flv  • — 

— 

J.  Creed 

— 

— - 

IO 

November 

19. 

Dutchefs  of  Portland 

W.  Elliott 

— 

— — 

10 

D ecember 

4- 

•Clarendon 

— 

T.  Barnes 

— 

— - 

11 

— - 

21. 

Union  Iflartd 

— 

C.  Coldftrcam 

— 

— - 

I 

— - 

I I. 

Mary  — 

H.  Douglafs 

— 

- 

I 

12. 

Briflctt 
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Ships  Names. 


Bri  fleet  — — , 

Withywood  — 

Charlotte  — ■ — 

Friendihip  — ■ — 

York  — 

London  — — r. 

Bcaufoy  — — s 

Efthec  Lindo  . — s. 
T timer  — — 

Spooner  — — , 

Harriott  — — . 

Tul lock  Cattle  — 

Union  — — r. 

Calyplo  — — 

Mary -Ann  — — 

Union  — — 

Cou  ncefs  of  Hopetown 
Ceres  — — 

Bellifarius  — 

London  — — 

Prince  William  Henry 
Emerald  — — 

Humphreys  — 

Kent  — — 

A drive's  Increa-fe  — 

Albion  — — 


Mailers  Names. 

Reported. 

Cleared. 

G.  Denning  — 

November  n. 

December  10. 

A.  Fi  flier  — 

— - .it. 

— - -i  1 . 

B.  Howes  — 

— -ii. 

_ . 

J.  Kitchen  — 

— - 1 1. 

— - 10. 

W.  Lindfay  — 

— - 1 1. 

L.  Lacey  — 

— - 1 1. 

— - 12. 

J.  Nome  — 

— - 1 1. 

1 . Robertfon  — 

— - ii. 

— - 28. 

G.  M.  Wood  — 

— - - i J. 

— - 16. 

R.  Wilfon  — 

— - ii. 

M.  Goodwin  — 

— - io. 

— - 16. 

R.  Hardie  — 

— - 12. 

H.  Liddle  — 

— - 12. 

G.  Muflen  — 

— - 12. 

G.  Smith  — 

— - 12. 

J.  Thompfon  — 

— - 12. 

- 11. 

T.  Wilfon  — 

— .12. 

— - 8. 

J - Carr  — 

— - 13- 

T.  Barge  — 

— . ~ .23. 

J.  Adams  — 

— - 25. 

- 24. 

J-  Pitt  — 

— - .26. 

S.  Williamfon  — 

December  2. 

— - 31. 

*795- 

179G. 

A.  Collins  — 

G.  Maul  — 

December  15. 

— - 29- 

January  19. 

R.  Pye  — 

— - 29. 

February  4. 

J.  Renwick  — 

— - 30- 

January  19. 

334  Ships.  • 


J.  Bumc. 

S.  P.  Jerquer. 


Honduras  Packett  — - 
Polly  — _ 

Clyde  — — 

William  Pitt  — 
Atlantic  — — 

, 5 Ships.  J.  B. 


O N D U*  R A 

s,  i7SJ. ; 

W.  Fairfoot  — 
W.  Kelly  — 

F.  Beveridge  — 
E.  Alder  — 

J.  McCunn  — j 

July  6 

— - aj. 
Auguft  2j, 
Ottober  15. 

— - 15. 

(July  2 2. 

Auguft  io. 

[September  1 6. 
November  n. 
— - 7- 


-Appendix 
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An  ACCOUNT  of  the  Arrivals  of  Ships  from  the  Weft 
Indies,  from  the  ift  of  January  17-90,  to  the  31ft  December 
1795,  both  Days  inclufiv.e,  which,  having  more  than  Ten  Tuns 
of  Wine  on  board,  came  under  the  Infpeftion  of  the  Wine 
JeEquer. 


1790. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Favorite  — — 

J.  Cole  — 

7 Jany  1790. 

8 Febr  1790. 

Navigation  — — 

J.  Windover  — 

3 May 

— 

5 Jurfe  — 

Fonthill  — — 

P.  Seward  — 

7 June 

— ' 

8 July  — 

Simon  Taylor  — 

D.  Watt  — 

30  Tune 

— 

4 Aug'  — 

Earl  of  Effingham  — 

R.  Moulton  — 

s J"iy 

— 

5 Aug'  — 

Weftmorland  — — 

Wm.  Brown  — 

19  July 

— 

18  Aug'  — 

Elope  — — 

W'n.  Richardfon 

13  Aug' 

— 

20  Sept'  — 

Sugar  Cane  — — 

W.  Seaton  — 

23  Aug1 

— 

24  Sept'  — 

Mary  Ford  — — 

W.  Blackburn  — 

30  Aug1 

— 

20  Sept'  — 

Francis  and  Eliza  — 

W.  Stark  — 

3 Septr 

— 

25  Sept'  ■ — 

Phillipa  Harbin  — 

J.  Lee  — 

15  Sept1 

9 Oft'  — 

Marq'  Carmarthen  — 

S.  Rowfon  — 

17  Septr 

21  Oft'  — ■ 

Friendlhip®  — > — 

R.  Trew  • — 

23  Sept' 

— 

22  Oft'  — 

Britannia  — — 

E.  Lamb  — 

25  Sept' 

— 

2 Nov'  — 

William  and  Mary  , — 

W".  Dodds  — 

19  0(2:' 

— 

15  Nov'  — 

Maria  — - 

B.  James  — 

20  0(2:' 

— 

9 Dec'  — 

Catherine  — — 

B.  Cleveland  — 

21  Oft' 

— 

23  Nov'  — 

Sarah  and  Ann  — 

W“.  Farrer  — 

26  Oft' 

— 

10  Dec'  — 

Lord  Hood  - — — 

J.  Wheadon  — 

8 Nov' 

■ — 

14  Dec'  — 

Hercules  — - — 

J.  Fullerton  — 

8 Nov' 

— 

19  Dec'  — 

Alfred  Frigate  — — 

J.  King  — 

29  Dec1 

' 

2 Febr  1791. 

(zz)  WEST 
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WEST  INDIES,  1791. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

Ducken  field  — 



C.  Nockells  — 

May  i7qi. 

21  June 

1791- 

Lady  Taylor  • — 

— 

W.  Black  — 

2 July 

— 

19  July 

Jamaica  — 

— 

'W.  Sherry  — 

— 

3 Sept’ 

— 

Sugar  Cane  — 

— 

W.  Seaton  — 

2 Aug' 

— 

23  Aug' 

— 

Alexander  ■ — 

— 

D.  Miller  — 

4 Aug’ 
30  Aug' 

20  Septr 

— 

Turner  — 

— 

W.  Young  — 

— 

27  Septr 

— 

-Francis  and  Eliza 

— 

J.  Lee  — 

3 1 Aug' 

— 

24-Septr 

— - . 

Dutch1  of  Portland 

— 

E.  Lamb  — 

■3  Sept' 

— 

3 Off 

— 

Hope  — — 

— 

W.  Kichardlbn  — 

6 Sept' 

— 

x Oft' 

— 

Boyd  — — 

— 

G.  Sargent  • — 

6 Septr 

— 

24  Septr 

— 

Mo'hawk  — 

— 

S.  Cafey  — 

7 Sept’ 

— 

28  Sept' 

— 

Jupiter  — 

— 

J.  Foulerton  — 

30  Scptr 

— 

18  Novr 

— 

Stanley  — 

— 

S.  Hayes  — 

t Oft' 

— 

26  Oft' 

— 

Lord  Hood  — 

— r 

G.  Joad  * — 

jo  Oft' 

— 

17  Novr 

— 

Thornton  — *■ 

— 

R.  Trew  — 

1 1 Oft' 

. — 

4 Novr 



Harriott  — 

— 

J.  Dixon  — 

11  Oft' 

— 

16  Novr 



-York  — — 

. 

J.  BOulderftone 

xi  Oft' 

— 

10  Dec' 



William  and  Elizabeth 

M.  Goodwin  — 

1 2 Oft' 



15  Nov' 



Alfred  Frigate 

— 1 

J-  King  — 

1 2 Oft' 

— 

ir  Novr 

_ 

N ancy  — — 

, 

T.  Dickenfon  — , 

13  Oft' 

— 

5 Nov' 



Belfield  — 

— 

R.  Brown  — | 

14  Oft' 

— 

12  Nov' 

Catherine  — 

— 

B.  Cleveland  — j 

j 4 Oft' 

— 

. 

Alexander  — 

J.  Shaw  — j 

14  Oft' 

— 

30  Nov' 

. a 

— 

WEST 
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WEST  INDIES,  1792. 


Ships  Names. 

Matters  Names. 

Reported. 

Cleared. 

Tortola  Planter  — 

D.  Watt  — 

23  June  1792. 

14  July  1792. 

Duckenfield  — — 

C.  Nockells  — 

2 July  — 

24  July  — ' 

Hope  — — 

W.  Richardfon  - 

rgjuly  — 

■ 9 Aug"  — 

Phoenix  — — 

P.  Stimfon  — 

23  J^y  — 

25  Aug'  — 

Duke  of  Clarence  — 

S.  Rawfon  * — 

30  July  — 

27  Aug1  — 

Henry  — — 

J.  Wilfon  — 

20  Aug'  

25  Sept'  — 

Hygeia  — — 

J.  Lee  — 

27  Aug'  — 

25  Sept'  — 

Sugar  Cane  — 

W.  Seaton  — 

29  Aug'  - — 

1 9 Sept’  — 

Dominica  Packett  — 

,R.  Boutfloor  — 

10 -Sept'  — 

n Oft'  — 

Arethufa  — 1 

W.  Dodds  — 

13  Septr  — 

4 Oft'  — 

T urner  — — 

|W.  Young  — 

1 5 Sept'  — 

13  Oft'  — 

Hercules  — 

R.  Trew  — 

j 5 Septr  — 

8 Nov  — 

Nancy  — — 

J.  Dixon  — 

17  Sept'  — 

14  Nov*  — 

Stanley  — — 

S.  Hayes  — 

17  Sept'  — 

9 Nov  — 

Dutch’  Portland  — 

E.  Lamb  — 

17  Sept'  — 

18  Oft'  — 

Rio  Nova  — 

R.  Moulton  — 

1 8 Sept*  — 

7 Nov'  — 

Ann  — — 

C.  Whitton  — 

19  Sept'  — 

8 Nov'  — 

Young  Hero  — 

W.  Dalton  — 

25  Septr  — 

8 Novr  — 

Betfey  — — 1 

Gr.  Lawrie  — 

2 Oft'  — 

21  Novr  — 

17  93— 

— 

Landovery 



W,  Adams  — 

5 Feb’’  1793. 

6 March  1 7 93. 

Refolution  — 

— 

J.  Taunton  ■— 

5 Feb*  — 

30  March — 

Atelanta 

— 

A.  Forbes  — 

23  March  — 

22  April  — 

Hope  — 

— 

W.  Richardfon  — 

8 Aug'  — 

6 Sept'  — 

Stanley  — 

— 

S.  Hayes  — 

9 Aug’  — 

7 Sept'  — 

Bethia  — 

— 

j.  Loten  — 

5 Sept'  — 

8 Oft'  — 

Simon  Taylor 

— 

A.  Watt  — 

9 Sept'  ‘ — 

1 5 Oft'  — 

Rio  Nova 

— 

J.  Maddock  — 

10  Sept'  — 

24  Oft  — 

Arethufa  — 

— ' 

W.  Dodds  • — 

10  Sept'  — 

i Oft'  — 

Hygeia  — 

— 

J.  C.  Lee  — 

90ft'  — 

18  Dec'  — 

Hercules 

— 

R.  Trew  — 

1 2 Oft'  — 

28  Nov'  — 

Duckenfield 

— 

C.  Nockells  — 

1 4 Oft'  — 

30  Nov'  — ■ 

Duke  of  Clarence 

— 

W.  A.  Cobbold  - 

140ft'  — 

22  Jan*  1794. 

WEST 


Printed  image  digitised  by  the  University  of  Southampton  Library  Digitisation  Unit 


Appendix  (X  x)  confirmed. 


WEST  INDIES,  1794. 


Ships  Names. 

Mailers  Names. 

Reported. 

Cleared. 

.Martha  — — 

R.  Brown  — 

•22  March  1 7 94.' 

18  April  1794. 

Mathew  — - — 

M.  Sltgg  — 

26  April  — 

17  May  — 

Gncnvile  — 

N.  Dixon  ■ — 

7 Ju|y  — 

4 Aug'  — 

Simon  Taylor  — 

A.  Watt  — 

29  July  — 

20  Septr  — ■ 

Betfcy  — — 

G.  Miller  — 

j 6 A ug1  — 

4Odr  — 

Diana  — — 

J.  Thompfon  — 

i-8  Sept'  — 

6 oar  — 

Hygela  — — 

T.  Dare  — 

26  Septr  — 

29  Odr  — 

Hanbury  • — 

T.  C.  Rofe  — 

14  Odl"  — 

9 Decr  — 

Duke  ot  Clarence  — 

W.  A.  Cobbold  - 

i4  0dr  — 

17  Decr  — 

Jamaica  — — 

W.  Sherry  — ' 

6 Novr  — 

29  Dec'  — 

x795  • 


•Catherine  and  Eliza  - | 

M.  Megrah  — 

22  July  1795. 

4 Aug’  1795. 

Liverpool  — — 

G.  Stewart  — 

23  July  — 

1 5 Aug‘  — 

Prince  ot  Wales  — 

M.  Dobinion  — 

*1!  July  — 

Bridge  T own  — 

R.  Goodwin  — 

23  July  — 

17  Aug'  — 

Duckenfield  — 

C.  Robinlon  — 

1 8 A ugl  — 

17  Sept'  — 

Trelawpey  Planter  — 

J.  M'Donald  — 

20  Aug'1  — 

22  Sept'  — - 

Portland  — 

T.  Rofe  — 

21  Aug'  — 

22  Sept'  — 

Hygeia  — — 

G.  Wool  is  — 

15  Odr  — 

Commerce  — 

C.  Thompfon  — 

i6  0dr  — 

11  Nov*  — 

Martha  — — 

R.  Brown  — 

2 Dec'  — 

23  Dec'  — 

Jn'  Tombs, 

Wine  Jerquer. 
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Cufforo  Hpufc  Q£t.  22,  17-951 

*T'H£  Petition  of  the  ■permanent  Lockers  at  the  Coffee  Warehoufes, 
ftating,  * That  in  order  to  ■accommodate  the  Merchants  and  others  con- 
cerned, the  Coffee  Warehoufes  have  been  kept  open  for  a confiderable 
Length  ofTime  beyond  the  regular  Hour  of  Two  o’Ciock,  for  which  the  faid 
Lockers  have  not  received  any  Gratuity  5 and  therefore  praying  that  Direc- 
tions -may  be  given  for  the  faid  Warehoufes  being  in  future  locked  up  at 
Two  o’Ciock,  unlefs  the  Merchants,  who  fliall  require  che  fame  to  be  kept 
open  longer,  pay  the  Petitioners  for  their  prolonged  Attendance,’ — was 
read;  together  with  the  ‘Reports  of  the  Warehoufe  Keeper  for  Coffee  and 
his  Comptroller,  the  Ii\fped)or  of  the  Delivery  of  unrated  Eaft  India  Goods, 
^nd  die  Surveyor  of  the  E aft -India  Warehoufes:’ Thereupon 

“ RESOLVED, 

“ That  it  appears  reafonable  the  Lockers  fliould  attend  till  Three 
q’Clock,  for  the  Accommodation  of  the  Coffee  Importers,  for  the  Purpole 
of  receiving  Goods  landed  before  T wo,  and  of  delivering  fuch  Goods  as 
are  not  wrote  off  before  that  Hpur,  without  any  Gratuity  whatever  from 
die  Merchants ; but  after  that  Time,  fliould  the  Traders  require,  for  their 
further  Accommodation,  the  Attendance  of  the  Lockers,  the  Board  think  it 
alfo  reafonable  " that  they" fhould  be  recompenfed  in  the  fame  Proportion  as 
the  Eaft-Tndia  Company  rewards  the  Lockers  in  their  Warehoufes  for 
performing  Extra  Duty,  &c. 

,fc  Ordered,  That  the  Warehoufe  Keeper  for  Coffee  and  his  Comptroller 
•do  communicate  .this  Propofal  to  the  Coffee  Importers  for  their  Concur- 
rence.” 

Copy  Commiflioners’  Minute. 


Ex.  G.  N.  A. 


t).  Curling. 


(a  a a) 
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€ O M P U TAT  I O N of  the  Expence  of  making  the  propofed 
Docks  and  Canal  on  the  Surrey  Side  of  the  Thames,  agreeable 
to  the  Plans  prepared  by  C.  T.  Cracklow. 


Digging  the  Docks  and  Canal  with  Bafons,  and  wharfing  the  £. 
Docks,  making  good  the  Roads,  gravelling  Towing 
P.aths,  &c.  — — — — — — 192,800 

Bridges,  with  the  Approaches,  Locks,  Flood  Gates,  Pen- 
ftocks.  Wood  Wharfing,  Land  Ties,  Field  Gates,  &c.  with 
Ironwork  thereto  — — — 3 Jj  300- 

Value  of  the  Land  for  the  Docks  and  Canal,  and  of  the  Build- 
ings required  to  be  taken  down  for  the  Canal  — 46,200 


i-  274>3°° 

Unforefeen  Accidents,  Chain  Pumps,  Shores,  Supervifal, 

Clerks  of  Works,  and  other  contingent  Expences  — 15,000 


Total  — £.  289,300 
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A GENERAL  DESCRIPTION  of  a PLAN  for  giv- 
ing  to  the  Port  of  London  the  mod  extenfive  Advantages,  of 
which  it  is  capable,  from  its  natural  and  geographical  Situa- 
tion : — By  Willey  Reveley,  Architect. 

PREFACE. 

♦j'H  E Ideas  here  thrown  out,  fhould  be  conGdered  as  thofe  of  a 
Man,  entirely  unfupported  by  Patronage  or  l ntereft,  and  who  there- 
fore could  not,  without  too  many  Sacrifices,  afford  the  Time  necefiary 
for  giving  to  his  Project  the  requifite  Advantages  of  Eftimate  and 
Detail. 

One  Benefit,  however,  has  been  the  Refulc  of  this,  that  he  was  at 
Liberty  to  go  to  the  Extent  of  his  own  Ideas,  and  to  confider  the 
Benefit  of  the  Public,  without  being  warped  by  private  Attach- 
ments. 

He  has  attempted  nothing  more  than  a very  general  Outline. 
He  trufts,  however,  that. the  Principles  of  his  Effay  will  be  found  to 
be  juft,  adapted  to  the  Removal  of  the  natural  DefeCts  of  the  Ri- 
ver, giving  every  practicable  Advantage  to  Navigation  and  Com- 
merce, and  fuggefting  no  particular  Injury  to  the  Property  of  any  In- 
dividual. 


General  Defcription  of  a Plan,  &c.  &c. 

This  Plan  confifts  of  Five  diftinCl  Parts,  which  I fliall  deferibe  under 
the  following  Five  diftiriCt  Sections,  viz. 

Scttion  the  Firjl : Of  the  Propriety  and  Practicability  of  a general 

Improvement  in  the  River  Thames  and  its  Navigation. 

SeRion  the  Second: Of  the  Propriety  and  Practicability  of  re^ 

building  L.ondon  Bridge,  without  which  the-Improvements  above 
it  cannot  be  fo  well  effected. 

'•  * SeSion 
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St  Elion  the  Third: OF  the  Propriety  and  Practicability  of  making 

wet  Docks  to  any  Extent  required. 

SeSlion  the  Fourth  .v-rr-rOf  the  Propriety  of  dividing  the  Shores  of 
the  River  into  Diftricfts,  with  a Cuftom  Houfe  to  each,  for  the  Im- 
provement in  the  Collection  of  the  Duties. 

Seaton  the  Fifth: Of  the  Improvement  of.  the  Quays. 


' THE  Completion  of  the  .prefeBt  Plan  will  ponfift  in  adopting  the 
Whole  of  the  above  Improvements;  but  it  will  by  no  Means  prevent  the 
Improvements  offered  in  other  Plans -from  being  introduced,  excepting 
fuch  as  prove  Obftacles  to  thofe  here  recommended;  and  as  I am  aware 
of  fome  Offers  and  Propofols  very  likely  to  be  made  on  a Subject  of  this 
Kind,  1 have  taken  the  Liberty  of  giving  fome  Reafons  againft  rhenn, 
■but  without  any  Intention  of  wandering  from  the  Subject  expreffed  in 
the  Title  Page,  and  I hope  I am  ac  Liberty  to  take  all  Means  of 
thoroughly  putfuing  the  Enquiry  I propofe. 


SECTION  THE  FIRST, 

■Of  the  Propriety  and  PraElicability  of  a general  Improvement  in  the  River 
Thames,  and  in  its  Navigation. 

THE  Improvement  of  Rivers  has  been  hitherto  but  little  confidered, 
and  lefs  pradtifed  ; and,  indeed,  it  has  been  a Cuftom  to  dig  Canals  even 
by  the  Sides  of  Rivers;  and  though  in  fome  Cafes  this  Method  may  he 
jiiftifiable,  there  are  few  Rivers  more  worthy  pf  being  thp  Subject  of 
general  Improvement  than  the. Thames. 

It  poffeffes,  even  under  the  moft  cruel  Negle'dt,  fufficient  Depth  of 
Water  to  bring  very  large  Ships  above  Limehoufe,  and  Reafons  will 
hereafter  be  given  why  the  Depth  of  Water  is  diminifhing ; and  I am 
forry  to  obferve,  that  a confidtrable  Expence  and  fome  Ingenuity  have 
been  for  fome  Years  employed,  which  have. conduced  to  bring  on  this 
retrograde  Effect. 

It  poffeffes  a fide,  that,  in  Spite  of  numerous  Obftacles,  frill  rifes 
aim  oft  to  Richmond,  and  which  is  of  extreme  Importance  in  bringing 
in -and  carrying  out  Ships. 

The  Capacity  of  the  River  for  Shipping  is  however  jog.  fmsll  s and 
though  the  River  itfelfis  confiderable,  the  Commerce  pf  the  Port  of 
London  is  too  great  for  the  prefent  Extent  of  What  is  called  The  Pool. 

I fh all  fubdivide  the  prefent  Section  into  the  Two  .following  Heads, 
and  treat  each  feparately, 

»ft.  T* 
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-ift.  To  preferve  and  Increafe  the  Power  of  the  Tide,  to  deepen 
■the  Water,  to  preferve  thefe  Advantages  when  obtained,  and 
to  procure  an  improved  Barge  Navigation  from  Blackfriars 
■upwards. 

•and.  To  give  a free  Paflage  for  Shipping  to  Blackfriars. 

'First  Head.  To  preferve  and  increafe  the  Power  of  the  Tide,  &c. 
^s  above. 

ALL  Rivers  have  a Tendency  to  alter  their  Channels  more  or  Ids, 
.according  to  their  Fall, — their  Rapidity, — their  Width, — Breadth, — 
Depth, — Quantity  of  Water,  &c.  and  according  to  the  Obftacles  their 
Currents  meet  with. 

The  Phenomena  of  the  Thames,  conlidercd  fcientifically,  are  not  fuch 
as  to  create  much  Apprehenfion  of  any  other  Evil  than  that  of  filling  up 
its  Channel,  which  is,  however,  an  Evil  fufficiently  ruinous  to  Com- 
merce to  become  an  Objeft  of  our  moft  ferious  Attention. 

The  Current  downwards  has  but  a very  moderate  Degree  of  Rapidity, 
.and  brings  down  with  it  a certain  Quantity  of  terraqueous  Particles, 
which  are  kept  in  a State  of  Sufpenfion  by  the  Motion  of  the  Water 
only,  becaufe,  when  at  reft,  it  depofits  fuch  Particles,  and  becomes  tran- 
sparent. 

To  improve  the  Navigation,  therefore,  it  will  be  neceflary  to  affift  the 
■Current  and  Tide  by  equalizing  their  Motion  in  the  various  Parts  of 
the  River,  and  by  giving  them  more  Power,  fo  thac  the  Sediment  now 
depofited  in  an  irregular  Manner  in  various  Parts  of  the  Bed  of  the 
River  may,  as  much  as  pofiible,  hereafter  be  carried  into  the  Ocean. 

It  will  be  neceflary  to  explain,  in  a few  Words,  the  Caufe  of  the  Tide, 
as  it  might  have  a different  Operation  upon  this  Plan,  if  it  were  the 
Effeft  of  a different  Caufe  ; and  though  the  general  Caufe  is  well 
known,  yet  the  particular  Phenomena  are  fometimes  mifunderftood. 

The  Waters  of  the  Ocean,  being  governed  by  the  mixed  Opera- 
tions of  the  Two  Laws  of -Gravity  and  Attraction,  are  fee  in  Motion;  this 
Motion  is  checked  by  the  Shores  on  its  Arrival,  but  continues  up  the 
Mouths  of  Rivers,  and  actually  runs  with  a Velocity  that  enables  it 
to  reach  a conflderable  Diftance  inland,  although  running  up  Hill  all 
the  Time,  and  turning  the  Current  of  the  River  along  with  it;  the 
Tide,  thus  fpending  its  Force  by  afeending  up  Hill  again  ft  a Stream, 
is  at  length  flopped  and  turned  by  the 'Gravity  only  of  the  downward 
Current. 

All  Bodies  in  propelled  Motion  move  in  Right  Lines  with  the  leaft 
Obftru&ion ;‘  confequently  all  the  Windings  of  a River  not  only  unne- 
ceffarily  lengthen  the  Qourfe  of  the  Tide,  b.ut  tend  confidcrably  to  ftop 
its  Progrefs.  - 

From  thefe  Premifes  it  appears  ; that  to  aecomplifk  the  Improvements 
under  our  immediate  Confederation,  we  muft  render  the' Courfe  of  the 
River  mqre  .re&ilinqar,  by  taking  off  the  Curvatures  of  its  ‘Channel; 
that  rhe  Parts  now  too  narrow  muft  be  widened,  thofe  now  too  wide 
muft  be  contracted,  the  (hallow  Parcs  of  the' River  deepened,  and  the 
(bbb)  “ Fall 
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Fail  or  'Declivity  of  its  Courfe  regulated;  and  upon  the  full  or  partial 
•Execution  of  thcle  Points  docs  the  lull  or  partial  Improvement  de- 
•pend  *. 

Thefe  Operations  fliould  be  executed  upon  the  moft  perfeft  hydro- 
■n-atical  principles,  and,  Ihould  I be  allowed  .to  proceed  in  this  grand 
Work,  every  Thing  fhall  be  done  that  can  arife  from  mathematical 
Certainty  and  Proofj  that  we  may  embark  in  our  Project  full  Mailers 
of  our  Subjedl,  before  any  Operations  are  undertaken. 

It  mull  be  One  Objefl  in  this  Improvement  to  prohibit  every  Kind  of 
Projcdlion  into  the  River,  fuch  as  Quays,  Caufewavs,  Steps  and  indeed 
Bridges  ought  to  have  a clear  Water  Way  equal  to  the  whole  Diameter 
of  the  .River,  and  therefore  the  Abutments  ought  to  be  indented  into 
-the  Shores  on  each  Side,  as  well  as  Caufeways,  Steps,  &c. 

The  eafier  the  Entrance  of  the  Tide  is  made  by  the  above  Improve- 
•ments,  the  lefs  tardy  will  its  Motions  be,  and  the  lefs  Depofit  can  take 
place  in  the  River. 

The  quicker  the  Courfe  of  the  Title,  the  greater  Opportunity  is  af- 
forded for  eafy  Entrance  and  Exit  of  Ships,  without  the  Afliltanc-e  of 
•the  Wind. 

The  Gontrnclion  of  the  River  before  mentioned  I propofe  to  effect,  by 
-carrying  the  Banks  farther  into  it  in  i'ome  Parts,  and  i.n  others  by  forming 
lflands. 


•*  The  Irregularity  in  the  Breadth  of  the  River  is  a material  Caufe  of  its  unequal 
•Current,  and  confcquent  unequal  Depth,  becaiife  where  the  River  is  narrow,  the  Velocity 
of  the  Tide  prevents  any  Sediment  from  depofidng,  and  even  carries  away  the  Bed ; whillt 
-Shoals  are  conftantl.y  in  ere  a ling  where  the  River  is  too  wide,  as  may  be  ieen  from  Black- 
friars  to  Well  minder. 

A "few  of  the  Meafares'of  the  Width  of  the  River  arc  here  dated. 


Juft  above  Woolwich  — 

-Half-way  from  ditto  to  Blackwall 
Between  Bow  Creek  and  Blackwall 
At  Blackwall  — — 

. Between  Ditto  and  Greenwich 
. _J  ull  aboye  Greenwich  — 

At  Lime  kiln  Dock  — 

At  New  Crane  Stairs  — - 

At  Cherry-Garden  Stairs  • — 

At  the  Tower  — - 

At  London  Bridge  — 

At  Old  Swan  Stairs  — 

At  Steel-yard  Stairs  — 

At  Falcon  Stpirs  — 

At  Blackfriars  Bridge  — 

At  the  Temple  — 

At  the  Adelphi  — 

At  Weftrainder  Bridge  — 

At  Vauxhsll  — 

Near  the  Neat  Houfes  — 

At  Chclfca  — _ 

At  Fulham  Bridge  — 

At  Hammerfmith 
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And  it  proceeds  in  this  irregular  Way  its  whole  Extent.— A confiderable  Property  is  tbui 
proved  Rlver>‘  which  nught  be  gained  .out  of  it,  whillt  the  Navigation  is  thereby  im- 


A very 
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A very  valuable  Property  would  be  thus  created  along  the  Banks  of 
the  River;  particularly  the  Inlands  from  Blackfriars  to  Wedminder  will  be 
of  confiderable  Ufe  to  ered  Warehoufes  upon,  being  in  Situations  where 
no  Ground  is  now  to  be  had  unbuilt  upon,  and  would  produce  above  Six 
Acres' in  Quantity.  Goods  landed  on  thefe  I flan  (Is  may  be  carted  away 
over  Bridges  to  the  Shore.  The  Wharfs  before  which  thefe  Iflands  will 
be  fituated  will  not  fuller  any  Lofs,  becaufe  a Channel  of  Accefs  is  to  be 
left  for  their  Accommodation. 

After  having  inclofcd  the  Spaces  for  thefe  Purpofcs,  I propofe  to  fill 
them  with  Ballad  dug  from  the  Bed  of  the  River,  being  at  Once  the 
cheaped  and  mod  ready  Way  of  filling  die  new  Embankments  and  the 
propoled  Idands,  and  of  deepening  the  River-;  the  equal  Current,  which 
will  be  the  Coniequence  of  thefe  Improvements,  will  preferve  the  Depth 
of  Water  thus  made. 

Whenever  a regular  Survey  is  made  of  the  River  Thames,  and  thefe 
Principles  put  into  Execution  from  a complete  Defign,  fliewing  the 
Depth,  Width,  Fall,  and  Form  of  the  Channel,  there  will  be  no  Dapger 
of  Mifchief  from  Inundations,  which  are  the  EfFeid  of  the  Deficiencies  in 
the  Form  of  the  River,  its  refpedtive  Capacities,  &c. 


Second  Head. — To  give  a free  PafTage  for  Shipping  to  Blackfriars. 

WE  fhotild  not  have  been  under  the  difagreeable  Necefiity  of  arguing 
this  Point,  had  not  our  Ancedors  unfortunately  erected  London  Bridge; 
yet  the  enormous  Defcfts  of  it  are  now  brought  forward  as  the  ftrongeft 
of  all  Reafons  for  fupporting  this  difgraceful  Pile  of  Rubbifh  ; for  it  is 
faid,  that  this  Bridge  has  now  raijed  the  tipper  Bed  Jo  much,  as  to  endanger 
the  Navigation  by  the  total  Want  of  Water  if  it  is  taken  down.  . This 
Argument  is  the  fame  held  out  by  the  Faculty  when  the  Patient  can  live 
but  a lhort  Time,  and  to  change  the  Habits  he  has  acquired  would 
be  to  haden  his  Death,  whild  no  Change  would  cure  his  Difeafe. 

1 hope  the  Reverfe  is  the  Situation  of  the  Commerce,  the  Manufac- 
tures, and  the  Navigation  of  the  Metropolis  of  the  Britifn  Empire  ; 
the  Argument  is  therefore  falfc,  unlefs  we  mean  to  abandon  thefe 
Objefts. 

There  cannot  be  a Moment’s  Hefitation  upon  the  Advantages  that  will 
accrue  to  the  City  of  London,  and  the  oppofite  Shore,  by  this  Introduc- 
tion of  Shipping  to  Blackfriars. 

In  the  firft  Place,  it  gives  at  once  rhe  immenfe  Advantage  of  8,000  Feet 
of  Quay  for  Shipping,  of  which  4,000  are  adlually  in  the  Heart  of  che 
City  of  London. 

Will  not  this  admit  of  a Variety  of  Articles  of  Confumption  being 
landed  without  the  Expence  of  Barges?  and  may  not  the  important  Ar- 
ticle of  Coals  be  thus  retailed  out  to  One  Million  and  Half  of  Inhabi- 
tants of  London  and  its  adjacent  Country  at  a lower  Price?  Whild  the 
ComlQrrs.of  the  Inhabitants  of  London  and  its  Neighbourhood  are  thus 

ineiealed,. 
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increafed,  the  greater  Conlumption  will  add  to  the  Revenue,  to  the  Be- 
nefit of  the  Trader,  and  to  the  Increafe  of  Seamen. 

Perhaps  many  Articles  might  by  this  Means  be  manufactured  in  the 
poor  and  cheap  Situations  about  St.  George’s  Fields  and  Lambeth. 

1 am  perfuaded  that  we  cannot  provide  too  much  Room  for  Trade.  If 
this  (hould  be  the  Opinion  of  the  Legiflature,  where  can  we  fo  well  in- 
troduce it  as  into  the  Heart  of  London,  Southwark,  &c.?  and  where  can 
wcwitli  fo  much  Advantage  add  8,000  Feet  of  Quay  better  fituated  for 
Ships,  or  obtained  with  more  Eafe  ? 

Indeed,  if  London  Bridge  had  not  yet  been  built,  I queftion  whether  any 
Bridge  would  be  ereCted  where  it  is,  had  the  Inhabitants  previoufly  en- 
joyed this  great  Advantage , which  I now  propofe  to  reftore  to  them. 

• A Dam,  fuch  as  London  Bridge,  has  a twofold  Operation  on  a Tide 
River,  for  it  raifes  the  Bed  both  above  and  below  the  Bridge,  as  will  be 
found  to  be  the  Cafe  in  the  prefent  Inftance. 

No  Bargemen  would  be  ruined  by  this  Difufe  of  Barges,  becaufe  the 
Navigation  upwards  would  employ  them  •,  and  if  Coals  and  other  Articles 
could  by  this  Improvement  be  fold  cheaper,  more  would  be  carried  in 
Barges  upwards,  and  the  improved  State  of  the  Navigation  would  enable 
them  to  go  much  farther  without  dragging  than  at  prefent,  nor  would 
the  Navigation  ever  be  interrupted  by  Want  of  Water. 

It  is  furely  impolEble  to  deny  the  Advantages  that  would  be  theRefult 
•of  opening  the  River  to  Blackfriarsj  but  it  is  no  .eafy  Talk  to  Rate  the 
•iuUExtent  of  this  Benefit. 


SECTION  THE  SECOND, 

Of  the  Propriety  and  Pradiicability  of  re-building  London  Bridge. 

I HAVE  fpe,nt  many  Years  in  the  Study  of  my  Profeflion,  and  may 
•therefore  reafonably  be  fuppofed  to  have  heard  Lome  of  the  Arguments 
•for  and  againft  this  Propofition  ; and  I have  not  been  altogether  inatten- 
tive to  the  mod  difficult  ai>d  excen five  .Projects,  though  it  is  not  the 
Fortune  of  every  Artift  to  be  brought  forward  in  Works  of  this  Defcrip- 
•tion. 

I hope  I fhall  be  indulged  with  the  full  Examination  of  this  interfiling 
Point  j I refer  my  Arguments  to  their  own  Candour  and  Truth  for  Sup- 
port, and  the  Subject  muft  be  allowed  an  important  one. 

I therefore  beg,  with  all  poffible  RcfpeCt,  to  declare  my  Opinion,  that 
London  Bridge  ffiould  be  taken  down,  and  re-built  with  a Draw  Biid^e 
•Center,  wide  Arches,  and  narrow  Piers. 

I mean  to  take  into  the  Confederation,  that  much  of  the  old  Mate- 
rials would  contribute  to  the  new  Bridge,  and  to  recount'  the  Ob- 
jections which  I know  arc  held  out  in  Oppofuion  to  my  Opinion,  and  to 
.offer  Anfwers  to  fuch  Objections,  1 know  alfo  the.  Remedies  .propofed, 

•or 
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•or  that  may  be  propofed,  to  render  theExiftence  of  this  Bridge  tolerable  ; 
iuc  even  that  is  faying  too  much  in  its  Favour. 

Arguments  againft  my  Proposition. 

•ift.  That  for  a Time  the  upper  Navigation,  for  a final]  Di fiance, 
•would,  at  low  Water,  be  even  worfe  than  at  prefentj  and  that  Part  of 
the  Bank  accumulated  in  a great  Number  of  Years  by  the  Bridge', 
’would  be  carried  away  down  the  Stream,  or,  in  other  Words,  the  Effort, 

• of  the  River  to  open  itfelf  a Channel  would  caufe  fome  Inconvenience 
if  left  to  its  natural  Courfe  entirely. 

Anfwer. — There  is  no  Doubt  but  that  fome  Inconvenience  would 
.arife  on  this  Head,  if  no  Judgment  or  Difcretion  was  ufed  in  the  Exe- 
-cution ; but  not  if  done  by  a Mafter  of  his  Bufinefs,  who  would  not 
leave  any  Thing  to  Chance,  but  gradually  deepen  the  Water  above  it, 
•.before  the  River  was  let  loofe. 

The  River  would,  however,  make  itfelfa  PafTage,  in  a Courfe  of  Time, 
■when  delivered  from  the  Bondage  under  which  it  at  prefent  labours,  and 
which  is  now  maintained  at  lb  great  an  Expence;  but  that  Arc  fhould  be 
ufed  to  accomplifh  this  Work  there  can  be  no  Doubt.  I fhould  not  pro- 
pofe  to  take  it  down  till  the  Manner  of  proceeding  had  been  well  con- 
/fidered  and  explained. 

ad.  Argument. — That  the  Wheels  belonging  to  the  Waterworks  of 
.London  Bridge  miift  be  fuppreffed. 

Anfwer. — When  a fmall  Part  only  of  the  City  and  Borough  are  fup- 
plied  by  thefe  Water  Works,  and  all  the  reft'of  the  Inhabitants  (ufing 
•the  Thames  Water)  are  fupplied  by  Machines  that  have  no  Water 
Wheels,  why  fhould  not  Steam  Engines  be  employed  here,  as  well  as  at 
•Buckingham  Street  and  other  Places?  Can  it  poflibly  admit  of  One 
Moment’s  Hefitation,  whether  fuch  a noble  River  fhould  be  facrificed  as 
. a meer  Mill  Stream  ? 

3d.  Argument. — The  Expence  of  re-building  it. 

Anfwer. — If  the  Navigation  of  the  Thames  is  worth  preferving,  it 
-cannot  be  done  without  Expence  j for  if  the  Bridge  is  not  re-built,  the 
conlfant  Repairs  of  the  old  One,  the  Expcnce  of  Ballaft  Lighters  for  a 
Conftancy  to  make  deep  Water  above  it,  are  no  fmall  Considerations ; 
and  if  any  Remedy  is  applied,  re-building  the  Bridge  is  thecheapeft,  un- 
•lefs  the  Navigation  is  abandoned  entirely,  and  the  Communication  from 

• the  Pool,  upwards,  abfolutely  given  up.  However,  as  I believe  every 
Body  will  concur  in  thinking  that  an  upward  Communication  fhould 
b t frejerved,  or,  indeed,  I may  with  more  Truth  at  prefent  fay,  createdy 
I fhall  confider  the  Expence  of  the  Means  likely  to  be  propofed,  firffc 
remarking,  that  had  a new  Bridge  been  eretted  fome  Years  ago,  lefs 
Damage  to  the  Navigation  would  have  been  occafioned,  and  thac  the 
longer  this  is  delayed  the  worfe,  as  the  Remedy  becomes  every  Day  more 
difficult  and  expenfive,  but  never  impratticable. 

,(ccc)  The 
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The  Prejudices  with  which  I have  to  combat  on  this  Subjett  are  fuck, 
•that  I fhould  not  be  fucprifed  if  a Propofal  were  made  to  facrifice  the 
River  to  preferve  the  Bridge,  and  to  fupply  its  Place  with  a Canal  for 
the  Paflage  of  Barges.  This  Projeft  agrees  fo  well  with  the  prefent 
Enthufiafm  for  Undertakings  of  this  Kind.,  that  I lhali  confider  its 
EfFeft ; but  muft  obferve  previoufly,  that  the  Part  of  the  Thames  thus 
facrificed  is  a Tide  River  i ,000  Feet  wide,  capable,  under  good  Regulations , 
of  bringing  large  Ships  to  Blackfriars,  and  that  pafles  through  the  Heart  of 
the  ricbeft,  the  mojl  commercial,  and  the  largeft  City  in  the  World. 

It  has  been,  on  fome  Occafions,  a Means  of  diftreffing  an  Enemy  to  fill 
«p  their  Ports;  but  none  have  ever  been  filled  up  with  Mafles  more  rui- 
nous to  Navigation  and  Trade,  or  fo  permanent,  as  this  Bridge  to  the 
Port  of  London. 

Suppofing  then,  that  to  fave  this  Bridge  it  is  argued,  that  a Canal  be 
made  from  the  Pool,  to  make  the  Circuir  either  of  London  and  Weft- 
minder,  or  that  of  Southwark,  &c.  to  above  Weftminfter  Bridge;,  for 
that  is  the  chief  Parc  of  the  River  ruined  by  the  prefent  Syftem, 

’’What  will  .be  the  Expence  of  fuch  a Canal  ? 

Firft,  the  Pjurchafe  Money  of  .Ground  and  Pr.cmifles  to  an  enormous 
'Value. 

Secondly,  the  Expence  of  digging,  of  Locks,  ofBridges,  &c. 

What  will  be  the  Effect  of  fuch  a Cana).  ? 

It  is  changing  a River  fit  for  large  Ships  into  a Canal  for  Barges 
•only. 

:Ic  is  changing  a Tide,  and  Plenty  of  Room.,  for  a narrow  Canal,  crowded  v 
and  tedious  to  pads. 

It  is  changing  a quick  and  free  Navigation  for  a flow  One,  with  the 
burthenfome  and  ufelefs  Expenccs  of  dragging  and  Locks. 

It  ruins  all  the  Property  on  both  Sides  of  the  River  to  a certain  De- 
-gree. 

It  adts  as  a Check  upon  Trade  and  Navigation,  becaufe  every  ufelefs 
Expence  muft  have  that  Effedt. 

Finally,  it  cuts  up  every  high  Road  from  one  Half  of  the  Metropo- 
lis, either  on  one  Side  or  the  other,  by  Drawbridges. 

This  Remedy  would  coft  a Sum  much  larger  than  that  neceflary  to 
re-build  the  Bridge,  whilft  this  latter  Sum  would  reftore  the  City  of  Lon- 
don to  the  full  Ufe  of  the  River,  and  Shipping  and  Barges  to  that  of  the 
Tide,  without  Tolls  or  dragging. 

But  I will  even  add,  that  if  Ships  were  to  pay  a Toll  at  palling  the 
Bridge,  and  even  Barges  alfo,  until  it  was  paid  for,  it  would  be  infi- 
nitely more  bearable;  becaufe,  even  if  this  Toll  was  as  great  as  on  fuch 
a Canal,  the  free  Ufe  of  the  Tide  and  River  on  thofe  Terms  are  far 
greater  Advantages,  both  in  Expedition  and  in  preferving  the  Value  of 
the  Quays  above  London  Bridge,  than  any  chat  a Canal  can  ever  pro- 
duce. The  Toll  paid  by  Ships  would  be  no  Hardlhip,  becaufe  it  would 
be  lefs  Expence  than  the  Ufe  of  Barges. 

3 propofe. 
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I propofe,  for  the  Accommodation  ofPafiengers  over  the  new  Bridge, 
that  Ships  fhould  only  pafs  it  -in  the  Night  Tide,  as  is  the  Practice  at 
Peterfburgh. 

When  the  Mifchief  done  by  this  Bridge  to  the  Navigation — the  great 
Expence  of  keeping  it  in  Repair — and,  the  Damage  done  Annually  to 
Shipping  by  the  Ice  it  collefts,  are  all  confidered,  furely  every  Means 
• of  remedying  the  Nuifance  ought  to  be  attempted,  and  well  confidered} 
and  it  would  •be  fortunate  if  this  Bridge  fhould,  by  Neglefb,  fo  under- 
mine itfelf  as  to  be  buried  in  its  own  Ruins  (which  would  loon  be. the 
Cafe,  was  it  fuffered  to  depend  upon  its  own  Merits  for  its  Support)  for 
I believe,  if  it  was  but  once  down,  the  Means  -of  opening  the  River  • 
would  foon  be  found,  and  alfo  thofe  of  erecting  a proper  Bridge  in  its 
Place. 

Let  it  be  here  confidered,  that  this  Bridge  is  the  Caufe  why  the  River  is 
full  of  Ice,  and  frequently  frozen  up  both  above  and  below  it ; for  it  flops 
all  the  Ice,  and  gives  it  Time  to  freeze  into  vaft  Sheets,  and  the  River  is 
frozen  up  always  immediately  above  and  below  it  when  open  every  where 
elfe  below  Putney  Bridge,  which  latter  is  the  Caufe  of  the  River  freezing 
over  above  thac  in  a fimilar  Manner.  Without  this  Pile  "of  Mifchief 
and  Deformity,  all  the  Ice  would  go  into  the  Sea  and  be  got  rid  of? 
and  if  the  River  was  kept  tolerably  open  by  the  Shipping  going  into 
Docks,  we  fhould  never  hereafter  fee  the  Thames  frozen  over. 

Had  this  Bridge  never  been  eretted,  the  Bed  of  the  River  would  not 
have  .rHen  Three  Feet  below  Bridge  in  the  Memory  of  Man,  nor  the 
Water  have  been  fo  much  fhallower  above  it  than  below  it. 

Suppofe  a Bridge  or  Dam  of.  fimilar  Conftrudtion  were  eredted  at 
Gravefend,  the  Bed  of  the  River  above  it  would  rile  in  the  Courfe  of 
Time  to  be  as  fhallow  as  now  it  is  at  London. 

If  this  temporary  and  unfcientific  Method  of  creating  deep  Water 
is  to  be  adopted,  let  us  build  a Dam  aerdfs  the  River  with  Locks, 
and  we  have  at  once  any  Depth  we  pleafe.  But  if  this  was  done, 
there  would  be  Tide  above  it  only  in  Proportion  to  the  Difference 
of  Height  between  the  Top  of  the  Dam  and  the  Level  of  high  Water; 
dragging  muff  begin  lower  down  the  River  than  at  prefent.  But  our 
SucceiTors  would  find  that  this  Dam  had  made  fhallow  Water  by  the  Se- 
diment it  had  produced,  and  the  Dam  muff  be  raifed,  as  well  as  the 
Banks  of  the  River,  to  obtain  deep  Water,  till,  when  it  became  im- 
poffible  to  remedy  the  Evil  farther,  the  Navigation  muff  be  abandoned 
■entirely. 

A Procefs  of  fimilar  Nature  takes  place  in  the  Nile,  one  of  the  largeft 
Rivers  in  our  Hemifphere,  into  which  a finall  Boat  cannot  enter  without 
Rifle  of  Deftrudtion  when  a moderate  Wind  blows,  excepting  at  the  Time 
of  the  Inundation.  That  no  Remedy  fhould  be  attempted  in  a barbarous 
Country  could  not  be  "furprifing,  as  it  muff  be  to  fee  the  fame  Circum- 
■ftance  in  one  highly  civilized. 

At  one  Time  the"  Current  through  the  great  Arch  of  London  Bridge 
had  fo  undermined  the  Starlings,  that  above  One  thoufand  Tons  of 
Stone  were  obliged  to  be  thrown  in  to  prevent  the  immediate  Ruin  of 
the  Bridge.  That  ingenious  a>nd  eminent  Artift,  the  late  Mr,  Smeaton, 

with 
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with  whom  I had  the  Honour  of  being  acquainted,  was,  on  this  Occafion, 
the  Means  of  faving  the  Bridge.  It  is,  however,  to  be  remarked,  that 
be  was  employed  to  Jave  the  Bridge  only , and  not  to  Improve  the  Port  of  Lon- 
don. 

There  arc  conftantly  Accidents  happening  to  Craft  here,  and  ofcourfe 
the  Starlings  are  almoft  conftantly  under  Repair,  in  confequence  of  the 
Damage  received  from  the  Fall,  from  the  Craft,  and  from  the  Ice. 

The  Starlings  are  wooden  Enclofures  filled  with  Stones,  which  fall  out 
by  this  Damage,  and  mull  from  Time  to  Time  be  removed  ; the  Chafms 
alfo  dug  by  the  Fall  are  obliged  to  be  frequently  filled  up  in  the  fame 
way.  Thus  is  a great  Expence  incurred,  which  operates  finally  only  to 
fupply  Materials  with  which  this  Bridge  carries  on  the  Procefs  of  filling 
up  the  Bed  of  the  River  below  it.  This  Operation  is  in  a great  Degree 
effedted  below  Bridge  by  the  Sediment,  the  Confequence  of  the  Paufe 
made  by  the  Current  before  it  arrives  high  enough  to  pafs  over  the  Dam, 
and  the  Want  of  Current  below  the  Surface  of  it  at  all  Times  ; and  the 
fame  Procefs  is  entirely  the  Caufe  of  the  Ihallow  Watera  bove  the 
Bridge. 

Thus  we  find  this  Bridge  operating  in  every  polfible  Way  to  ruin  the 
Bed  of  the  River,  whilft  afalfe  Notion  is  held  that  it  is  necefiary  to  create 
deep  Water,  whereas  the  contrary  is  the  Fadt. 

I believe  Lightermen  and  Watermen  look  upon  this  Bridge  as  a Sort  of 
modern  Charybdis,  as  indeed  its  very  Advocates  would  do  if  compelled 
to  pafs  it  frequently;  indeed  few  of  them  would  remain  to  found  its 
Praifes,  were  they  to  attempt  the  Palfage  of  the  fmall  Arches. 

I believe  a loaded  Barge  can  fcarcely  at  any  Time  pafs  it  with  perfedt 
Safety,  and  at  beft  only  at  certain  Times;  and  it  will  be  found,  that  fo 
great  is  the  Horror  of  palling  it,  that  few  People  can  be  found  that  have 
run  that  Rifk. 

Probably  the  Owners  of  Barges  would  confent  to  pay  a fmall  Toll  till 
the  new  Bridge  was  paid  for,  on  being  enabled  to  navigate  this  impor- 
tant Part  of  the  River  without  Rifk  of  lofing  their  Veffels  and  Cargoes, 
as  well  as  the  Lives  of  the  unfortunate  Bargemen. 

If  then  fuch  enormous  Evils  refult  from  this  Bridge,  which  admit  of 
only  that  One  Remedy,  of  re-building  it,  mud:  it  be  Paid  that  we 
are  unwilling  or  unable  to  apply  this  Remedy  ? It  fliall  never  be  faid 
that  no  Artift  can  be  found  to  undertake  the  Work. 


SECTION  THE  THIRD. 

'Of  the  Propriety  and  PraSlicability  of  making  wet  Bocks  to  any  Extent 
required,  in  the  mofl  convenient  Situations,  and  at  the  lead  Expence,  for 
the  Vfe  of  Shipping. 


IT  feems  both  fair  and  proper  to  take  a View  of  the  Objedtions  to 
wet  Docks,  that  we  may  fee  how  they  may  be  overcome,  by  what  I have 
the  Honour  to  propofe  on  this  Subjeft, 

Theft 
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Thefe  Objections  are, 

l-'irft — The  Difficulty  of  finding  proper  Situations  of  fufficient  Ex- 
tent. 

Second — The  Expence  of  purchafing  Ground,  efpeeially  when  co- 
vered with  Buildings. 

Third — The  Expence  of  making  the -Docks  themfelves. 

Fourth — The  Canals  neceffary  for  their  Entrance  when  at  any  Dis- 
tance from  the  River,  which  cut  up  the  Highways,  and  ftop  the  Com- 
munications. 

Fifth — The  Poffibility  of  an  accidental  Fire  deftroying  all  the  Ship- 
ping in  a Dock  at  once. 

The  Benefits  that  Shipping  receives  from  Docks  are  on  the  other  Hand 
fo  great  as  to  make  them  defirable  even  under  all  thefe  Difadvantages ; 
and  it  is  humbly  prefumed  that  moft  of  them  are  in  a confiderable  De- 
gree overcome  by  the  prefent  Plans. 

Though  for  Clearnefs  I have  chofen  to  treat  Docks  under  a diftindt 
Head,  they,  from  a fortunate  Combination  of  natural  Circumftances, 
form  a Part  of  the  Firft  Seftion,  as  being  infeparable  from  the  Improve- 
ment in  the  Navigation  of  the  River  propofed  in  this  general  Plan. 

The  Idea  formed  on  this  Head  is  a Scheme  for  Straightening  the  Courfe 
of  the  River  in  the  Vicinity  of  London,  which  would  alfo,  as  fhall  pre- 
fently  be  ffiewn,  afford  the  Means  of  creating,  upon  a grand  and  fimpie 
Plan,  and  at  a moderate  Expence,  wet  Docks  fufficiently  capacious 
for  the  Purpofes  of  the  moft  extenfive  Commerce. 

First  Plan. — By  a new  Channel  being  cut  for  the  River  acrofe 
the  Ifle  of  Dogs  from  Blackwall  to  Limehoufe,  the  River  is  ftraightened 
confiderabiy,  a circuitous  Voyage  of  immenfe  Inconvenience  to  Shipping 
is  avoided,  the  Entrance  of  the  Tide  is  for  the  fame  Redfon  accelerated>- 
and  at  the  fame  Time  an  immenfe  Dock  is  obtained. 

The  Paffage  to  the  Pool  is  thus  rendered  Two  Miles  Jhorter,  indepen- 
dent of  the  Impediments  from  contrary  Winds,  that  are  thus  over- 
come. 

The  DeftrudLion  of  Houfes  is  but  little,  to  make  this  Cut,  being  only 
one  End  of  the  Town  of  Blackwall. 

Though -this  is  my  Firft,  and  leaft  meritorious  Plan,  in  my  humble 
Conception,  it  poffeffes  the  Advantage  of  (Economy  in  a greater  Degree 
than  thofe  that  follow  ; and  were  the  Trade  of  London  Likely  to  be  fuf- 
ficiently provided  for  by  moderate  Space,  this  might  anfwer  the  Pur- 
pore. 

The  Branch  of  the  Thames  thus  cut  off  muft  be  feparared  by  Locks, 
as  all  Docks  Ihould  be  from  the  Rivers  with  which  they  communicate, 
to  prevent  the  continual  Sediment  of  the  terraqueous  Particles,  with 
which  every  Tide  muft  inevitably  abound. 

As  the  fuperftcial  Content  of  this  Dock  is  to  the  Ground  loft  in  the  Cut, 
as  1 8 to  5 or  above  3 to  1 confiderabiy,  the  Expence  of  digging  it 
(ddd)^  is 
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is  in  the  /ante  Proportion , and  clearly  no  artificial  Bafions  can  ever  have 
this  Advantage;  and  though  it  might  poffibly  be  propofed  to  put  One 
of  this  Defcription  in  the  Place  of  this  Cut,  which,  having  a Gate  at  each 
End,  might  be Juppofcd  to  anfwer  the  Purpofe  as  well,  1 will  undertake 
to  prove,  that  if  fuch  AfTertion  Jhould be  made,  it  mud  be  erroneous  for  the 
following  Reafons ; 

id.  Becaufe  Ships  cannot  be JuppoJed  to  pafs  a Lock  on  any  Occafion 
without  paying  a ‘Toll ; for  which  Reafon  a Bafon  fo  fituated  is  like  a 
Turnpike,  which  is  unwillingly  paid  to  avoid  going  a round-about  Way, 
and  that  Ships,  rather  than  be  detained  in  the  circuitous  Navigation  of 
the  Ifle  of  Dogs,  will  pay  an  unneceflary  Toll. 

and.  Becaufe  if  this  Bafon  is  ufed  as  a wet  Dock,  it  cannot  conveniently 
become  a common  Thoroughfare  for  Shipping,  as  at  bed  Ships  mud  be 
towed  through  it,  and  with  fome  Difficulty  if  againft  Wind,  and  at  an  Ex- 
pence, each  fttngly-,  therefore  a Fleet  would  be  fome  Days  in  palling  it. 

3rd.  Becaufe  there  mu  ft  be  Locks  on  Account  of  there  being  a Fall  in 
the  Space,  even  if  no  Bafon  was  made,  but  only  a Canal,  according  to  the 
prevailing  Falhion. 

4th.  Becaufe  the  great  Advantage  of  the  Tide  is  lod. 

5th.  Becaufe,  under  any  Circumdances  whatever,  the  free  Channel  is 
preferable  to  Lock-works  and  Canals. 

6-th.  The  only  Advantage  obtained  by  a Dock  in  this  Place  will  be 
Ihewn,  in  the  Second  and  'Third  Plans,  to  be  by  tbofe  Plans  obtained  at  lefts 
Expence,  and  with  many  more  Advantages. 


I am  fo  far  from  being  furprized  at  the  Propofals  which  mud,  on  fuch 
Occafions,  be  made,  for  making  Docks,  that  I had  at  One  Time  myftelf 
donefto,  but  foon  found  the  Difadvantage  of  it,  where  Nature  has  pointed 
out  a better  Practice. 

If  I am  allowed  to  fugged  Hints,  on  the  Purpofes  to  which  this  Dock 
may  be  applied,  and  its  Objeftions,  I fhal),  as  follows: 

It  may  with  Reafon  be  objedted,  that  the  Dock  is  thus  detached  from 
the  convenient  Accefts  to  London. 

It  may  however  anfwer  for  the  Reception  of  the  carrying  Trade , and 
Ships  coming  in  here  may  lie  or  unload  in  a Porto  Franco,  and  having 
paid  the  Exportation  Duty,  no  Drawbacks  will  be  necefiary  on  their 
Departure ; it  is  needlefs  almod  to  date,  that  there  is  much  Delay,  fome  Ex- 
pence, a nd  an  Opening  to  Deceit  in  the  returning  oft  Drawbacks. 

The  building  and  repairing  Merchants  Ships  might  be  here  carried 
on  to  a great  Extent  5 and, 

A Naval  Arfenal  might  be'made,  of  any  Extent  whatever,  upon  the 
Ifle  of  Dogs,  for  building  and  repairing  Men  of  War,  even  of  the  Fird 
Rate. 

the 
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The  lfle  of  Dogs  would  become  fo  detached  from  the  Land,  that  the 
Inhabitants  would  acquire  tho/e  Habits  which  lead  to  the  Naval  Service ; and 
that  a confiderable  Population  would  here  afiemble,  there  is  no  doubt, 
from  the  Workmen  in  the  King’s  and  the  private  Dock  Yards,  the  At- 
tendants upon  the  Porto  Franco,  and  from  its  being  the  Center  of  a 
great  Aflemblage  of  Shipping. 

Horfes  could  be  but  little  ufed  in  this  Ifland,  and  the  People  would 
confequently  be  very  induftrious,  and  perhaps  many  Branches  of  Naval 
Manufacture  could  be  with  great  Advantage  eftablilhed  here. 

The  Earth  dug  out  in  any  Cuts,  if  fit  for  Brick-making,  which  is  pof- 
fible,  would  be  faleable,  or  at  leaft  would  be  defirable  for  railing  the 
Banks  on  both  Sides  of  the  River,  as  the  Ballaft  from  the  Dock  would  be 
to  raife  the  Ground  in  the  I (land,  &c. 

Ipropofeto  make  a Number  of  Flood  Gates  to  each  Dock,  becaufe  a 
Fleet  can  more  readily  enter,  and  even  other  Advantages  might  accrue  from 
a confiderable  Power  of  letting  in  and  out  the  Water  at  Pleafure;  it  mult 
be  confidered,  that  it  is  chiefly  during  high  Water  that  Ships  would 
enter  into  Docks,  and  the  Time  is  fhort.  This  Dock  may  be  enlarged 
by  cutting  away  the  Ground  on  the  Ifland,  or  that  on  the  Eaft  of  the 
River,  between  Greenwich  and  Blackwall  Reach,  to  any  Extent  that  may 
be  hereafter  required,  fhould  our  Trade  and  Shipping  increafe  beyond 
what  its  Firft  Extent  can  contain. 

One  or  more  Harbour  Mailers  fhould  refide  on  this  Ifland,  for  the  pro- 
per Regulation  of  the  Dock. 


The  Second  Plan  is,  to  make  a new  Channel  from  Woolwich  Reach 
to  Limchoufe  Dock,  in  a right  Line;  thus  cutting  off  Two  Branches  of 
the  River,  that  on  the  South  Side  would  be  the  fame  as  before  deferibed, 
but  not  quite  fo  capacious,  though  yet  ample  enough  for'  many  Pur- 
jjofes.  The  Northern  Branch  would  form  a wet  Dock  clofe  to  Black- 
wall,  which  would  receive  the  Mouth  of  the  River  Lea,  affording  an  eafy 
Barge  Navigation  up  that  River,  and  by  the  Limehoufe  Cut,  into  the 
Pool  at  once.  This  Dock  may  be  enlarged  to  any  Extent,  without  re- 
quiring the  Deftrudtion  of  One  fingle  Houfe,  or  the  cutting  up  of  any 
high  Road. 

The  Northern  Dock  I fhall  diflinguifh  by  the  Name  of  Blackwall 
Dock,  and  the  Southern  by  that  of  Greenwich  Dock. 

Blackwall  Dock  then  poflefles  every  Advantage  that  was  alluded  to 
in  the  6th  Article  in  the  foregoing  Page,  that  any  Bafon  can  pofllbly 
have,  and  at  a lefs  Expence;  with  the  Addition,  that  it  has  a Canal 
already  made,  without  Expence,  leading  to  the  Pool.  If  ever  the  River 
is  allowed  hereafter  to  be  crowded  up  with  Shipping  to  the  Degree  it 
has  been  formerly,  perhaps  this  is  a very  important  Communication  ; but 
if  the  River  is  improved  and  kept  reafonably  open,  I fhould  imagine  that 
Barges,  to  efcape  the  Locks  and  Toll,  would  prefer  the  River,  with  the 
Advantage  of  the  Tide,  to  dragging  on  the  Canal,  as  they  would  fooner 
arrive,  with  lefs  Trouble  and  lefs  Expence,  and  I may  add,  with  equal 
Safety. 

In 
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In  Blackwall  Dock,  a Harbour  Matter  would  be  fituated  on  the  Eland, 
in  the  Center  of  a Curve  of  Shipping,  readily  commanding  both  En- 
trances. 

It  is  needlefs  to  repeat  any  Defcription  of  the  Greenwich  Dock,  be- 
oaufe  its  Alteration  conttfts  in  its  being  fomething  lefs  than  by  the  Firft 
Cur. 

This  Cut  is  preferable  to  the  Firft,  in  all  the  Advantages  that  refult 
from  its  rectilinear  Courfe. 


The  Third  Plan  is  a new  Cut  from  Woolwich  Reach  to  Bell 
Dock  and  Cherry  Garden  Stairs,  in  a right  Line  ; the  Advantage  of 
!tlus 'Cut  is  evident  on  infpeftirvg  the  Plan,  where  it  is  immediately  feen 
that  the  new  Channel  forms  th c'fbree  Chord  Lines  to  Three  Arches,  at  pre- 
fent  forming  the  circuitous  Channel  of  the  River. 

Though  this  Plan  gains  lefs  Dock  in  Proportion  to 'the  Ground  loft, 
than  either  of  the  other  Plans,  ftill  the  Advantage  is  as  Two  to  One. 

Tne  v-aft  Accommodation  even  of  this  Plan  I conceive  to  be  fcarcely 
equal  to  the  Demand  which  Commerce  may  hereafter  require. 

The  Parc  of  Black  wall  demolilhed  in  the  Firft  Plan  is  faved  by  this; 
but  a Part  of  Redriff  mu'ft  be  d eftroy e3., • though  not  as  much  as  would 
make  a Dock  for  100  Ships. 

'The'Limehoufe  Cut,  by  this  Plan,  forms  a Junftion  between  Black- 
wall  Dock  and  Ratcliff  Dock  (for  fo  1 have  called  the  Dock  added  to 
the  Second  Plan  by  this  improved  Cut.)  Ratcliff  Dock  being  Part  of 
the  prefenc  Pool,  is  as  near  the  Change  as  with  any  rational  Expence  any 
Dock  can  be  obtained ; and  if  the  Diftance  of  thefe  Docks  is  made  an 
Objection  to  the  Plan,  I beg  to  offer  the  following  Reafons  in  Anfwer. 

i ft.  The  carrying  Trade  may  be  at  any  Diftance  without  Incon- 
venience. 

2d.  The  Articles  of  Retail  Confumption  for  the  Metropolis,  or  fuch 
as  it  is  found  worth  while  to  bring  into  the  Heart  of  the  Town,  I bring 
to  Blackfriars,  and  whilft  the  Whole  Trade  of  London  is  now  almoft 
limited  to  the  legal -Quays,  or  for  better  -Companion  of  Meafures,  to 
1,464  Feet  or  thereabouts,  1 thus  give- to  the  fame  Trade  8,oco  Feet  in 
Addition  in  the  Heart  of  the  Metropolis. 

3d.  It  can  mitke  little  Difference  in  all  Articles  that  go  by  Barges  up 
-the  River  (provided  London  Bridge  is  re-built)  whether  they  load  at 
Black  wall  Do<fk  (the  mod  remote)  or  any  where  eJfe,  becaufe  nojeparate 
loading  or  ujelefs  Hands  are  introduced  by  it.  r 

4th.  There  will  be,  ..beftdes -all  the  Docks,  the  Ufe  of  56,000  Feet  of 
Quay,  from  Woolwich  Reach  to  Blackfriars;  and  here  it  is  neceffary 
■to  make  a very  uncommon  Obfcrvation,  that  Woolwich  Reach  will  be 
Two  M ties- nearer  London  by  Water  than  it  is  at  prefent. 

5th.  That  it  is  impoffible  to  find  a Spot  convenient  for  a-  Dock  in  or 
near  the- City  of  London,  unlefs  the  Tower  Ditch  was  enlarged,  and  at 
a very  great  Expence  made  into  a very  fmall  Doc'k.  It  is  therefore  pe- 
culiarly 
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euliarly  defirable  that  this  Difadvantage  fhould  be  compenfated  in  the 
only  Way  that  I can  at  pFefent  difcover,  which  is,  by  the  Merchants  of 
London  having  the  Power  of  bringing  their  Ships  to  their  own  Quays, 
jf  they  prefer  that  Situation  to  the  unloading  of  them  in  the  Docks. 

'6th.  That  a Dock  at  Wapping  may  be  made  with  much  lels  Expencc 
after  thefe  Cuts  are  made,  if  ever  it  fhould  be  wanted. 

, 7th.  It'is  by  no  Means  a certain  Confequence,  that  the  Inhabitants  of 
the  City  will  remove  on  Account  of  the  Diftance  of  the  Docks;  indeed 
the  contrary  is  proved  in  many  Inftances ; one  I have  feen  at  Grand  Cairo, 
where  the  Trade  is  carried  on  by  Boats  upon  the  Nile,  there  being  only 
the  Tmall  Town  of  Boulac  immediately  upon  the  Shore,  whilft  Cairo  is 
One  Mile  and  a Half  from  the  River,  and  what  is  Angular,  without  any 
Obftacle  to  the  Buildings  being  carried  on  gradually  to  the  Nile;  the 
City  actually  does  not  even  join  by  Half  a Mile  to  the  Port  Town  of 
Boulac.  At  Peterfburgh,  the  Ships  do  not  approach  by  25  Miles  to 
the  City  where  the  Merchants  live.  Numerous  fimilar  Inftances  exift 
in -England.  The  Situations  at  Wapping,  Ratcliff,  &c.  are  not  Half 
built  upon,  though  the  Trade  has  been  forced  there  for  Want  of  Accom- 
modations in  London.  The  Neighbourhood  of  Tower  Hill  is  filled  with 
Dealers  in  old  Cloaths,  and  other  Trades,  which  have  no  Connection 
with  Shipping,  who  might  as  well  live  any  where  elfe,  and  certainly 
would,  if  the  Situations  they  now  occupy  were  not  cheaper,  and  there- 
fore lefs  fought  after  than  others,  although  fo  clofe  to  the  Shipping,  and 
in  the  Vicinity  of  the  Exchange. 

The  immenfe  Accommodation  for  Shipping,  by  the  Third  and  moll: 
ample  Plan,  may  be  accomplifhed  at  an  Expence  vallly  lefs  than  it 
could  be  by  digging  Docks  on  the  Sides  of  the  River,  of  equal  Conve- 
nience and  Extent.  The  Ground,  through  which  the  new  Channels  arc 
propofed  to  pafs,  is  of  as  little  Value  as  any  in  the  Neighbourhood  of  che 
fciver,  which  is  no  fmall  Encouragement  to  the  Execution. 

The  Danger  of  Fire  mult  be  guarded  againft,  by  keeping  Jlritt  Watch  ; 
by  floating  Engines  of  large  Capacity,  from  which  Mixtures  might  be  played 
to  flop  Fire ; by  Engines  on  the  Wharfs ; by  Ships  keeping  conftantly 
a Rope  or  Cable  round  a Capftan,  then  by  turning  the  Capftan  they  ap- 
proach One  Ship  and  leave  the  ocher  either  to  the  Riglu  or  Lefc ; and 
if  this  Movement  took  Place  in  all  the  Tier  at  once,  the  Rapidity  with 
which  Ships  would  retire  from  the  Ship  on  Fire  would  be  in  the  Ratio 
of  what  One  Capftan  would  do  multiplied  by  che  Number  of  Ships  in 
One  Line.  Thus,  fuppofe  Fifty  Ships  in  One  Line,  every  Foot  that  the 
Capftans  turned  would  draw  the  Ships.  One  Foot  nearer  each  other,  that 
is  they  would  be  Twenty-five  Foot  on  each  Side  diftant  from  the  Ship 
on  Fire  for  every  Foot  each  Capftan  moved. 

Little  Mifchief  could  be  done  by  cutting  Ships  adrife  to  clear  awfiy 
from  a Ship  on  Fire,  becaufe  if  the  Ship  on  Fire  was  lefc  in  its  Place,  the 
Remainder  could  come  to  no  Harm  in  ftill  Water  without  any  Tide. 

There  fhould  be  a ftated  Diftance  for  each  Ship,  and  an  exafl  Order 
in  the  Tiers,  but  the  Caution  of  placing  them  fo  far  afunder,  that  they 
(eec)  might 
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•Tn'vRht  burn  without  Danger  to  each  other,  is  carrying  the  Matter  to  an 
Extreme,  that  no  Capacity  of  Doc-k  could  ever  accommodate  the  Port  of 
London  on  this  Principle.  Lanthoms  might  be  fo  conflruded  to  burn 
with  Oil,  as  to  be  locked  up  by  the  Captain,  and  delivered  to  the  Men, 
who,  not  having  the  Power  of  opening  them,  could  not  do  any  Mifchief, 
and ’the  Glafi'es  might  be  fo  thick  as  to  be  difficult  to  break,  and  fo  de- 
fended as  to  be  out  of  all  Danger  from  breaking  by  Palls  or  Blows. 

Many  Powers  of  quickly  changing  the  Stations  of  Ships  in  ftill 
'Water  might  be  contrived  without  Danger. 

A Cannon  of  large  Calibre  might  be  placed  on  an  elevated  Situation, 
fo  as  to  fink -any  Ship  on  Fire,  if  n^ceffary. 

I would  by  no  Means  prohibit  the  Ufe  ofUghts,  as  I believe  is  done 
in  Docks  for  Safety,  till  no  other  Expedient  could  be  thought  of. 


SECTION  THE  FOURTH. 

0/  the  Propriety  of  dividing  the  ‘Two  Shores  of  the  River  into  Dif- 

t rifts,  with  a CuJtorn  Hou/e  to  each,  for  the  Improvement  in  the  CoU 

leftion  of  the  Duties,  and  more  Jpeedy  Dif charge  of  Cargoes. 

THIS  to  me  appears  an  indifpenfible  Neceffity  •,  for  what  F.xpe&ation 
can  wc  form  of  an  extended  Commerce,  if  by  crowding  our  Port  witli 
Ships,  the  Delays  of  loading  and  difeharging  Cargoes  is  thereby  in- 
creafed,  to  the  Ruin  of  the  Trader;  for  if  Ships  now  wait  long  enough 
to  lofe  great  Part  of  the  Value  of  their  Cargo,  which  I believe  is  the 
■ Cafe,  the  more  Ships  the  greater  mujt  their  Dijlance  from  the  Cufiom  Iloufe  be, 
and  the  more  Confufton  mud  arife ; and  if  not  a Delay  that  is  ruinous , its  Con- 
fequences  muft  prove  a ronfiderable  Check  to  the  Increafe  of  Trade. 

It  is  no  lefs  clear  than  true,  that  a Subdivifion,  in  this  Cafe,  will  enable 
Individuals  to  obtain  Jttftice,  which  is  now  often  mpojfble. 

That  it  will  prevent  Impojition  and  Evafions  to  Government;  that  it  will 
expedite  Ships,  and  enable  them  to  make  more -Voyages,  and  produce -every 
beneficial  Confequence  arifing  from  impartial  JuJliee,  from  Clearnefs  and' 
- Precifion,  and  getting  rid  of  that  general  Diflike  which  appertains  to  all 
Inftitucions,  where  Juftice,  though  intended,  can  never  be  done. 

The  Diftridts  that  prefent  themfelves  to  me,  as  it  were  by  the  general 
Appearance  of  the  Subjeft,  are  (fuppofing  my  Plan  wholly  adopted)  as 
follow : 

ift.  From  Blackfriars  to  London  Bridge,  on  the  London  Side  o'f  the 
River. 

2d.  From  Ditto  to  Ditto,  on  the  Surrey  Side. 

3d.  From  London  Bridge  to  Ratcliff  Doc-k. 

.4th.  The  Ratcliff  Dock  itfelf. 

-5th.  The 
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.jth.  The  Black  wall  Dock. 

-6th.  The  Greenwich’  Dock. 

7th.  From  Ditto  to  London  Bridge,  on  the  Surrey  Side. 

By  the  little  Extent  of  thefe  Divifions,  the  Efiabliftiments  of  each  will 
'■be  fmall,  the  Confufion  entirely  avoided,  and  other  Regulations  may  be 
added,  fuch  as  having  a conftant  refidenc  Commillioner  at  each,  chat  no 
Time  may  be  loft,  and  in  cafe  of  Difficulty,  a Board  to  fit  at  the  prefent 
•Cuftom  Houfe  every  Day  if  neceffary,  for  the  immediate  Dccifion  of 
conceited  Points ; for,  at  prefent,  uni  els  the  Sum  of  Money  is  very  large, 
it  is  cheaper  to  lofe  it  than  to  lofe  the  Time  ncceftary  to  obtain  it. 

If  Trade  fiiould  be  capable  of  being  feparated  into  any  ocher  Sub- 
•divifions  or  Gaffes,  or  if  the  manufacturing  Trade  could  go  co  one  Place 
and  the  Confumption  Trade  to  another,  or  ocher  fimilar  Regulations 
-made,  their  good  EffeCt  would  be  very  great,  provided  thofe  Regulations 
did  not  themfelves  create  Confufion  by  being  carried  too  far,  becaufe 
all  Trade  fiiould  have  Allowances  made  at  a Sort  of  Difcretion,  owing 
to  the  Complication  of  Circumftances,  which  make  every  Ship  differ 
/rom  another. 

I have  faid  perhaps  too  much  on  a Subject  I am  fo  little  acquainted 
•with,  and  perhaps  ought  not  tp  have  touched  upon  at  all  j but  the  belt 
Port  in  the  World  may  be  ruined  by  compelling  all  Ships  to -unload  on 
One  Spot  and  at  One  Cuftom  Houfe,  where  the  Bufinefs  of  an  immenfe 
Port  can  alone  be  tranfadled. 


SECTION  THE  FIFTH 
Of  the  Improvement  of  the  Quays. 

IT  would  be  Folly  to  propofe  the  making  of  Quays  till  Commerce 
calls  for  them,  and  will  then  pay  for  them ; but  it  is  intended  here  to  ob- 
serve, that  Quays  are  both  fo  ornamental  and  fo  ufeful  to  a City,  that 
they  ought  to  be  made  conformable  to  fuch  Rules  as  preferve  the  Navi- 
gation, prevent  Encroachments,  and  too  much  crowding  and  Want  of 
Space. 

The  general  Rules  to  be  obferved  fiiould  be,  to  preferve  the  Line  of 
the  River  unbroken  by  Projections,  for  Recedes  do  no  Harm. 

To  preferve  exactly  the  proper  Level. 

To  leave  the  neceffary  Breadth  for  Bufinefs,  which  might  be  from  60 
to  80  Feet,  which  fiiould  be  divided  from  the  common  Paffuge  by  a 
Dwarf  Wall  and  Palifado  of  Iron,  with  Gates,  as  many  as  neceffary,  to 
•admit  Carts  and  Foot  Paffengers. 

But  no  other  Carriages  ihould  come  on  the  Quays ; and  a Street  or 
public  Way  60,  70,  or  more  Feet  wide,  from  the  Dwarf  Wall,  fiiould  be 
then  left. 

Covered 
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Covered  Slietls,  or  indeed  fomething  handfomer,  fhould  be  ere&ed  along 
'the  Quays,  to  depofn  Goods  under  Shelter  from  the  Ship  immediately. 

Cranes  of  courfe  Should  be  every  where  ufed,  and  all  mechanical 
Afliflance  afforded. 

The  Crew  of  each  Ship  would  thus  unload  it,  without  any  other 
’Afliflance,  on  the  Day  of  their  Arrival  if  ncceffary. 

The  Quays  being  fhut  up  at  Night  would  be  eafily  .guarded  or 
watched,  and  Goods  fuffer  no  Harm  from  lying  on  them. 

The  Extent  of  the  Two  Shores  is  at  prefent,  from  Woolwich  Reach  to 
. Blnckfriars,  about  88,oco  Feet,  that  is,  each  Shore  44,000. 

The  fame,  taken  on  my  Firft  Plan  is  62,000  Feet. 

The  fame,  taken  on  my  Second  Plan,  is  about  58*800  Feet. 

The  fame,  taken  upon  the  Third  Plan,  is  56*000  Feet. 

All  of  which,  deducting  the  -Lock  Entrances  to  the  Docks,  may  be 
deemed  Quays,  and  then  becomes  about  50,000  Feet. 


•GENERAL  AND  TVlISCELLANEOtfS  OBSERVATIONS. 

By  this  Plan,  the  Shifting  from  Ship  to  Barge,  from  Barge  to  Qjtdy, 
' from  Quay  to  Cujlom  Houje,  and  from'  Cujlom  Houfe'to  Cart,  will,  in  great 
Parr,  be  faved,  the  Plunder  prevented,  the  Smuggling  flopped  (by  the 
'Nearnefs  of  the  Cuftom  Houfes,  and  the  Eafe  with  which  Ships  can  be 
watched)  and  the  Expence  of  a Multiplication  of  ujelejs  Hands  fived. 

Of  the  great  Points  in  which  I expeft  my  Plan  to  beoppoled,  I mufl: 
mention  thofe  of  which  I have  the  greateft  Apprehenfion. 

Firft,  all  Plans  militate  againft  the  Improvements  here  propofed,  that 
conflder  only  partial' Improvements  without  Regard  to  the  general 
Subjeft.  Such,  for  Inftance,  would  be  any  Plan  that  fhould  propofe 
encroaching  upon  the  River  where  it  is  already  too  narrow,  as  by  run- 
ningout  Landing  Places,  great  Flights  of  Steps,  and  much  more  by  pro- 
jedling  whole  Quays  into  the  River;  ■ becaufe,  if  that  .Should  'be  per- 
mitted, the  Navigation  muft  be  given  up. 

That  this  has  been  done  from  Time  to  Time  I have  little  doubt,  be- 
caufe the  River  is  fo  much  too  narrow  in  the  Pool,  where  we  fee  Ground 
is  wanted,  and  Warehoufes  are  feen  even  over-hanging  the  River  ; fuch  r. 
Practice  would  not  now  befuffered,  I truft,  becaufe,  for  every  fuch  in- 
dividual Benefit  conferred  the  Tide  is  checked,  and  the  River  rendered 
fhallower. ; for  as  fuch  Praftices  ruin  any  River  not  ftrong  enough  to 
carry  away  the  obftrufting  Body,  as  we  fee  by  London  Bridge,  no  De- 
gree of  them  fhould  be  fuffered. 

With  London  Bridge  I confefs  I expert  as  unfuccefsful  a Struggle  as 
the  River  has  for  Ages  had  with  it;  buc  this  is  no  Reafon  why  1 fhould 
not  expofc  its  Faults,  and  endeavour  to  do  what  in  fo  public  a Bufmefs  I 
cannot  omit,  my  Duty  to  the  Country  at  large,  and  that  Duty  which 
every  Man  owes  to  his  own  Reputation,  however  .little  it  may  be  valued 
by  others. 

Each 
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Each  diftinfb  Seftion  is  capable  of  being  adopt  ed,  and  does  not  require 
•an  abfolute  Combination  of  all  the  Five. 

This  Plan  has  the  leaft  poflible  Tendency  to  remove  Commerce  from 
its  prefent  local  Situation,  and  would  fcarcely  render  the  Wharfs  now  in 
Ufe  of  lefs  Value,  as  the  Increife  of  Trade,  which  muft  be  the  Refult  of 
the  propofed  Improvements,  together  with  their  local  Advantages,  will 
always  fecure  them  fufficienc  Bufinefs.  Here  it  may  be  proper  to  ob- 
ferve,  that  the  lowering  of  Port  Charges  alone  is  of  fuch  Importance  as 
to- have  rendered  Liverpool  One  of  the  mod  flourifhing  Sea  Ports  in  the 
Kingdom,  by  Ships  paying  there  lefs  by  15  per  Cent,  than  in  London. 
Our  Imports  being  thus  rendered  cheaper,  our  manufactured  as  well  as 
raw  Exports  may  be  confequcntly  increafed  proportionably,  and  our 
National  Revenue  augmented.  No  Pore  in  the  World  will  afford  equal 
Accommodation  to  that  of  London,  when  thus  improved  ; and  few  could 
be  ever  rendered  at  all  comparable  to  it;  none  of  thofe  on  the  Coaft  of 
Holland,  undoubtedly,  which  is  a Rcafon  why  we  Ihould  expert  an 
Addition  to  our  Commerce  from  that  and  other  Countries,  particularly 
in  the  Carrying  Trade.  Never,  perhaps,  was  a more  important  Subjedl 
ttarted,  than  the  full  Improvement  of  the  Pert  of  London,  nor  ever  one, 
from  which  more  Benefit  might  be  derived  to  this  Country;  and  finally, 
whatever  Advantages  arife  from  making  a fafe , capacious  Port  with  good 
Regulations  for  Dijpatch,  moderate  Port  Charges , deep  tVater , with  Jo  eafy 
an  Entrance,  a Jlrong  'Tide,  and  a ready  Market,  can  never  be  taken  from 
us  as  long  as  we  preferve  the  Means  that  procured  them. 

I have  thus  ventured  to  attempt  the  Outline  of  a Plan,  the  Practica- 
bility of  which  cannot  be  denied  ; and  its  Extent  is  fuch  as  materially  to 
relieve  the  Inhabitants  of  the  Metropolis  and  its  Neighbourhood  from 
the  high  Price  of  many  Articles  connected  with  Shipping;  to  give  Em- 
ployment to  every  Hand  for  the  Execution  of  the  Plan  itfelf,  for  the 
Care  of  the  Docks  when  made,  and  in  a great  Variety  of  Occupations, 
as  Clerks,  Porters,  Carmen,  Watchmen,  &c.  befides  that  the  lowering 
of  Articles  of  Trade  would  enable  many  to  live  by  Shop-keeping,  who 
by  the  prefent  cramped  Confumption  are  driven  from  this  Line  of  Bufi- 
nefs. 

It  may  be  objected,  that  our  Navy  may  lofe  Tome  Hands  by  the  Lofs 
of  a few  Boat  and  Barge  Men,  buc  this,  in  fadt,  is  not  the  Cafe,  becaufe 
there  muft  be  a Barge  Navigation  up  the  River,  with  much  more  Con- 
venience than  at  prefent,  from  Blackfriars,  and  Boats  muft  find  Employ 
in  fuch  an  exten five  Commerce ; and,  in  Proportion  as  we  can  encou- 
rage the  carrying  Trade,  our  Seamen  mult  prodigioufly  increafe  in 
Numbers,  ready  to  man  our  Navy. 

Unlefs  I am  miftaken,  this  Plan  is  free  from  the  cruel  Error  of  preju- 
dicing Individuals  ; becaufe,  by  a fair  and  liberal  Diftribution  of  the  Ad- 
vantages of  Commerce,  no  prefent  Situation  is  rendered  ufelefs,  or  ma- 
terially lowered  in  Value,  while  every  (now  ufelefs)  Spot  is  improved; 
and  thofe  who,  without  fuffering  much  Lofs,  are  willing,  by  lupport- 
ing  a general  and  ufeful  Plan,  to  benefit  the  whole  Metropolis  and 
•its  Neighbourhood,  as  well  as  the  Nation  in  general,  muft  readily  concur 
an  its  Execution. 

(ffO  if. 


Printed  image  digitised  by  the  University  of  Southampton  Library  Digitisation  Unit 


Appendix  (A  a a)  continued. 

If,  contrary  to  my  Intention,  and  that  of  every  liberal  Mind,  any 
Individuals  fhould  be  Sufferers  by  this  Plan,  it  muft  at  any  Race  be  a 
Length  of  Time  before  any  fuch  Change  can  be  effcdted  ; and  as  the  new 
Par/ will  afford  new  Employments  for  the  nfing  Generation , the  Change  of 
Employ  will  not  be  injurioufly  felt  in  general.  But  if  any  Sufferers 
fhould  .appear,  they  may  with  Propriety  and  Juftice  be  put  upon  a Lift 
as  Candidates  -for  the  Employments  that  will  be  in  the  Gift  of  various 
Perfons  about  the  Port ; they  willjuflly  deferve  a Preference  to  Strangers, 
and  will  thus  have  equal  Reafon  to  unite  in  the  general.  Improvement. 

.1  have  omitted  here  all  Arguments  to  prove  the  Neccffity  of  extending 
• the  Accommodations  beyond  the  Limits  of  the  legal  Quays  ; becaufe, 
if  the  Committee,  after  fuch  a Body  of  Evidence  as  they  muft  have  ac- 
quired, are  not  convinced  of  this  Point,  it  would  be  vain  for  an  Individual 
. to  attempt  the  preffinsr  of  the  Subjeft,  and  if,  on  the  contrary,  they  fee  this 
Neceflicy,  he  need  not  prefs  it.  The  fame  Reafon  prevents  me  from  at- 
tempting to  (hew  the  fuperior  Advantage  of  unloading  without  Lighters 
in  general,  for  as  all  the  Improvements  that  depend  upon  Barges  muft  be 
inferior  to  doing  without  them,  fo  all  the  Ingenuity  of  Man  is  unequal 
. to  prove  that  the  Trade  of  London  fhould  be  circumfcribed  to  1,464  Feet, 
when  natural  Situation  affords  50,000  Feet. 


The  Plan  having  been  thus  generally  explained,  there  are  leveral  Ob- 
: jedts  connected  with  it,  which  l propofe  now  to  confider;  and  indeed, 
fhould  this  Plan,  or  any  Part  of  it,  be  thought  worthy  of  Confideration, 
it  will  involve  in  it  too  many  different  Points,  then  of  Confequence, 
which,  not  to  trefpafs  en  the  Time  of  Gentlemen  (undertaking  a labo- 
rious but  highly  honourable  Tafk)  I now  omit.  Indeed  it  has  not  been 
poffible  for  me  to  make  any  more  Ufe  of  the  Time  I have  been  able  to 
fpend  on  the  Subjedt,  than  to  put  down  my  Ideas;  all  Surveys  and  local 
Examinations  are  therefore  Advantages  I am  yet  in  Wane  of. 

The  Evidence  laid  before  this  Committee  muft  be  the  mod  material 
of  all'  Afliftance  in  completing  any  Plan,  and  more  efpecially  this,  becaufe 
its  Nature  is  fuch  as  to  comprehend  all  the  Means  of  Improvement,  in  a 
vaft  Extent  of  Ground,  that  may  render  it  leafi  opprejfive  to  Individuals 
and  mojl  advantageous  to  the  Public;  for  to  ruin  the  Navigation  of  the 
River  is  too  great  a Sacrifice  for  individual  Plans  to  deferve,  or  for  any 
Body  of  People  to  defire. 

I fliall  now  proceed  to  the  Objedts  that  are  deemed  fecondary,  becaufe 
an  Explanation  of  fome  of  them  may  do  away  Objcdlions  that  are  likely 
to'  be  fuggefted  to  Parts  of  my  Plan. 

There  is  a prevalent  Notion  (which  I believe  it  requires  not  much 
Science  to  refute)  that  one  Objedtion  to  the  propofed  new  Channel  is, 
that  it  will  let  too  much  Water  out  of  the  River,  fo  as  to  prejudice  the 
.Navigation. 

.Thole 
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Thofe  who  make  this  Objection  are,  I am  afraid,  unacquainted  with  the 
Subjed  entirely,  and  do  not  recoiled  that  where  a Tide  reaches  Twice 
a Day  to  Kew  Bridge,  there  can  be  no  Doubt  that  the  Depth  of  Water 
comes  from  the  Operation  of  the  Sea  more  than  from  the  downward 
Current. 

It  muft  then  clearly  appear,  that  whatever  tends  more  eafily  to  admit 
the  Operation  of  the  Sea  (which  is  the  Tide)  muft  tend  to  increafe  the 
Diftance  to  which  that  Operation  muft  extend  upwards , and  coniequently 
the  Quantity  of  defending  Water. 

It  has  been  objected  from  another  Quarter,  that  the  contrary  Effebi  will 
be  produced,- and  that  Weftminfter  will  be  overflowed.  But  all  fuch 
general  Aflertions  will  be  better  contradided  by  an  Explanation  of  the 
Laws  by  which  the  Water  in  Rivers  is  governed,  which  it  will  be  nccef- 
fary  to  confider  more  at  Length,  fliotikl  the  Committee  honour  me  fo  far 
as  to  efteem  rny  Plan  worthy  of  a fuller  Examination  hereafter. 

At  prefent  it  will  be  fufficient  to  obferve,  that  the  Operation  of  the 
Cuts  will  be  to  let  the  Water  arrive  at  London  Bridge  at  the  fame 
Time  that  it  is  now  at  Greenwich,  that  is,  the  Top  of  the  Wave,  which  we 
call  high  Water  (for  it  is  aSpecies  of  Wave)  in  travelling  up  the  River 
will  go  a longer  Journey,  and  that  the  additional  Rife  of  Water  foretold 
to  happen  at  Weftminfter  will  chiefly  operate  beyond  Kew  Bridge,  in  car- 
rying the  Tide  farther  up  the  River,  where  the  Water  will  be  raifed  at 
the  Ending  of  the  Tide  (or  Point  of  Stagnation)  as  is  always  the  Cafe  in 
all  Tide  Rivers. 


On  the  probable  Difufe  of  Lighters  by  this  Flan,  fo  far  as  may  tend  to  ruin 
a ufeful  and  induftrious  Clefs  of  People. 

It  has  been  always  my  Opinion,  that  Lighters  were  the  fame  ufelefs 
and  expenfive  Burthen  upon  the  Trade  of  London,  as  Land  Carriage  is 
where  Water  Carriage  can  be  had  at  lefs  Expence  ; and  that  all  Checks 
of  this  Kind  tend  to  increafe  the  Price  of  every  Article  conneded  with 
Shipping — to  prevent  the  Confumption  of  Articles, — to  prevent  the  Manu- 
fadure  of  raw  Materials — to  prevent  confequently  the  Trade  in  raw  Im- 
ports and  in  manufadured  Exports  being  carried  on  to  fuch  Extent  as 
without  this  fuperfluous  Burthen  it  might  be  expeded. 

It  appears  to  me  alfo,  that  the  aggregate  Sum  of  all  the  little  additional 
Burthens  upon  Trade  together,  will  be  found  to  produce  a very  material 
Check  to  its  Increafe  ; and  from  this  the  Refult  may  fairly  be  drawn,  that, 
though  the  Number  of  People  vvhofe  Occupations  are  thus  fet  afide  will 
think  themfelves  unproteded  by  a Country  co  whole  Support  they  contri- 
bute their  Share,  yet,  in  fad,  new  Occupations  of  a Nature  nearly  fimilar 
mu'ft  arife  by  the  very  Increafe  this  Improvement  will  produce. 

A great  Number  of  Barges  will  always  be  employed  for  the  upper  Na- 
vigation alone;  this  will  increafe  as  that  Navigation  4s  improved,  and 

the 
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the  Price  of  Articles  lowered,  by  ridding  them  of  ufelefs  Burthens,  Im- 
pediments, and  Expences.  It  fhould  be  the  Study  of  all  Mankind  to 
aid  and  proteft  each  other  ; and  no  Propofer  of  Plans  ought  ever  to  at- 
tempt the  Difplayofhis  fuppofed  Ingenuity  but  under  this  Principle. 
Nor  for  the  fame  Reafon  fhould  any  Plans  be  attended  to,  which  have  a 
Tendency  to  introduce  a Monopoly  of  Trade  or  of  Situation,  for  the 
former  maybe  effefted  by  the  latter. 

It  is  propofed  to  employ  Lighters  to  raife  Ballad  to  a greater  Number, 
at  lead  for  forne  Time,  than  are  now  employed,  which  affords  an  imme- 
diate opening  for  gently  changing  this  Bufinefs  into  one  as  ufeful  to  thofc 
employed,  and  infinitely  more  fo  to  its  Employers. 

Of  Ballaji  Lighters. 

The  raifing  of  Ballad  has  many  Advantages,  and  will,  I hope,  be  no 
Obflacle  to  the  Plan. 

It  deepens  the  River,  which  is  what  we  are  in  no  Danger  of  carrying 
to  F.xcefs,  by  any  Quantity  required  for  Shipping. 

The  Ballad  raifed  mud,  however,  be  taken  upon  a regular  Plan,  and 
•not  fo  as  to  damage  Bridges  or  Quays,  which  may  happen  to  (land  on  -a 
better  Soil  than  other  Parts  of  the  River,  which  was,  I believe,  the  Caufc 
of  the  finking  of  the  Pier  in  Weftminder  Bridge. 

The  Bed  of  the  River  produces  various  Soils,  of  which  almod  all 
have  fome  Value;  of  thefe,  Sand  for  Building  is  extremely  valuable;  large 
•Gravel  as  Ballad  for  Ships,  and  indeed  any  heavy  Ballad  will  do  for  this 
Purpofe ; and  the  Mud  from  the  Sewers  will  be  good  Manure  for  the 
•Land. 

Here  then  is  an  immenfe  Opening  for  the  Employment  of  Lighters, 
all  contributing  in  every  Way  to  the  Public  Benefic.  By  the  Extenfion 
of  the  Quays  and  Docks,  Ballad  may  be  depofited  on  Shore  at  proper 
•Intervals,  ready  for  the  Ufe  of  Ships  the  Momenc  they  want  it,  which 
will  both  quicken  the  Difpacch  of  Shipping,  and  render  Ballad-digging 
a more  condanc  and  equal  Trade.  At  prefent  all  thefe  Advantage^re 
wanting. 

In  the  new  Iflands,  or  other  Quays,  towards  the  Savoy,  Building  Sand 
•may  be  in  the  fame  Wav  depofited,  and  the  Mud  for  Manure  mud  go 
wherever  Purchafers  for  it  can  be  found  ; there  can  be  no  Difficulty  in 
difpofing  of  any  Quantity  on-the  Banks  of  the  River,  the  Ground  being 
To  low.;  and  .if  this  Sort  of  Ballad  is  not  worth  the  raifing,  a Bouncy 
upon  it,  or  any  other  Affiftance,  may  be  granted  to  cho'fe  who  deal  in  it ; 
for  we  ought,  and  I hope  ./hall  take  as  much  Care  as  poffible  in  future 
•of  the  River  Thames  and  its  Navigation,  which  Ihould  not  depend  for 
its  Depth  on  fuch  Accidents  as  the  good  or  bad  Quality  of  the  Bed  for 
•Ballad,  as  at  prefent. 

By  coming  forward  in  a Mactcrof  this  Importance  to  the  Nacion,  I 
am  entering  into  a Situation  that  in  many  Refoefts  affords  the  mod  dif- 
couraging  Profpedts.  It  will  be  difficulr,  ifnot  impoffible,  to  avoid  a 
general  Attack  from  the  powerful  Intereds  fupporting  the  feveral  Plans 
•which,  as  appears  at  fird  Sight,  mud  be  oppofed  by  the  Attempt  of  a 
‘Angle  Perfon.  I(hall,  however,  defend  myfelf  only  by  (hewing,  that 

more 
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'more  real  Interefts  are  uninjured,  if  not  promoted,  by  this  Plan,  than  by 
thofe  ofa  lefs  Extent;  and  by  fhewing  that  whatever  other  Plans  or  Parts 
of  Plans  it  may  be  advisable  to  adopt,  can  be  with  Eafe  added  to  this. 
It  is  intended  to  include  every  Intereft  and  to  hurt  none.  It  neither 
prevents  more  Docks  being  made,  nor  does  it  hinder  the  City  of  Lon- 
don from  putting  in  Execution  whatever  Plans  their  Magnificence  and 
Opulence  may  intend.  In  fhort,  its  Extent  is  fuch,  that  when  fully  exa- 
mined, thofe  who  fuppofe  it  is  brought  forward  in  Oppofition  to  their 
Interefts,  will  find  that  no  Plan  fo  little  oppofes  any  other  as  this. 

There  are  but  Two  Points  on  which  it  can  oppofe  other  Plans,  and 
thofe  Points  none  can  wifii  to  fupport,  namely,  thofe  of  Monopoly,  and 
the  Ruin  of  the  Navigation  of  the  River. 

The  Plan  may  now  be  confidered  in  more  Refpeds  than  One ; and  the 
Firft:  Point  on  which  it  ought  to  be  examined  is,  how  far  it  accomplices 
the  Ends  propofed  in  the  feveral  Enquiries  ftated  ac  the  Beginnings  of 
the  refpedive  Sedions:  The  Second  Enquiry  fliould  be,  how  far  upon 
the  Whole  the  Objed  propofed  in  the  Title  Page  is  obtained;  both 
thefe  are  diftind  Confiderations  from  the  Pradicability  of  the  Execu- 
tion of  it.  If  the  Plan  fails  in  the  Two  firtl  Objeds,  it  is  need  lefs  to  en- 
quire into  any  Principles  refpeding  the  Execution  ; but  if  it  fucceeds 
.in  the  Two  Firft  Points,  it  then  will  become  neceffary  to  illuftrate  the 
Principles  and  their  Effeds. 

If  any  of  thefe  Plans  Could  be  found  worthy  of  the  further  Confi- 
deration  of  Parliament,  I fhall  be  ready  to  prepare  an  Eftimate  of  the 
Whole,  or  any  Part,  with  as  much  Accuracy  as  the  Subjedwill  admit 
of;  and  I Could  propofe  the  Plan  or  Plans  to  be  carried  into  Execution 
by  Commiffioners  to  be  appointed  by  Parliament. 

Willey  Revclcy, 


sLifion  Street,  or  Southampton  Row,  Edgware  Road, 
April  1796. 
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EXPLANATION  of  the  Fourth  Part  of  Mr.  Reveley’sPlan. 


By  Two  new  Cuts,  one  from  Woolwich  Reach  to  Greenwich,  and 
another  from  Deptford  to  Bell  Dock,  Two  large  Docks  are  made. 


The  Advantages  of  this  Plan  are, 

1.  That  the  Two  Docks  will  hold  more  Ships  by  149,  than  thofe  of 
the  Second  Plan,  with  every  Advantage  of  the  Communication  by 
Limehoufe  Cut. 

2.  That  the  King’s  Dock  Yard  remaining  upon  the  open  Channel, 
the  tnoft  expenfive  Sec  of  Locks  is  omitted. 

3.  That  the  RedrifF  Cut  anfwers  the  Purpofe  fought  by  the  South- 
wark Plans,  of  a Communication  to  that  Part  by  Water. 

4.  That  Greenwich  is  upon  the  open  Channel. 

5.  That  Two  Acres  of  Dock  are  obtained  for  One  Acre  of  Ground  loll 
in  the  Cuts,  and  the  Docks  are  the  mod  capacious  that  can  be  obtained, 
upon  this  general  Principle,  with  Four  Sets  of  Locks. 

6.  That  it  excels  the  Third  Plan,  by  faving  Two  Sets  of  Locks. 

7.  That  thefe  Two  Docks  arc  both  on  the  London  Side  of  the 
River. 

8.  That  each  may  be  enlarged,  Acre  for  Acre,  to  any  Extent  required, 
without  Deftruftion  of  Buildings,  Increafe  of  Locks,  or  Canals. 

9.  The  Two  Docks  may  be  made  into  One,  if  fo  enormous  an  Extent 
fliould  ever  be  wanted, 

10.  That,  as  far  as  a tranfient  Confideration  enables  me  to  judge,  it 
willcoftlefs  than  any  other  of  equal  Advantage. 

11.  Ic  excludes  no  Plan  whatever  from  being  added  to  it,  fuch  as 
Docks  on  the  Southwark  Side,  fmall  Canals  into  the  adjoining  Country, 
Docks  at  Wapping,  &cc. 


•CONTENT 
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CONTENT  in  SHIPS  of  the  DOCKS, 


As  propofed  by  Mr.  Reveley’s  Four  different  Cuts,  fuppofing 
4 Ships  and  $ to  the  Acre. 


FIRST  PLAN. 


Greenwich  Dock 


1,844 


SECOND  PLAN. 


Blackwall  Dock 
Greenwich  Dock 


Ships. 

535 


1,691 

2,226 


THIRD  PLAN. 


Blackwall  Dock 
Greenwich  Dock 
Ratcliff-  Dock 


— 7H 

— 1,360 

— 663 


2,737  2,737 


FOURTH  PLAN. 


Ratcliff  Dock 
Blackwall  Dock 


— 1,207 

— 1,168 


2,375 


2,375 


iV.R. 
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N.  B. — As  many  Difficulties  mud  attend  whatever  Plan  may  be 
■adopted  for  improving  the  Port  of  London,  it  might  conduce  very  much 
■to  throw  more  Light  upon  the  Subjeft  in  general,  if  the  numerous  Ob- 
jeftions  to  every  Plan  were  to  be  made  in  Writing,  and  the  Authors 
■allowed  to  give  their  Mode  of  Remedy  to  fuch  Objeftions. 

One  Objeftion  to  my  own,  which  mull  belong  to  every  Plan  that 
extends  the  Port,  is,  that  by  increafing  the  Number  of  legal  Quays, 
the  prefent  Owners  of  legal  Quays  will  fuffcr  in  Proportion  as  the 
Number  of  new  Ones  increafes. 

I beg  Leave  mod  refpeftfully  to  fubmit  a Remedy  for  this  Objeftion 
•as  follows: 

Whenever  by  Aft  of  Parliament  the  Number  of  Quays  is  to  be  in- 
creafed,  let  the  Aft  fpecify,  that  whoever  ffiall  defire  to  legalize  their 
Quays,  ffiall  apply  for  a Warrant  or  other  Authority  for  this  Purpofe: 
The  Surveyor  or  Engineer  to  the  Port  ffiall  examine  and  report  an  Ac- 
count of  the  propofed  Plan  of  the  Quay ; and  that  when  it  appears  to  be 
incended  without  Prejudice  to  the  Navigation,  See.  a Warrant  for  the 
Purpofe  ffiall  be  granted,  fpecifying  the  Number  of  fuperficial  Feet  con- 
tained in  the  Plan  fo  to  be  legalized.  On  each  fuperficial  Foot  ffiall  be 
paid  a certain  Annual  Sum  in  the  Manner  of  a Ground  Rent,  either 
for  a given  Term  or  perpetually,  fubjeft  to  fuch  Regulations  as  ffiall 
hereafter  be  found  neceflary.  This  being  like  the  reft  of  my  Plan,  a ge- 
neral Idea  hereafter  to  be  brought  to  greater  Perfeftion. 


The  Purpofes  for  which  I propofe  this  Proceeding  are; 

Firft. — To  know  exaftly  what  Quantity  of  legal  Quay  there  may  be 
•on  the  River. 

Secondly. — To  prevent  any  fuch  Quays  becoming  prejudicial  to  the 
Navigation  of  the  River,  or  oppreffive  to  their  Neighbours,  who  might 
petition  if  aggrieved. 

Thirdly. — The  prefent  Owners  of  legal  Quays  cannot  be  injured  by 
-any  Plan  that  caufes  no  increafe  of  Quays. 

If  any  Plan  does  (as  I think  it  ought  to  do)  increafe  the  Number  of 
legal  Quays,  then  an  immediate  Revenue  will  take  place,  which  may  be 
either  partly  or  wholly  applied  to  relieve  the  injured  Quay  Owners ; and 
this  Revenue  will  be  fure  to  increafe  nearly  in  the  Proportion  to  the 
Increafe  of  Trade,  and  to  the  Injury  of  the  old  Proprietors. 

Fourthly. — T prefume  a Revenue  to  Government  might  thus  be  drawn 
without  oppreffing  the  Trade  or  the  Subjeft  5 becaufe  the  prodigious 
•Security  againft  Plunder,  derived  to  the  Merchant  by  bringing  his  Ship  to 
his  own  Quay,  and  to  let  his  own  People  unload  the  Cargo  into  his  own 
Warehoufe,  without  the  Ufe  of  Barges,  would  enable  him  to  pay  for  the 

legalizing 
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legalizing  of  his  Quay,  without  any  Addition  on  the  Price  of  the  Article 
when  fold. 

Fifthly. — This  being  a voluntary  Expence,  it  cannot  be  oppreflivej 
and  being  fo  judicioufly  rated  according  to  the  Situation  and  Circum- 
ftances,  as  not  to  amount  to  a Prohibition,  will  produce  a confiderablc 
Sum. 

Sixthly. — Proper  Officers  to  attend  the  unloading  at  fuch  Quays,  re- 
ceiving fuch  Pay  as  may  make  it  worth  their  while  to  attend  properly  to 
-their  Bufinefs. 

Seventhly. — A Crane  may  be  eretted  on  each  Quay  that  will  tell  the 
Weight  of  every  Article  it  lifts,  without  the  Inconvenience  of  Scales  or 
Steelyards,  as  a feparate  Operation which  will  both  fave  a great  deal  of 
Time  and  manual  Labour,  and  alfo  render  it  impoffible  to  conceal  the 
Weight  of  the  Articles  unloaded  without  the  Intervention  of  floating 
weighing  Machines,  which  might  be  ufed  as  a Manner  of  weighing 
where  Ships  unload  by  Barges,  which  would  be  rarely  the  Cafe  in  a well- 
regulated  and  convenient  Port.  But  even  in  that  Cafe  a Steelyard  of  a 
new  Conftru&ion  might  be  applied  to  the  Tackle,  fo  that  the  Weight 
would  be  known  in  the  lifting,  inftead  of  having  Two  Liftings,  which 
:fav.es  nearly  Half  the  Time  in  unloading  a Cargo. 


(£88)  * Appendix 
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A SKETCH  of  the  principal  Outlines  of  Import  and  Export  into  and  from  dhe 
Port  of  London  j diftinguilhing,  in  general,  whether  they  are  landed  or  Ihipped  from 
the  Legal  Quays,  Sufferance  Wharfs,  &c. 


IMPORTS  OF  LONDON. 


Landed  at  the  legal  Quays 


Suffer-  | 
ance 

I Wharfs,  I 


Eaft  India 


Weft  Indies 


Teas,  China  - - 

Sugar,  Bale  Goods 
Indigo  - - - - 
Salt  Petre  - - - 


Sugafr*  - - — 

Rum  - - - 

Coffee  - - - - 
Pimento  and  Indigo 
Cotton  - - - - 
Wood,  Mahogany 

— - - Fuftic  - - 

— - Logwood  - 

— - Staves  . - 


Hemp  ------- 

Flax  - - - - - - . 

Pitch,  Tar,  and  Turpentine  • 
Timber,  Mails rj-  - - - - 
Deals,  Staves  - - - - - 

Tallow,  Mats  - - - - - 

Pot  and  Pearl  Afh,  and  Hides 
Firs-): 

Linens  ------- 

Bridles,  Glue,  Wax  - - - 

Ifinglafs  - - - - 

Drugs  ------ 

Madder  - - _ - - 

Corn  - - - - - - 


* N.  IS.  Some 

I many  re-fhipped 
I by  Wharfingers. 
In  1793,  Per- 
I million  was 

ed  to  land 
>es  to  Suf- 


f N.  B.  Lie 
afloat  on  the 
| Banks  of  the 
, until 
d to  Tim- 
r to  Dock 
| Varda. 

t Unpacked, 
aid  counted,  hut 
roublelome  ac 
I Legal  and  Suf- 
Ifcvcncc  Wharfs. 
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IMPORTS  OF  LONDON. 

Legal  Quays. 

Suffer- 

' Wharfs, 
&c. 

•o 

ns 

•TS 

ns  ns 

TRADES. 

/g 

n 

“ c 

• 

K 

American 

Tobacco  ------ 

Indigo  ------- 

« 



n 

— 



Rice  ------- 



Timber,  Mads*  - - - - 





„ 

Lumber,  Dying  Woods  - - 



ed  to  Timber 

Pot  and  Pearl  Allies  - - - 



Oil  - - 

— 

— 

— 

— 

« 

Trance, 

Wines  ------  . 

Spain, Portu-  [ 

Brandies  ------ 

„ 







gal,  and  Me-  f 

Fruits  ------- 





Partly  carted 

■diterranean  - J 

Oranges  - ----- 







away. 

Cotton,  Mohair  - - - - 

» 

. 

„ 



n« 

Barilla  ------- 



Marble  Blocks  - - - - 





Dye  Woods  - - - _ . 









Oils,,  Pickles,  &c.  - - - 





Silks  - ------ 

• • 

— 

— 

— 

Ireland  - 

Provi  lions  ------ 

Linen  ------- 

— 

» 

— 

— 

■Corn  Ships  - 

— 

— 

— 

• 

Tilherics  - - 

Oils,  &c.  ------ 

Greenlanders  - - - - - 

— 

— 

— 

— 

■ - 

•Colliers  - - 

Loaded  in.. 

Craft,  and  there 

Kept  until  Sale 

or  Delivery. 

:Coafters  - - 

— 

— 

— 

— 

'Scotland  - - 

Herrings  ------ 

V' 

Linens  ------- 

„ 



„ 

— 

— 

Paving  Stones  - - - - - 
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EXPORTS  OF  LONDON". 

S!iipp<’i)  from 
Legal  Qn.iy:. 

Sufferance 

Wharfs, 

f Bouncy  and  'j. 

Linens  ------- 

„ 



< Certificate  J. 

Wines  ------- 

» 

— 

1 Goods  - - J 

Brandies  - - - - - - 

» 

— 

Rum  ------- 

« 

— 

Fruit,  &c.  ------ 

» 

— 

Tobacco  ------ 

« 



.Free  Goods  - 

Bales  ------  7 



Packages  - - - - - | 

— 

Ironmongery  fmall  Work 

— 

Carriages  ------ 

— 

Porter  ------- 

Partially  to  Legal  Quays. 

Coafting  - - - 

Traders  ------ 

Partially,  rnoftly  at  Suff"  Wharfs. 

Flour  ------- 



* 

Peafe,  Beans,  Oats,  &c.  - - 



Herrings  ------ 

— 

u 

Corn  - - - .j.  _ - , 

. 

Lead,  Copper 

— 

u 

Ironmongery  - - - 

— 

« 

Mill,  and  large  Work  - - j 

— 

« 

Hemp  ------- 

— 

n 

Flax 

Cordage  ------ 



n 

Pitch,  Tar,  and  Turpentine  - 



Naval  Stores  ----- 

Ship  Chandlers  Stores  - - 

, 

Hoops,  Iron,  and  Wood 

Rice 

Coals 

Bricks  ------- 

Hay,  Straw  ----- 

Horfes,  Cattle  - - - - 

, 

Salt  Petre  ------ 

— 

•• 

appendix 
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A S T A T E M E N T of  the  Value  of  the  E X P O R T S and 
IMPORTS  of  all  the  Out  Ports,  for  the  Years  1750,  1760, 
177°,  1780,  1750,  1791,  17 92,  17 93.  *794,  >795- 


EXPORTS. 

IMPORTS. 

1750 





4,283,862 

8 

1 1 

2.*3  G47  5 7 

9 

1760 

— 

— 

3,963,24s 

1 8 

5 

2,769,40  6 17 

7 

1770 

— 

— 

5,000,945 

16 

7 

3.327.069  23 

6 

1780 

— 

— 

5,714,094 

9 

4 

3.968,219  7 

8 

1790 

— 

— 

8,168,167 

*3 

9 

5,167,002  6 

3 

1791 

— 

— 

8,491,267 

2 

10 

5,671,922  14 

3 

1792 

— 

— 

8.931.799 

5 

3 

5,826,026  8 

10 

17  93 

— 

— 

6,704,965 

9 

i* 

5,598,509  6 

6 

U9+ 

— . 

— 

9,084,469 

9 

8 

5,981,760  xo 

8 

*795 

— 

— 

9,817,845 

4 

1 

6,082,994  17 

1 

Thomas  Irving, 

Infpeflror  Gen1'  Office,  Iufpeftor  General  of  the 

Cuftom  H"  London,  Wffij  “ni  »f 

....  , ' G.  Britain. 

25th  April  1796. 


Appendix  (D  d d). 

An  ACCOUNT  of  the  Charge  of  Wharfage  at  the  Foreign 
Sufferance  Wharfs. 


THE  Charge  of  Wharfage  at  the  Foreign  Sufferance  Wharfs,  within  the 
Limits  appointed  by  the  Commiffioners  of  His  Majeily’s  Cuftoms,  in 
May  1739,  is  One  Shilling  per  Ion  (Grofs)  on  all  wcighable  Goods; 
except  Hemp  .and  Flax,  which  is  One  Shilling  and  Six  Pence  fer  Ton. 

Gaugeablc  Goods  is  One  Shilling  per  Ton  Wharfage  on  the  Ten  by 
the  Gauge. 

Certified  25th  April  1796,  by 

Wm  Majhitcr. 

Iron  Gate  Whar£  adjoining  Tower  Wharf. 

Cotton,  Spaniffi  Wool-,  Feathers,  Silks,  and  Linens,  are  tifually  landed 
m die  legal  Quays;  the  Wharfage  could  not  be  charged  by  the  Ton. 

(h  h li)  Appendix 
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RATES  of  WHARFAGE  eftablifhcd  at  the  legal  Quays,  in  the 
City  of  London,  in  the  Year  1674} 

Together  with  the  RATES,  as  taken  and  received  by  the  Wharfingers 
at  thofe  Quays,  in  the  Year  1796. 


A. 

Almonds,  the  Bag  or  Barrel,  not  exceed - 
.ing  Cwt.  — — 

The  Seme,  not  exceeding  3 f-  Cwt. 
Alluni,  the  Ton  — • 

The  Bag,  about  1 Cwt. 

Argol,  the  Ton  — 

Anchovies,  the  fmall  Barrel 
The  double  Barrel  — 
Angelica,  the  Barrel  — 


1674  and  1704. 


[Out  of  or  i n t ■ 
Lighten  or 
ImaUBuUj  to 
or  Crum  Ships. 


lob. 

I 

— 2 
I — 

— ob. 

— r 

— 3 


1796. 


s.  d. 

Eiijs  2 
Hand  3 

t 


B. 


Bays,  the  Bale  — — 

The  Trufs  — — 

Baccn,  the  Fat,  or  ioo  Gammons  — 
The  Flitch  — — 

Barilla,  the  Seme,  about  3 Cwt.  — 

Battery  or  Kettles,  the  Far,  about  16  Cwt. 
Bead.-,  the  Chefl  or  Barrel,  about  3 Cwt.  - - 
Bells,  the  Cwt.  — — 

Bafkets  o(  Hats,  Pots,  Glaffes,  and  other 
like  Goods  — — 

Beef  or  Pork,  the  Barrel  — — 

Biimfior.e,  the  Ton  Weight  — 

Blacking,  the  100  Barrels  — — 

Books,  the  Bales,  about  3 Cwt.  — 

The  Pack  or  Chefl:  — — 

Bottles  or  J ugs,  the  Dozen  — 

Brillles,  the  Calk,  about  3 Cwt.  — 

The  Fat,  about  6 Cwt.  — 


Buckram, 
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1674  and  1704. 

Rates 

Out  of 

Wharfage. 

or  from  Ships, 

Ships  or  Vcflcla 
at  the  Qv»y. 

1796.  ■ 

S. 

d. 

s.  d. 

s.  d. 

Buckram,  the  Bale  — ■ 

— 



— 6 

— 6 

The  Pack,  about  6 Cwt. 

— 



6 

— 6 

Butter,  the  Barrel,  to  or  from  Foreign 

Places 



if 

2 

— 2 

Engliih,  the  Firkin  — 

— 

. 

f. 

i 

The  Load,  Qu''  32  Firkins 

— 



Boxes  of  Goods,  linall,  the  Box 

— 



t 

I 

— 2 

Boxes  of  Goods,  large  — 

— 



2 

— 2 

Brandy,  the  Ton  — 

— 

1 



1 — 

Brooms  of  all  Sorts,  the  Porter's  Burthen  - 



1 

— I 

Bedding  or  Bedllead.-,  the  Bundle 

— 



n 

Beans,  the  Quarter  — 

— 

I 

— 2 

— 6 

C. 

Camblets,  the  Bale  or  Cafe 

_ 



3 

— 6 

— 6 

Capers,  the  Hogfhead  — 

— 

— 

3 

— 6 

Cordage,  the  Ton  Weight  — 

— 

1 

1 6 

1 6 

Currants,  the  But  — 

— 

I 



1 6 

1 — 

The  Carrateel,  or  Two  Quarter  Rolls 



6 

— 6 

Callicoes,  the  final  1 Bale  — 

— 



2 

— 4- 

The  large  Bale  — 

— 



— 6 

— 6 

Carpets,  the  Bale  — 

— 



— 8 

— 8 

Cochineal,  the  Barrel,  Cafe,  or  Skin 

, about 

2 Cwt.  — — 

— 

— 

— 6 

Calves  Skins,  the  Dozen  — 

— 



1 

— 1 

Cocoa,  the  But  — 

— 

— 

r — 

— 8 

The  Hogfhead  — 

— 

— 

4'.b. 

— 6 | 

— 6 

Chairs  of  Leather  or  Turkey  Work,  the 

Bundle,  Quy  Half  a Dozen 

— 

— 

3 

— 4 

— 3 

Cheeic,  the  Ton  of,  Chefhire  or  Holland  - 

I 

1 — 

1 8 

The  Bairel  — 

— 

— 

n 

— 2 

— 2 

Of  Suffolk  Cheefc,  the  Load 

— 

— 

9 

— 9 

The  Porter's  Burthen  — 

— 

— 

I 

— 1 

— 1 

Cinnamon — Vide  Sinomon. 

Copper  or  Brals,  the  Cwt.  umvrou-r 

ht  — 

X 

— 1 

— 1 

Copperas,  the  Ton  Weight  — 

Cork,  the  Bundle,  about  Cwr. 

— 

I 

— 

1 4 

1 2 

— 

— 

1 

— 2 

— 2 

Corn,  of  fevc-i  al  Sorts,  the  Quarter 

— 

— 

1 

— 1 

— 6 

Cotton  Wool,  of  Cyprus,  the  Bag 

— 

• 

6 

— 9 

— 6 

Of  Smyrna,  the  Bag  — 

— 

• 

- 3 

— 6 

— 4 

Of  Barbndoes,  rhe  Bag 
Cotton  Yarn,  the  Bale  — 

— 

• 

3 

— 6 

— 6 

", 

3 

— 6 

— 6 

Coral, 
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Coral,  the  CheTt  or  Cafe  — — 

Cordevants,  the  fmall  Bale  — — 

Canes,  the  ioo  — — 

Cloth,  viz.  Woollen  Cloth,  the  Fardle  — 
The  Bale,  of  5 Cloths  — 

The  Trufs  — — 

The  large  Trufs  — — 

The  Great  Pack,  about  a Ton  bulk  — 
Coach,  7s.  (d.  Chariot,  5 s.  with  the 
Wheels  and  Furniture  — — 

Single  H rfe  Chaife  — — 

Clapboard,  the  Piece  — — 

Clav  for  Tobacco  Pipes  or  Patters,  Fuller’s 
Earth  or  Sand,  the  Ton  — — 

Cowries,  the  fmall  Bag,  about  1 Cwt.  — 
The  Bag,  about  3 Cwt.  • — 

Coffee,  the  Bag,  dbout  1 f-  Cwt.  — 

Carmenia  Wool,  the  Bag,  about  2.  Cwt.  — 
China  Roots,  the  Bag  about  2 Cwt.  — 
.Cyder — fee  Sider. 


1674  and-1704. 


lnt0  Out  of  or  into 
>r  Ships  or  Vcfleii 
? t0  attlic  Quay. 


Rates 

of 

Wharfag. 

1796. 


i ~ i 4 i - 


— 6 


91  — 


D. 


.'Drugs  of  feveral  Sorts,  the  Bale,  Barrel,  or 
fmall  Cafe  — — 

The  Hhd.  or  fmall  Fat  — 

The  great  Cafe  or  Fat  ~ — 

Dates,  the  Hhd.  — — 

Deal  Boards,  the  100,  ordinary  — - 

Large  or  Ipruced,  the  100  — 

iDry  Goods,  the  Hhd.  packed  — . 

The  Ceft  or  Puncheon  — 

The  But  — —1 

The  Fat  — — 


— 3- 

— 4 

— 8 

— 3 

1 — 

1 6 

— 4 

— 6 

— 8 


— 4 

— .6 


— 4 

.1  6 

2 — 

— 6 

— 8 


1 4 


— 6 

— 1 

— 4 
2 6 
2 6 

— 6 

*“  4 

1 6 


E. 

‘Earthen  Ware,  the  fmall  Cheft 

The  great  Cheft  — — 

Elephant’s  Teeth,  the  Cwt.  — 

Eftrick  Wool,  the  Pack  or  great  Bag  — 
JEmpty  Calks,  the  Ton  — — 


3 


— 8 

.1  — 
— '1* 

•I  4 

— 4 


6 

8 


iF.  F/athers, 
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1674  and  1704. 


F, 

Feathers,  the  fmall  Bag  — 

The  greac  Bag,  about  5 Cwt. 
Fith,  the  Barrel  — 

The  too  Fi'th  — 

Figs,  the  Barrel  about  1 Cwt. 

The  Baflcet  or  Taquel  — 
Flax,  the  Laft  — — 

The  Mat,  about  3 Cwt. 
Flocks,  the  Bag,  about  2 Cwt. 

The  great  Bag,  about  5 Cwt. 
Furs,  the  Hhd.  — 

Fuftians,  the  fmall  Bale  or  Cafe 


G. 

Gauls,  the  great  Bag,  about  5 Cwt.  — 

Bags  of  Aleppo,  about  3 Cwt.  — 

Glafles,  the  Cafe  or  great  Chefh  — 

Glafs  for  Windows,  the  whole  Cheft  or  Cafe 
Plates  for  Looking  Glafles,  the  Cafe, 
under  4 Cwt.  — — 

Green  Ginger,  the  Jar,  about  { Cwt.  — 
Gum  of  feveral  Sorts,  the  Bale  or  Bag, 

about  5 Cwt.  — 

Ginger,  the  Bag  about  a Cwt.  — — 

Gunpowder,  the  Barrel  — — 

Goats  Hair,  the  Bale  or  Bag,  about  4 Cwt. 
Grave  Stones,  or  Tomb  Stones,  the  Stone 
G'rindftones,  the  Chaldron  — — 

Grogeram  Yam,  the  Bag  or  Sack  — 


Rates 

of 

Wharfage. 

J796. 


H. 

Hemp,  the  Fat  or  Steel  Hemp  — 

The ‘Laft  — — 

TheBale,  dreftor  undreft, about  2Cwt. 
Hops,  Foreign,  the  Bag  — — 

Eng)ifh,  the  Bqg  — — 

Hides,  the  tingle  Hide  — — 

■Honey,  tlje  Barrel  , — — 

(HO 


1 

1 8 

— 4 ' 

— 6 


— 3 

— 1 


1 — 3 I — 3 . 

Harcthorn, 
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Hartfiiorn,  the  Cart  Load 
Horns,  the  Bag  — 

Hamper  of  Goods,  fmall 
Large,  — 
Houfehold  Goods,  the  Load 

Hair,  the  Bag,  about  3 Cwt. 
Herrings,  the  Barrel,  whice 
Red,  the  Barrel, 

The  Cade  — 


1674  and  1704. 


Rates 

of 

Wharfage. 


1796. 


s.  d. 
1 4 


s.  d. 

1 — 


- 3 
I “ 4 

2 — 

I ~~  4 

— 2 


— 3 

— 4 

— 3 

per  Bundle 

— 4 

— I 

— X 
No  fuch 
Package. 


Indigo,  the  Barrel  or  Cheft,  about  1 Cwt. 
Inkle,  the  Bag  or  Bale,  about  3 Cwr.  — 
Iron  in  Bars,  Rods,  or  Caft  Iron,  the  Ton 
Ironmongers  Ware,  the  Parcel,  about 
a Cwt.  — — 

The  fmall  Parcel  — — 

Iron  Pots,  the  Dozen  — — 

The  Iron  Pot  — — — 


— 3 

— 3 
1 — ■ 

— 1 
ob.  ob. 

— 3 
ob.  — 


K. 

Knives,  the  Cheft,  about  3 Cwt. 
Kelp,  the  Ton  — 


3 


— 4 
1 — 


3 


Lethargy,  Gold,  the  Barrel,  about  6 Cwt. 

Liquoris,  the  Sern,  about  3 Cwt.  

The  fmall  Bundle  — . 

Lead,  fmall,  the  Fodder  — . 

Lead,  the  great  Pig,  about  1 Cwt.  and  £ 

In  Bars  or  Sheets,  the  Cwt.  

Limons  or  Oranges,  the  Cheft  

Limons  pickled,  the  Pipe  — 

Leather,  the  fmall  Bale  — 

The  Back,  or  tanned  Hide  

The  Bale,  from  Ruffia  

The  Pack,  or  Cafe  

Linen,  viz.  Pouldavis,  Sackcloth  or  loofe 
Linen,  the  Piece  


6 

3 


6 

3 

4 
6 


The  fmall  Packet 


— ob. 

— 3 


— 4 . 

— 3 

I per  Ton. 


— 6 

— 4 • 

— - t 

— 6 . 
— 6 


1 6 

per  Hund. 

— 3 
Ltiieia, 
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1674  and  1704. 

Rates 

Liglucrs  or 
Imall  Boit,  to 
or  from  Ships. 

Out  of  or  in'. 
Ships  or  Vcitci 
at  the  Quay. 

Wharfage. 

1796. 

S.  d. 

s.  d. 

s. 

d. 

Linen,  the  fmall  C^aie,  Bale,  Ballet, 

or 

Drum  Barrell  — 

— 

1 — 3 

— 4 



The  large  Bale  — 

— 

— 4 

— 6 



6 

The  Cafe  or  fmall  Pack,  or  Drum  Fat 

— 6 

. _ 5, 

6 

f The  great  Pack  or  Fat, 

- 

1 — 

1 4 , 





< Dantzick  gd.  Bremen  is.  6d.  Ham- 1 

i bro  i s.  (>d.  — 

— 

M. 

Madder,  the  Bale,  not  above  8 Cwt. 



— 6 

— 8 



8 

The  great  Bale,  about  12  Cm. 

— 

— 8 

1 — 

I 

— 

The  great  Fat  — 

— 

1 — 

* 4 

— 

8 

Mum,  the  Barrel  — 

— 

— 3 

— 4 

— 

Manna,  the  Che  ft,  about  3 Cwt. 

— 

— 3 

— 4 



Maftick,  the  Cheft,  about  2 Cwt. 

— 

— 3 

( — 4 

— 

Mobiles,  the  Hhd.  about  7 Cwt. 

— 

— 4 

— 6 



6 

Mats,  the  Roll  Flemilh  — 

— 

— — £ 

— 1 

6 

From  Ruflia,  the  Dozen 

— 

£ 

— t 

}'" 

1000. 

Meal,  the  Sack  — 

— 

i 

— 1 

2 

Mill  Stones  of  all  Sorts,  the  Ton 

— 

i 6 

2 — 

2 

— 

N. 

Nails,  the  Bag  — 



— 1 

— i 



z 

The  Firkin,  or  2 Cwt.  — 



— 2 

— . a 

— 

2 

The  Ton  — — 



1 — 

1 6 

I 

8 

Nuts,  the  Barrel  — — 

— 

— 1 

— 2 

— 

■ 

O. 

Oil  in  Pipes,  Puncheon,  or  Hogfhead,  the 

In  large  or  uncertain  Calks,  the  Ton 

1 — 

1 8 

I 

3 

The  Jar  about  20  Gallons 

— 

— 6 

, 

4 

Oaker,  the  Barrel,  about  3 Cwt. 

— 

— 2 

— 3 



3 

Ollaves,  the  Hoglhead  — 

— 1 

— 3 

— 

4 

The  Runlet,  or  Jar  * — 

— 1 

— 1 

— 

1 

The  Cheft,  Qur  24  fmall  Barrels 

— 1 

— 6 

— 

6 

Onions,  the  Barrel  — 

— 

— 10 

— 

2 

Oad,  the  Ton  — — 

— 

. 1 — 

i 4 

I 

. — 

I*.  Prunes> 
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1674  and  1704. 

Rates 

of 

Wharfage. 

Out  of  or  into 

or  from  Ships. 

Ships  or  VefleU 
at  the  Quay. 

1796. 

IV 

s.  d. 

i,  d. 

s.  d. 

'Prunes,  the  Hogfhead  or  Puncheon,  about 

7 Cwt.  — — — 

— 4 

6 

— 6 

Pepper,  trie  Bag,  about  a Cwt.  and  f — 

— 2 

— 4 

— 2 

TheiPocul,  about  i Cwt.  — 

X 

— 2 

0 

Pot  Afhes,  the  imalL  Pat,  about  io  C wt. 

— 6 

— 8 

•The|great  Fat*  about  ao  Cwt.  — 

x — 

i 6 

Paper,  the  Bale,  about  ao  Reams  — 

— 3 

— 4 

The 'Bale  or  Half  Pack,  ab‘  60  Reams 

— 4 

— 6 

— 6 

The  Pack  — t — — 

— 8 

x — 

— 8 

Loolp  Reams,  the  100,  ordinary, 
"White  Paper  — — 

— 8 

1 — 

1 — 

Brovyn  and  large  Paper,  the  Ream  — 

i 

i 

— 1 

Blue  Paper,  the  Ream  — — 

— . > 

— ob. 

__  j 

Prunello,  the  Cheft,  about  3 Cwt.  — 

Plantane,  the  Hhd.  or  Puncheon  — 

— 6 

— 6 

Pantiles,  the  100  Tiles  — — 

— I 

— lob. 

Ploughs,  the  Plough  — — 

— 4 

— 6 

Peafe,  the  Quarter  — — 

— I 

— 2 

— 6 

Ql 

-Quickfilver,  the  Barrel  or  Cheft,  about  2 

Cwt.  — — . — ' 

Quales,  the  Cage  — ■ — 

— 3 

— 4 

— 3 

R-. 

Rapes,  :the  Hogfhead  — — 

— 3 

Rice,  the  Bag,  about  3 Cwt.  — — 

— 2 

Rofin,  the  Ton  — _ 

The  Cake,  about  t Cwt.  — 

Raifins,  the  Barrel,  about  2 Cwt.  and  £ — 

— 2 

The  Frail  — — — 

. i 

_ , 

The  Barrel  of  Lepora,  about  1 Cwt. 

1. 

The  Score  of  Bafkets  — — 

— 6 

- .0 

3 4per 

Red  Lead,  the  Barrel,  about  4 Cwt.  — ; 

Rub  Stones,  the  B«(ket  — — 

Kundlets  of  any  Sort  of  Liquor  — — 

— 1 

— I 

Red  Earth,  the  Bag,  about  1 Cwt.  . — 

— • 1 

The  Sox  or  Bag,  about  2 Cwt.  and  £ 

— 2 

— .4 

— -2 
•S. .Seeds 
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S. 

Seeds  of  all  Sorts,  the  Bag,  about  3 Cwt. 

The  great  Bag  ab£  5 Cwt.  — — 

Skins,  the  fmall  Bale  — — — 

The  great  Bale  — — 

Moule  or  Elke  Skins,  the  Skin  — 

Sugar,  the  Ton  — — — 

The  Cheft  about  9 Cwt.  — — 

Soap,  the  Cheft  or  Cern,  about  3 Cwt.  — 
The  Barrel  — — — 

Steel,  the  Cwt.  — — — 

Shumac,  the  great  Bag,  S Cwt.  — — 

The  Half  Bag,  about  4 Cwt.  — 

The  fmall  Bag,  about  2 Cwt.  — 

Saltpetre,  the  Bag,  about  1 Cwt.  — — 
The  Bale,  about  2 Cwt.  and  £ — 

Sena,  the  Bale  or  Cafe  — — 

Stones,  the  Ton  — — — 

D%  Pebbles  for  Pavement  — — 

Spice  of  all  Sorts,  the  Puncheon  or  fmall 
Fat  — — — — 

The  fmall  Bag  — — 

Sinomon,  the  Bale,  about  2 Cwt.  — — 
Silk,  the  Bale  or  Cafe  — > — 

The  Ballot  or  Fangot  — — 

Spanifh  Wool,  the  Bag  or  Pocket  — 
Smalt,  the  Barrel  — — — 

Sturgeon,  the  Keg  — — — 

Shot,  the  Cwt.  — — — 

Sword  Blades,  the  Cheft,  ab'  6 Cwt.  — 
The  Cafe,  about  2 Cwt.  — — 

Sheets,  the  Cheft  — — — 

Salt,  the  Wey  — — ■ — 

The  Sack  . — ■ — — 

Starch,  the  Barrel  — — — 

Stuffs  or  Serges,  the  Bale  — — 

Sider,  the  Hogshead  — — 

Sucketts,  the  Cheft  or  Box  — — 

Staves  for  Pipes  or  Hoglheads,  the  100  - 
For  Barrel,  the  100  Staves.  — 
(kkk) 


1674  and  1704. 

Rates 

of 

Wharfage. 

1796. 

Out  of  or  into 
Lighters  or 
fmall  Boats  to 
or  from  Ships. 

Out  of  or  into 
Ships  or  Veil'd, 
at  the  Quay. 

s.  d. 

s.  d. 

s.  d. 

— 3 

— 4 

— 3 

— 4 

— 6 

— 6 

— 3 

— 4 

— 3 

— 4 

— 8 

— ob. 

— r 

— • 2per 

Bundle  of  is 
Skins. 

1 6 

2 — 

— 6per 
Hhd. 

— 8 

1 — 

6 per 

Cheft 

— 3 

— 4 

— 4 

Iub. 

— 2 

— 2 

X 

— I 

— 6 

— 8 

— 8 

— 3 

— 4 

— 4 

1 1 ob. 

I 

— 2 

— 2 
I 

— 2 

— 3 

— 2 

— 3 

— 6 

— 4 

1 — 

1 — 

I — 

— 4 

— 6 

— 6 

— 8 

— 8 

— • 1 i 

— 2 

— 2 

— 2 

— 3 

— 3 

— 3 

— 6 

— 4 

— 2 

— 4 

— 4 

— 3 

— 4 

— 4 

— 3 

— 4 

— 3 

1 

£ 

£ 

— 1 

— 1 

— 6 

— 8 

— 6 

— 2 

— 4 

— 2 

— 3 

— 4 

— 4 

— 6 

— 9 

— 6 

— 1 

— 1 

— 2 

— 2 

— 3 

— 3 

— 3 

— 4 

— 4 

— 3 

— 4 

— 4 . 

— 3 

— 4 

— 3 

— 2 

— 3 

2 6 

— 1 

- 2 

T 

1 6 

. Tallow, 
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T allow,  the  Hogfhead  about  5 Cwt. 
Tobacco,  the  Poctacco  — 

The  Roll  — — 

The  Hogfhead  — 

Tapeftry,  the  fmall  Pack  — 

The  great  Pack  — 

Tar  and  Pitch,  the  Barrel  — 

Thread,  the  Drum  Barrel  — 

The  Imall  Fat  — 

The  great  Fat  — 

Tin,  the  Cwt.  — — 

Treafure  or  Money,  the  fmall  Cheftor  Boxj 
Tin  Plates,  the  fingle  Barrel  — 

The  double  Barrel  about  4 Cwt. \ 

Timber,  the  Load  — 

Tow,  the  Mat,  about  1 Cwt.  — 

The  Bag,  3 Cwt.  — * 

The  great  Bag,  6 Cwt.  — 

Toys,  the  Fat  — — 

Twine  or  Packthread,  the  Mat  or  Bag,j 
about  4 Cwt.  — — 


Ordinary  Trunks  of  Goods,  the  Trunk 
Tarras,  the  Barrel  — 

Teafles  the  Bundle  — 

T renchers,  the  Bale  — 

Turpentine,  the  Ton  — 

Turners  Ware,  the  Porters  Burthen 
Trees,  the  Bundle  . — 

Tinkale,  the  Duppcr,  about  i-  Cwt. 

Y. 

Verdigreafe,  the  Bale  or  Barrel,  about  a| 
Cwt.  — _ 1 

Vinegar,  the  Hogfhead  — 

Verjuice,  die  Hogfhead  — 


1674  and  1704. 


“ 4 

— 2 
I — 

— 2 
— 2 
— I 


— 3 

— 3 


= 11 


Wharfage. 

1796. 


Hhd. 

4 

4 

6 


1 — 

— 2per 


I -per  Ton 
i 6 


per 

ndlc  I 

per  f 

-ofk  J 


— 3 

— 3 


W.  Wine, 
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W. 

Wine,  the  Ton  — — — 

The  great  Rhennilh  Fat  — — 

The  Half  Fat  — — 

The  Hoglhead  — — 

The  Cheft  of  Wine,  Florence  — 

The  larger  Cheft  of  Wine  --  — 

Wire,  the  fmall  Ring  of  Copper  — 

The  Bundle  of  about  6 Cwt.  — 
The  Fa't  about  16  Cwt.  — — 

Whalebone,  the  Cwt.  — — 

Wax,  the  Cwt.  — — — 

Wood, — viz.  Lignum  Vita,  Box,  and  all 
"Sorts  of  dying  and  other  Wood,  the 
Ton  — — — — 

Walnut  Tree  Planks,  each  Plank  — 

Wainfcot,  the  too  Leaves  — — 

Wine  Lees,' the  Ton  — — 

WoolrEnglilh,-theBag  — — 

The  great  Bag  — — 

Wood  for  Dyers,  the  Bundle  — — 

Whiting,  theHogfhead  — — 

Wheels,,  the  Pair  — — 


Y. 

Yarn, — viz.  Linen  Yarn,  the  Bag  about 
12  Cwt.  — — — 

Yarn  for  Ropes,  or  Cable  Yarn,  the 
Winch  about  3 Cwt.  — * — 


1674  and  1704. 

Rates 

of 

Wharfage. 

1796. 

Out  of  or  Into 
high tci  3 or 
Uti all  Boars  to 
or  from  Ships. 

Outof  nr  into 
Ships  or  Veflels 
at  the  Qoay. 

s.  d. 

s.  d. 

I 

1 4 

6per 

Pipe 

i 6 

2 — 

I — 

— 9 

1 — 

— 6 

— 4 

— 6 

— 3 

— 4 

— 6 

2 half 

Cheft 

— 4 

— 6 

— 3 

— } 

. 6Pipe 

4Hhd- 

— 4 

— 6 

(— 

J Calk 

1 — 

1 4 

— 8 

— 1 

— - lob. 

4p=r 
Bundle  4 Cwt. 

— 1 

- ■ ■ lob. 

' 6per 

Cant. 
l Block 

1 — 
— 1 
1 — 

2 

lob. 

2 1— 

>-  I per  Load 

1 — 

I 4 

6 per 
Pipe 

— 3 

— 4 ■ 

4 

— 6 

— 8 

— 6 

— ob. 

— ob. 

— J 

— 3 

— 4 

— 6 

— 8 

— 8 

— 3 

I — 

1 4 

— 3 

— 4 

— 3,r 
The 
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The  WHARFAGE  and  LIGHTERAGE  which  was  paid 
in  the  Years  1647,  1648,  1649,  1650,  for  the  Goods  and 
Merchandize  hereafter  mentioned,  were  as  followeth ; viz. 


Wharfage. 
1650.  . 

Rates 

of 

Wharfage. 

1796. 

All  Manner  of  Wines  per  Ton  — 

S.  d. 

— 8 

5.  d. 
— 6psr 

Oils,  in  Pipes  and  fmall  Calks  — 

- 

— 8 

Pipe 
I 8 per 

Almonds  and  Raifins  Solis,  per  Barrel 

— 

— 2 

— 2 

Bafket  and  P’  Raifins,  per  Score  — 

— 

— 6 

— cL 

Hops,  the  Bag  — — 

- 

— 4 

— 4 

Indigo,  the  Chell  — . — 

— 

— 2 

— 4 

Madder,  the  Bale,  from  8 to  1 2 Cwt. 

— 

— 6 

— 8 

Tobacco,  the  Potaco  Hhd.  — 

— 

— 2 

— 4 

Sugar,  the  Cheft  — 

— 

— 4 

— 4 

RATES 
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RATES  of  Wharfage,  Cranage,  and  Lighterage  of  Goods,  to 
and  from  Turkey  and  the  Levant. 


Agreed  upon  with  Mr.  Richard  Lechmore,  and  Mr.  Thomas  Coppin, 
Wharfingers  of  Galley  and  Chefter  Keys. — At  a Court  of  the  Levant 
Company,  June  17th  1,690. 


OUTWARDS. 

1 690  and 
I7°4. 

Wharfage  and 
Cranage. 

Rates  of 
Wharfag-, 
179O. 

Cloth,  the  Bale,  not  exceeding  Five  long  Cloths,  to 
Pay  — — — 

s.  d. 

— 2 

s.  d . 

— 4 

All  other  Woollen  Goods  and  StufFs,  not  exceeding 
3 i Cwt.  per  Bale  • — — — 

— a 

Brazil  Wood,  the  Ton  — 

— 

Callicoes,  the  Bale  — 

Furs  of  all  Sorts,  the  Bale  or  Fat  — 

— ! 

— 6 

Lead,  the  Fodder  — 

— 1 

— 8 

1 — 

Red  and  White  Lead,  the  Ton  — 

_ 

— 8 

1 — 

Latin  Plates,  the  Barrel,  fingle  — 

— 

— 1 

— 2 

Double  Plates,  the  Barrel  — 

— 

— 2 

Peoper,  t;he  Bag  not  exceeding  3 Cwt.  and  f — 

— a 

— 2 

Tin,  the  Barrel  3 Cwt.  — 

— 

— 2 

— 3. 

Wire  of  Iron  or'Copper,  in  Calks,  the  Calk 

— 

Wire  of  Iron  or  Copper,  per  Ton  of  ao  Cwt.  — 

— 8 

I — 

All  other  ordinary  Goods,  in  Calks,  viz.  Hhds.  — 

— 2 

— 6 

. Butts  t—  — 

— 

— 4 

— 8 

INWARDS. 

Annifeeds,  the  Sack,  not  exceeding  5 Cwt. 

1690  and 
1704. 

J.  d. 

— 5 

— 3 

— 4 

Box  Wood,  the  Ton  — — 

1 — 

1 — 

Carpets  of  all  Sorts,  the  Bale  — — 

— 5 

— 3 

— 8 

Camblets,  Mohairs,  and  Grograms,  the 

Bale  — — 

— 3 

— 2 

— 4 

Cordevants,  the  Bale  — 

— 3 

— 2 

— 4 

Cotton  Wood  of  Smyrna,  the  Bag  — 

— 3 

— 2 

— 4 

of  Cyprus,  Acria,  and  Scandcroon, 

the  Bag  — • — 

— 5 

— 3 

— 4 

Cotton  Yarn  of  Smyrna,  the  Bag  or  Bale  - 

— 3 

— 2 

— 4 

of  Aleppo,  the  Bag  or  Bale  — 

— 3 

— 2 

— 4 

cm) 

Currants, 
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1690  and  1704. 

Rates  of 

Wharfage, 

Lighterage. 

j Wharfage,  j 

1756. 

s.  d. 

I - 

d. 

S.  d. 

Currants,  the  But  — ■ 

— 

1 — 

6 

X — 

Two  Caratels  and  Four  Quarter  Roles 

to  be  reckoned  a But  — 

— 

Caratels 

only. 

— 6 

Gauls  of  Aleppo,  the  Bag  — 

— 1 

— 3 

— 

2 

— 4 

of  Smyrna,  the  Bag  — 

I 

— 3 

— 

2 

— 4 

Goats  Wool  of  Smyrna,  the  Bag 

—] 

— 3 

— 

2 

— 4 

of  Aleppo,  the  Bag  — 

— 

— 3 

— 

2 

— 4 

Grogran  Yarn,  the  Bale  or  Saak 

— 

— 3 

— 

2 

— 4 

Gum  of  Almonds,  ao  Cwt.  — 

— 

1 — 

— 

8 

1 — 

Gum  Arabic,  the  Bag  or  Cheft 

— 

— 3 

— 

2 

— 4 

Tragaganc  the  Bag  or  Cheft 

— 

— 3 

— 

2 

— 4 

Maftick,  the  Cheft  — 

— 

— 3 

— 

2 

— 4 

Opium  1 

Rhubarb  J- the 'Cheft  — 

— 

— 3 

— 

2 

— 4 

Scamony  J 

Fiftaches,  the  Bale  — 

— 

— .3 

— 

2 

— 4 

Pot  Aihes,  Weed  Allies,  and  all  Allies  fromi 

Turkey,  the  Ton  of  aoCwt. 

— 

x — 

— 

8 

x 

•Valonea,  ground  or-unground,  the  Ton 

— 

1 — 

— 

8 

1 — ‘ 

RalfinsT 

Rice  J-  the  Ton  — 

— 

1 • — 

— 

8 

1 — *■ 

Soap  J 

Senna,  the  Cheft  or 'Bale  — 

— 

— 3 

.2 ; 

Silk,  the  Bale  or  Fangot  — 

— 

— 3 

— 

2 

Wormfeeds,  the  Bale  — - 

— 

— 3 

— 

2 

Turpentine,  the  Cheft  — 

— 

— 3 

— 

2 

— 4 

-Oils  and  Cute,  the  Ton  — 

— 

* — 

1 — 

8 

I — 

All  other  .Goods,  not -here  mentioned,  arc  to  pay  in  Proportion  to  flic 
Rates  aforefaid  ; and  all  Goods  to  be  brought  up  in  clofe  Lighters. 

And  it  is  agreed,  that  if  any  Ihall  neglett  to  take  up  their  Goods  when 
as  there  remains  bur  Thirty  Parcels  or  fewer  in  the  .Lighter,  jf  the  Perfon 
concerned  be  not  then  ready  to  take  them  on  Shore,  the  Wharfinger  may 
put  the  fame  in  another  Lighter,  taking  Care  of  them,  for  which  he  ihall 
receive  i id.  per  Parcel;  and  after  Three  Days,  12 d.  a Week  Demurrage. 
And  it  is  further  agreed,  that  the  Wharfage  of  all  Goods,  not  exceeding 
5*.  Ihall  be  paid  down  on  the  Wharf  at  the  taking  up  of  the  Goods  ; and 
it  ihall  be  lawful. for  the  Wharfingers  to  detain  the  Goods  till  Payment  or 
.Satisfaction. 


London, 

.2.5th  April  17  56. 


.Edward  Ogle. 
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A.  Represents  the  River  at  Spring  and  at  Neap  Tides  at  high  and 
' low  water  marks. 

B.  The  Outer  Baton  for  the  reception  of  Loaded  Ships  commit  - 

nicaling  with  the  River  by  means  o f 

C.  The  Outer  Lock  to  be  opened  at  the  Flood  and  to  be  shut  at 

high  water.  The  Sill  to  be  Sir  Feet  below  low  water  mark 
at  Spring  Tides. 

D.  The  Inner  or  Great  Dork  for  Loaded  Ships  arul  connected 

with  the  Bias  on  bv  means  of 


. The  Inner  Lock  to  connect  this  Dock  and  Bason  withou  t 
being  influenced,  by  the  Tides,  & where  Ships  lockup  or  down , 

A General  Scale  or  Table  of  Variation  of  Tides  from  Sprint j 
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Appendix  (F  f f.) 

ESTIMATE  of  the  propofed  London  Docks  in  Wapping. 
The  Depth  of  Water  in  the  Docks  at  ordinary  Spring  Tides  to  be  22  Feet. 


1.  To  the  making-  of  a large  I.ock  near  Bell  Dock,  with 

a double  Pair  of  Gates,  and  Two  Piers  to  form 
an  Entrance  from  the  River  Thames  into  the 
Bafon,  and  a Draw  Bridge  forWapping  Street  - 

2.  Excavating  the  Ground  for  the  Bafon — Pumping 

the  Water  while  the  Work  is  executing — Carry- 
ing away  the  Earth,  and  pounding  round  the 
Wharf  Walls  ------ 

3.  Euilding  the  Wharf  Walls,  partly  of  Brick,  with 

Couries  of  Purbeck  Stone  through  them — Cop- 
ing them  with  Granite— Making  Fenders,  Moor- 
ing Rings,  and  Polls,  &c.  - - 

4.  Building  Two  inner  Locks — One  for  large  and  ano- 

ther for  fmall  VdTcls,  with  Dam  Walls,  Sluices, 
and  Draw  Bridges  - - - 

.5, Excavating  the  Ground  for  the  Great  Dock — 

Part  of  the  Earth  to  be  ufed  for  making  of 
Bricks,  Part  to  be  ufed  for  railing  the  Ground 
round  the  Dock,  and  the  reft  to  be  carried  away 

6.  ■ Building  Wharf  Walls  round  faid  Dock  of  Brick, 

with  Cdurfes  of  Puibeck  Stones  through  them— 
Coping  them  with  Granite — Making  Fenders, 
Mooring  Rings,  and  Ports,  &c.  - - - 

7.  • Excavating  for  the  Lighter  Dock  at  the  Hermi- 

tage - - - ~ “ 

8.  . Building  a Lock  to  communicate  with  the  Great 

Dock,  having  a Draw  Bridgeacrofs  its  Chamber  - 

Building  Wharf  Walls  to  the  Bafon  and  Entrance, 

a Draw  Bridge  in  Nightingale  Lane,  with 
.Gates  in  Ditto,  and  a Drawbridge  at  the  Her- 


10. 

11. 
!ia-' 
»3- 

;I4- 


rnitage  - - - _ - 

Excavating  the  Dock  for  light  Vcflels— Parc  of 

the  Earth  to  be  ufed  for  Brick,  Parc  for  ra:fing 
the  Ground  round  it,  and  the  reft  carried  away 

Building  Wharf  Walls  round  Ditto,  fame  as  in 

large  Dock  - - 

. Building  a Jun&ion  Lock,  with  a double  Set  of 

Gates  and  a double  Draw  Bridge 
. Building  a new  Sewer  parallel  to  Pennington 
Street,  and  altering  the  Pipes  of  Shadwell  Water 
Works  ----- 

Building  a Wall  round  the  Docks  and  Wharfs, 

with  proper  Gates  - 

Paving  the  Wharfs,  See.  - - - 


Join  Rennie. 


28,382  15  6 

12,287  18  “ 

11,989  16  — 
36,636  4 — 

69.549 

74,040  1 — 

4,434  4 — 

■5,938  10  — 

>7.936  J — 

51,278  10  — 

38,473  5 — 
15,58°  — 

5,500  — — 
>4,47  3 9 6 

20,l68 

£.407,066  5 _ 
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ESTIMATE  of  the  propofed  Canal  from  the  propofed  London 
Docks  in  Wapping  to  Blackwall. 

The  Canal  to  be  72  Feet  wide  at  Bottom,  144  Feet  at  Water 
Surface,  and  22  Feet  deep. 


1.  To  cutting  the  Canal  acrofe  New  Gravel 

Lane — Making  a Draw  Bridge  at 
Ditto,  and  a Bafon  by  Mercer’s  Row 
— Building  Brick  Walls  round  Ditto, 
with  Courfesof  Purbeck  Stones,  Gra- 
nite Coping,  and  Towing  Path  - - 

2.  Making  the  Canal  from  the  Bafon  in 

Mercer’s  Row  to  the  eroding  of  Lime- 
houfe  Cut,  with  the  Towing  Pa  hs — 
The  Earth  to  be  carried  away  * 

3.  Making  the  Canal  from  faid  Cut  to  the 

River  Thames  below  Blackwall,  with 
a Bafon  at  its  Entrance  - - 


44>348  4 — 


I39>237  1°  — 


<S3>7°J  <3  — 


4.  Making  Locks  at  Blackwall — Crofling 

the  Limehoufe  Cut,  with  Five  Draw 
Bridges  - - - --  - - - - 

5.  Building  Two  New  Locks  on  the  Lime- 

houfe Cut — Lining  Ditto,  fo  as  to 
make  it  Water-tight — Trimming  the 
Slopes,  and  repairing  the  Towing 
Paths  - - - --  - - - 


45,482  — 


8,420 


^•301, 193  7 — 


John  Rennie. 
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ABSTRACT  of  the  Value  of  the  Lands,  &:c.  (o  be  occupied 
by  the  Canal  from  the  Docks  in  Wapping  to  Blackwall,  as 
propofed  by  the  Merchants  Plan. 

Confining  of  the  Top  of  New  Gravel  Lane,  Part  of 
Ratcliffe  Highway,  Mercer’s  Row,  Part  of  King 
David  Lane,  and  Sun  Tavern  Fields,  the  crof- 
fing  of  White  Horfe  Street,  Sermon  Lane,  Lime- 
houle.  North  Street,  Poplar,  Bow  Lane,  and  the 
Outlet  in  the  Eaft  Marfh  below  the  Brunfwick 
Docks,  and  Lands  occupied  by  the  Line  of  the  £. 
Canal,  as  deferibed  by  the  Plan  — Amount—  48,12+ 


To  avoid  an  intricate  and  dangerous  Navigation  round  the 
Ille  of  Dogs  and  through  the  Pool,  it  is  propofed  to  make  a Canal  from 
the  Docks  to  Blackwall,  of  Two  Miles  Three  Quarters  long,  with  Draw 
Bridges  over  the  leading  Roads — Ships  might  have  their  Hatchways  under 
the  Lock  of  the  Merchant  and  the  Revenue  during  the  few  Hours  of 
their  TranGt  to  or  from  the  Docks,  at  fuch  Times  and  under  fuch  Regu- 
lations, as  would  naturally  prefent  themfelves,  and  in  the  fame  Manner  as 
with  Ships  in  the  River,  or  in  Docks  in  other  Situations.— The  Cue 
will  interfett  but  T wo  principal  Avenues  ; and  Roads  will  be  made  on  the 
Sides  of  the  Canal  fo  as  to  render  Communications  by  Means  of  repeated 
Bridges,  as  eafy  as  pofiible. — The  Cut  will  interfere  with  the  Shadwell  Water 
Works.  The  Company  might  cichcr  convey  the  Pipes  under  the  Canal, 
as  done  acrofs  Rivers  in  other  Situations,  or  be  obliged  to  purchafe  the 
Works,  and  engage  to  fupply  the  Inhabitants  on  both  Sides  of  the  Canal, 
as  at  prefent. 


Daniel  Alexander. 


April  27,  1796. 


(m  m m) 
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ABSTRACT  of  the  Values  of  the  Premises  to  be  occupied 
by  the  Docks  in  Wapping,  as  propofed  by  the  Merchants 
Plan. 


PRINCIPAL  DOCK. 

Weft  Boundary  - - - Containing  Wiltlhirc  Lane,  Weft 
Side,  White  Horfe  Yard,  Part  of  Parfon’s  Street, 

South  Side,  Vinegar  Yard,  Green  Trees,  Side  Row, 

Middle  Row,  Parrot  Yard  and  Alley,  Store  Houfe 
Yard,  Black  Horfe  Yard,  Malaga  Court  and  Gar- 
dens, Back  of  Ditto,  Part  of  Nightingale  Lane, 

Eaft  Side,  Norris’s  Court,  School  Houfe  Court, 

Part  of  Mulberry  Gardens,  Three  Ton  Court, 

Gubbins  Alley,  Ten  FootWay  Rope  Walk,  Vir-  £. 

ginia  Street,  Codling  Yard,  Trotts  Court  and 

Place,  King  Court,  Lime  Yard  — Amounc  — 47,826 

South  Boundary Charlotte  Street  and  Court,  Col- 

let’s Yard,  Hermitage  Yard  and  Dock,  Blue  Ball 
Court,  Cow  Yard,  Virgin’s  Court,  St.  George’s 
Place,  Artichoke  Lane,  Redmead  Lane,  North 
Side,  Ship  Court,  Beale’s  Court,  Raddifh  Row, 

Part  of  King  Street,  York  Street,  Butt  Street, 

North  Side  Prince’s  Street,  Eaft  Side  Ruffell’s 
Buildings,  Eaft  Side  Part  of  Wapping  Street, 

Milk  Alley,  and  Lands  behind  Ditto  Amounc  — 69, 863 

Eaft  Bolindaty  - — Weft  Side  of  Green  Bank,  Shelly’s 
Rents,  Bird  Street,  Weft  Side  Charles  Street, 

Shard  Street,  Maria’s  Place,  Harriot’s  Plac:-,  Finch 
Street,  Part  of  Anchor  and  Hope  Alley,  Weft  Side, 

Broad  Street,  Weft  Side,  James  Street,  Worcefter 
Street,  North  Side,  Part  of  Old  Gravel  Lane,  Weft 
Side  — — — Amount  — 30,555 

North  Boundary Pennington  Street,  South  Side, 

Upper  and  Lower  Byng  Street,  Byng  Court, 

Torrington  Street,  Grouden’s  Place,  Portland 
Street,  L'avis’s  Rents,  Cork  Street,  Union  Court 

Amount  — 50,176 - 

Middle 
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Middle  Station Land  Weft  of  Virginia  Street, 

Ditto  Eaft  of  Ditto,  South  of  Upper  By ng  Street, 

and  Eaft  of  Torrington  Street  — Amount  — 4,722  — — ■. 


Sj-cond  Dock Part  of  Old  Gravel  Lane,  Eaft  Side, 

Harrow  Alley,  Keppel  Street,  Jones’s  Street,  Parry’s 
Rents,  Charles  Street,  Paradife  Row,  Fawdon  Fields, 

Part  of  New  Gravel  Lane,  Weft  Side,  Pratt's 
Court,  William’s  Court,  Weft’s  Gardens,  and  Mea- 
dows to  the  South  of  Ditto  — Amount  — 33, 602 


Total  £.  236,749 


The  Premifles  form  a great  Square  of  above  80  Acres,  confifting  of  low 
Marfti  Land,  divided  into  Gardens,  Meadows,  Waftes,  and  Rope  Grounds. 
— The  Houfes,  as  to  Number,  Condition,  and  Value,  have  been  already 
ftated. 

In  the  Plan  prefented  to  the  Houfe,  the  Area  of  Water  in  the  Docks, 
Bafon,  and  Lighter  Dock,  is  about  40  Acres,  for  the  Reception  of  near 
4C0  Sail  of  Ships,  with  Room  for  Lighters  and  (hifting.  The  Dittribu- 
tion  of  the  Space  within  the  Boundaries  may  be  varied  as  to  Form,  Divifion, 
or  Extenfion  of  Area  for  the  Docks  at  Plcalure,  and  according  to  Circurn- 
ftances  at  the  Time  of  Execution,  which  will  make  ic  capable  of  contain- 
ing more  Ships,  and  give  more  Accommodation. 

The  Entrances  to  be  at  Bell  Dock  and  the  Hermitage,  One  Half  a Mile, 
and  theother  a Quarter  of  aMile,  Eaft  of  the  Tower — A large  Lighter  Dock 
communicating  with  the  River  and  the  Dock — The  Bafon  to  be  opened 
every  Tide — Between  the  Bafon  and  the  Docks  are  Locks  to  keep  the 
Dock  Surface  to  the  Level  of  the  Spring  Tides,  without  the  Fluctuations 
in  the  River,  and  to  prevent  an  Accumulation  of  Silt,  by  only  admitting 
Surfaces  of  clear'Water.  My  Obfervations  of  Silt  in  the  River,  and  of 
the  Motion  of  the  Tides,  have  been  aided  by  the  Experiments  I have 
made  as  Surveyor  to  the  Enlargements  of  Rochc-fter  Bridge.  The  Spring 
Tides  rife  from  18  to  20  Feet,  and  the  Neaps  from  12  to  14  Feet  Ic  is 
intended  that  the  Bafons  and  Locks  Ihould  be  6 Feet  below  low  Water, 
lb  as  to  admit  Ships  at  Half  Flood  during  Neap  Tides;  and  the  Entrance 
and  Exic  of  only  Five  Ships  each  Day  (reckoning  onty  One  Tide  to  be 
ufcdj  will  admit  i,8coper  Annum.  Parrs  of  the  Defign  may  be  execut- 
ed, fo  as  to  difeharge  Shipping  therein,  in  Two  or  Three  Years,  while  the 
reft  may  condnue  in  Progreflion. 

The  great  Objeft  of  Docks  in  Wapping  is  the  bringing  Ships  and  Car- 
goes within  Haifa  Mile  of  the  Tower,  for  the  Convenience  of  Merchants, 

Captains, 
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Captains,  and  others  - Ships  to  have  Liberty  to  difclrrge  under  Cranes, 
and  Duties  afeertained  by  the  King’s  Beam,  and  paid  the  Moment  Goods 
are  landed ; likewife  to  have  the  Choice  of  loading  into  Craft,  without 
additional  Expence  to  Ship  or  Lighter,  with  the  fame  Eaffe  and  Regula- 
tions as  in  the  River,  for  the  more  general  Convenience  of  the  Trade  of 
the  Port. 

The  Whole  of  the  Premifles  to  be  walled  round,  as  a Security  to  Pro- 
perty and  to  Revenue — Ships  to  be  under  Reftri&ions  about  Fire,  Candle, 
and  heating  of  Pitch,  Tar,  &c. — No  cooking  but  in  Houfes  affigned  for 
the  Purpofe,  in  very  diftant  Angles  of  the  Premifles,  detached  from  Budd- 
ings or  Shipping ; with  other  Regulations  that  are  applicable  to  other 
Docks,  where  Accidents  are  very  feldom  heard  of,  and  where  Ships  under 
Circumftances  are  more  fecure  than  in  the  River — where  Ships  lie  under 
no  Regulation  or  Reftri&ion  as  to  Fire,  Candle,  heating  of  Pitch,  cook- 
ing, &c.  and,  notwithftanding,  not  more  than  Three  or  Four  Accidents 
from  Fire  (it  has  been  remarked)  happen  in  a Year. 

The  Quays  to  be  fpacious,  and  all  Buildings  within  the  Premifles  to  be 
detached,  and  Fire  Proof— No  Lights  to  be  admitted,  and  Fire  Engines 
to  be  placed  a-float  in  different  Parts  of  the  Docks. 


April  a 7, 1796. 


Daniel  Alexander. 
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COPY  of  a M I N U T E of  the  Commiflloners  of  the  Cuftoms,  re- 
fpe&ing  the  LIMITATION  of  SUFFERANCE  WHARFS. 


Cuftom  Houfe,  London,  13th  May,  1789. 


"By  the  Commiflloners  for  managing,  and  caufing  to  be  levied  and 
collcfted.  His  Maj  city's  Cuftoms. 

THE  Commiflloners  having  repeatedly  had  under  their  Confideration 
the  State  of  the  Sufferance  Wharfs,  in  the  Port  of  London;  and  the 
various  Reports  of  the  Surveyors  General,  the  Landing  Surveyors,  and  the 
principal  Officers  in  the  Wood  Farm,  in  Return  to  the  Board's  Orders  of 
Reference  relative  thereto: 

Refolved, 

That  the  Number  of  Sufferance  Wharfs  is  increafed  beyond  what  is 
necefiary  for  the  Dil’charge  of  fuch  Goods,  as  cither,  from  the  Nature  of 
fome  of  them,  ought  not,  or  from  occafional  Want  of  Room  for  others, 
cannot  be  landed  and  properly  examined  on  the  legal  Quays. 

That  it  appears,  that  this  Revenue  lias  been  put  to  an  unneceflary  Ex- 
pence  for  the  Attendance  of  Weighers  at  the  faid  Wharfs. 

That,  at  fome  of  the  faid  Sufferance  Wharfs,  no  Goods  are  difeharged 
Dut  thofe  imported  by,  or  belonging  to  the  Proprietors  of  them. 

That  many  of  the  laid  Wharfs  are  fituated  at  a great  and  inconvenient 
Diftance  from  the  legal  Quays,  whereby  the  Labour  of  the  Difcharging 
Officers  is  not  only  confiderably  increafed,  and  their  Attention  harrafled 
and  divided,  but  the  Superintending  Officers  are  alfo  deprived  of  the  Op- 
portunity of  infpefling  the  Conduct  of  their  Inferiors  with  that  Facility  and 
Punifluality  which  their  Duty  requires. 

That,  from  the  remote  and  private  Situations  of  fome  of  the  Wharfs  in 
queftien,  the  Revenue  is  more  efpecialiy  expofed  to  Hazard ; and,  from 
the  Want  of  fufficient  Space,  the  Buftnefs  cannot  be  conunodioufly  or 
fafely  tranfafted  thereon. 

That  there  are  fome  Wharfs  to  which  no  Acccfs  can  be  had,  by  Land, 
but  through  the  Dwelling  Houles  of  the  Proprietors ; and  others  which 
are  or  may  be  fhut  up  from  the  River  at  their  Option ; lb  that  if  the  pro- 
per Officers  are  no:  prefent  to  make  an  immediate  Examination  of  the 
Goods  at  their  Landing,  the  Quantity  of  the  cuftomable  Articles  may  be 
diminiflied,  and  the  prohibited  (if  any)  be  taken  ou;  of  the  Packages  and 
conveyed  away. 

& (n  n n)  To 
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To  remedy  the  aforegoing  Inconveniences,  and  for  the  greater  Security, 
in  future,  of  this  Revenue,  the  Commiffioners,  upon  the  moil  mature  Deli- 
beration, 

Refolve, 

That  from  ami  after  the  5th  Day  of  July  next,  no  Sufferance  be 
granted  for  the  Landing  of  Foreign  Goods  at  any  private  Wharf;  that  is,  a 
Wharf  where  other  Merchants  do  not  indiferiminately  land  their  Goods,  as 
well  as  the  Owner  or  Proprietor  of  fuch  Wharf. 

That  no  Sufferance  be  granted  for  Landing  Foreign  Goods  at  any  public 
Wharf,  beyond  the  Wharf  commonly  called  Brownis,  near  Hermitage 
Bridge,  on  the  North  Side  of  the  River,  and  St.  Saviour’s  Dock,  on  the 
South  Side,  below  London  Bridge,  except  His  Majefty’s  Yards  at  Dept- 
ford and  Woolwich,  the  Wharfs  now  ufed  by  the  Ealt  India  Company, 
and  thofe  at  Greenland  Dock  and  Blackwall,  for  the  Landing  of  the  Cargoes 
of  Ships  from  the  Greenland  and  Southern  Whale  Fifheries  ; and  that  no 
Foreign  Goods  be  landed,  by  Sufferance,  above  London  Bridge,  except 
Iren. 

Bur,  as  the  Board  think  it  effcntially  neceffary,  for  the  Safety  of  the  Re- 
venue, to  confine  the  Foreign  Sufferance  Bufinel's  to  public  Wharfs,  and 
to  circumfcribe  the  Limits,  beyond  which,  no  Sufferance  will  in  future  be 
granted,  fo  they  refolve  to  grant  Sufferances  to  all  Wharfs  within  the  faid 
Limits,  which  do  now,  or  hereafter  (hall  appear  to  be  public  Wharfs,  fecure, 
fufficiently  fpacious  and  commodious,  open  to  the  River,  and  accefiable  at 
all  Times,  both  by  Land  and  Water,  to  the  proper  Officers  of  this  Re- 
venue ; provided  it  fhall  appear,  when  Perfons  apply  for  fuch  Indulgence, 
that  from  the  Nature  of  the  Goods,  or  Want  of  Room,  the  fame  ought 
not,  or  cannot  be  landed  and  examined  on  the  legal  Quays. 

And  as  the  following  Wharfs  appear  to  the  Board,  from  the  Report  of 
their  Officers,  to  be  within  the  faid  Limits,  and  to  foil  within  the  above 
•Defcription: 

Refolved, 

That  ^Foreign  Goods  be  permitted 'to  be  landed,  by  Sufferance,  at 
the  Wharfs  commonly  called  Iron  Gate,  Watfon’s,  Hawley’s,  and 
Brown’s,  on  the  North  Side  of  the  River ; and  Chamberlain’s,  Cotton's, 
Hayes’s,  Beal’s,. Griffin’s,  Symonds’s,  Stanton’s,  Davis’s,  and  Eudace’s,  on 
the  South  Side.  But  it  having  been  reprefented  to  the  Board,  that  Goods, 
Coaftwife,  have  ufually  been  landed  at  the  above  Wharfs,  and  that  they 
are  fufficiently  fpacious  to  admit  of  being  divided,  fo  as  to  allot  convenient 
■Room  for  the  Landing,  and  proper  Examination  of  Foreign  Goods,  the 
Board  deeming  it  rcquifitc,  for  the  Safety  of-the  Revenue,  that  fuch  aDivi* 
fion  ffiould  be>  made, 

Refolve  j 

-That  in  all-Cafes  where  the-Coaft  Bufinefs  lhall  be  continued  at  any 
lof  the  above  Wharfs,  the  Part  to  be  allotted  for  the  Landing  of  Foreign 

• Goods,  be  feparated  and- kept  diftinft ; and  the. Board  will  not  grant  Suf- 

• ferances  to  any  of  the  above  Wharfs, -where  the  Coaft  Bufinefs  is  contj- 
nued,  till  this  Condition  is  complied  with.  But  as  Tapping’s  Wharf 

-is 
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is  reprefented  not  to  be  fufficiently  capacious  to  admit  of  Landing  both 
Foreign  and  Coaft  Goods,  the  fame  is  Jikewife  to  be  continued  for  the 
Landing  of  Foreign  Goods  only. 

That  Foreign  Goods  be  alfo  permitted  to  be  landed  at  Carrington’s, 
Hogarth’s,  Scott’s,  and  Meriton’s  Wharfs,  on  the  South  Side  of  the  River, 
on  Condition  thac  fuch  Goods  be  landed  on  the  open  Wharfs  only. 

And  alfo  Refolved, 

Thac  no  Iron  be  permitted  to  be  landed,  by  Sufferance,  below  Lon- 
don Bridge,  but  at  the  public  Wharfs  within  the  Limits,  nor  above  London 
Bridge,  except  at  Dyer’s  Hall,  and  the  Steel  Yard ; thole  being  the  only 
public  Wharfs,  above  the  faid  Bridge,  where  Iron  has  ufually  been 
landed. 

And  Refolved, 

That  rough  Marble,  Marble  Blocks,  Mahogany,  and  other  bulky 
Woods,  not  liable  to  Duty,  which  were  formerly  landed  at  Sufferance 
Wharfs,  be  in  future  examined  and  meafured  in  the  Lighters, along-fide  the 
Ship  importing  the  fame. 

Refolved, 

That  the  Wharfingers  of  all  fuch  Wharfs  as  are  to  be  continued  under 
the  aforefaid  Refolutions,  do  enter  into  Bond,  in  the  Penalty  of  Five  hun- 
dred Pounds,  as  a Security  to  the  Crown  for  their  fair  Dealings  towards 
this  Revenue. 

And,  to  prevent  any  Charge  to  this  Revenue,  by  the  Attendance  of 
Weighers  and  Watchmen  at  the  feveral  Wharfs  before  mentioned, 

Refolved, 

That  the  Expence  of  fuch  Officers  Attendance  at  the  faid  Wharfs, 
be  defrayed  by  the  refpedtive  Wharfingers  ; and  that  die  proper  Beams, 
Scales  and  Weights,  be  provided  at  their  Expence.  And,  likewife,  that  a 
proper  Place  be  appropriated  for  the  Purpofc  of  fecuring  the  fame  under 
the  King’s  Locks,  every  Evening  after  the  Work  is  done. 

And,  to  the  End  thac  the  before-mendoned  Refolutions  may  be  pub- 
licly known,  Copies  of  them  are,  without  Lofs  of  Time,  to  be  printed  and 
affixed  up  in  the  Landing  Surveyor’s,  Landing  Waiter’s,  and  Wood  Farm 
Offices,  in  the  Long  Room,  the  Lobby,  and  in  the  feveral  other  public 
Paffages  and  Places  in  and  out  of  the  Cuftom  Houfe. 

And  Ordered, 

That  from  and  after  the  5th  of  July  next,  the  Bench  Officers  do  ob- 
l'erve  it  as  a Rule,  when  a SufFerar.ee  (hall  be  made  out  for  Landing  Goods 
at  any  of  the  Wharfi  before  fpccified,  that  the  Name  of  fuch  Wharf  be  in- 
ferted  at  the  Top  of  fuch  Sufferance  in  large  Letters,  to  prevent  fuch  Do- 
cuments from  being  .granted  to  land  Goods  at  Places  not  hereby  au- 
thorized. 
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Alfo  Ordered, 

That  in  cafe  the  Proprietors  •of  the  Wharfs  hereinbefore  mentioned, 
lliall  fail  to  give  the  Security  required  ; and  if  fuch  of  the  faid  Wharfs  as 
are,  in  Conformity  to  the  faid  Refolutions,  to  be  divided  for  the  Purpofe 
of  keeping  Foreign  diftindt  from  Coaft  Goods,  be  not,  by  the  5th  of  July 
next,  fo  divided  accordingly,  the  Landing'Surveyors  are  to  report  the  fame 
to  the  Board,  in  order  that  Sufferances  may  be  withheld,  until  the  faid 
Conditions  fhall  be  complied  with. 

A nd  it  is  further  Ordered, 

That  the  Landing  Surveyors  for  the  Sufferance  Department,  do  fecurc 
every  Evening  after  the  Work  is  done,  under  the  King's  Locks,  in  the 
Place  required  to  be  appropriated  for  that  Purpofe,  the  Beams,  Weights 
and  Scales,  and  dr  alfo  infpeet  the  fame  Once  a Month,  to  fee  that  none 
are  ufed  except  thole  which  are  correft ; and  they  are  to  be  tried  Once  a 
Quarter  by  a Profeffional  Man,  at  the  Expence  alfo  of  the  faid  Whar- 
fingers, and  tinder  the  Infpcction  of  the  Landing  Surveyors. 

-And,  to  the  End  that  no  Goods  may  at  any  Time  be  out  of  the  Cuftody 
of  fame  of  the  Officers  of  this  Revenue,  until  the  fame  be  finally  difeharged 
by  the  | roper  Officers,  and  iliac  the  Tide  Waiters  who  guard  the  fame 
from  the  Ship  to  the  Wharf,  may  be  difeharged  from  the  Care  of  fuch 
Goods,  and  return  without  J-X)fs  of  Time  to.  their  Ducy,  on  board  their  re- 
spective Ships, 

• Ordered, 

That  before  Pcrmiffion  be  given  by  any  Landing  Waiter,  for  the 
-Landing  of  Goods  for  which  a Sufferance  may  be  granted,  a Landing  Sur- 
veyor do  firft  certify  upon  fuch  Sufferance,  that  a Watchman  is  Rationed 
at  the  Wharf  where  the  Goods  are  intended  to  be  landed,  in  order  to  re- 
ceive and  keep  Cultody  thereof,  until  the  fame  be  regularly  examined  and 
difeharged  by  the  proper  Officers ; obferving,  that  in  Conformity  to  the 
before- mentioned  Refolutions  of  the  Board,  the  Expence  of  fuch  Watch- 
men, as  well  as  the  Weighers  employed  at  the  find  Wharfs,  be  defrayed  by 
the  refpeflive  W harfing'ers. 

Of  which  the  Bench  Officers,  the  Comptroller  General,  the  Landing 
-Surveyors,  ..Landing  Waiters,  the  principal  Officers  in  the  Wood  Farm, 
•the  Infpeftors  of  the  River,  the  Supervifor  of  the  Watch,  and  the  Examiner 
of  inferior  Officers  Day  Pay  Bills,  are  to  have  Notice,  fo  far - as  they  are 
•refpettively  concerned. 


-Appendix 
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An  ACCOUNT  of  Wharfs  that  have  been  admitted  as  Sufrer- 
ance  Wharfs  for  the  Landing  of  Goods,  within  the  Limits  deferibed 
in  the  Minute  of  the  Honourable  the  Commi (Tuners  of  the  Cuf- 
toms,  dated  13th  May  1 789. 


Sr.  Catherine' 

's  Wharf. 

Warfon’s 

Wharf. 

Coles’s  - - 

Wharf. 

Pearfon’s  - 

Wharf. 

Freeman’s  - 

Wharf. 

Euftace's  - 

Wharf. 

Landing  Surveyor’s  Office 
Cullom  Houfe, 

April  26,  1796. 


Rich  ' Fcjler , 

Senr  Land1  Surveyor 


Appendix  (M  m ra). 

A STATEMENT  of  the  Proportion  of  the  T rade 
_ in  Britiih  and  Foreign  Ships. 

At  die  Legal  QuaysTuH  Two  Third  Parts. 

At  the -Sufferance  Wharfs  under  One  Third  Part. 


Independant  of  the  . Goods  landed  either  upon  the  Legal  Quays,  or  a: 
the  Sufferance-Wharfs,  a Variety  of  Merchandize  is  delivered  a-tloat. 


For  the  Service  of  the  Legal  Quays,  there  are  Thirty-eight  Landing 
Waiters  j and  for  that  of  the  Sufferance  Wharfs,  Eight  Landing  Waiters. 


Landing  Surveyor’s  Office, 
Cuftom  Houfe, 

April  27,  1796. 


R.  Fcjler. 


(00  0) 
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A STATEMENT  of  the  Importation  of  Sugar,  and  the 
general  Sales  made  in  the  Year  1795. 


On  the  ift  January  1795,  remaining  in  the  Warehoufes. — 

10,000  Hhds.  in  the  Merchants  Pofieffion. 

10.000  Hhds.  fold  and  daily  delivering. 

20.000 

DeduiSt  - 4,000  in  private  Warehoufes. 

16.000  On  the  legal  Quays — at  inis  Period  the  Warehoufes 

were  only  One  Half  occupied. 

Remaining  unfold  ill  January  - 10,000. 


Imported. 

Sold  bcfidcs  cla; 

January  - 

- - - - 9OO 

" " " - - 7 >35° 

February  - 

- i,8co 

-----  4,400 

March  - - 

- - - 3,800 

-----  2,400 

April  - - 

- 2,900 

-----  1,700 

May  - - ■ 

• - - - 300 

-----  2,300 

June  - - 

- - 900 

-----  650 

July  - - 

- 292 

Clayed  - 1,508 

20,600 

20,600 

By  the  beforementioned  Statement  the  Warehoufes  muft  have  been  very 
little  occupied  up  to  the  it  of  Auguft ; the  latter  End  of  July  a great  Num- 
ber of  Ships  reported  at  the  Cuttom  Houfe,  and  began  landing  their  Car- 
goes 1 the  Sales  immediately  commenced,  and  in  confequence  of  - the 
Market  being  clear  of  Sugar,  the  Delivery  was  made  near  as  quick  as  the 

Marks 
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Marks  were  compleated  at  landing,  as  will  belt  appear  by  the  large  Sale* 
trade  in  the  following  Months. 


.Latter  End 

[of  July  - - - 

J Auguft  - 


September 

October 


November  - 
December  - 


Imported. 

21,700 

22,800 

1*013 

31,000 

5,900 

7,000 


Sold  betides  clayed. 


Not  landed. 1 
7,800 


With  clayed 
30,000 


With  clayed 
25,000 


16.000 
7,700 

l 1 i,6co 

6.000  J 


The  Sugars  fold  in  Auguft  and  September  were  delivered  as  fold. 

The  Warehoufes  on  the  legal  Quays  contain  about  32,000  Hoglheads. 

The  Sufferance  Wharfs  about  60,000  Hogfheads,  with  Convenience. 

This  Statement  is  intended  to  fttew,  that  the  legal  Quays  wanted  Con- 
venience for  only  One  or  Two  Months  in  the  Year,  and  that  the  Suffer- 
ance Wharfs  were  at  all  Times  equal  to  any  Accommodation  that  might 
be  wanted. 


‘The.  Ccles, 

=7  April  179s- 
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A-  RETURN  of  the  Tonnage  of  Shipping  Inwards  and  Outwards,  frequenting  ail  the  Out  Ports,  for  the  Years  17 
1790,  1791,  1792,  179 3,  1794,  and  1795. 


YEARS. 

INWARDS. 

1 ' - 

OUTWARD 

S 

British. 

Foreign.  1 

Tot  a t.  | 

British.  j 

Foreign. 

Total. 

Toils. 

Tens.  1 

Toes. 

Toes. 

Tons. 

Tons. 

I75t  — 

- 

223?i87 

22,298 

545,485 

509,102  . 

13,700 

522,802 

I7SO  — 

- 

764,089 

1 >4.234 

873,3.3 

957,056 

74,205 

1,031,231 

1791  — 

- 

780,824 

153,848 

934,^72 

X,0l6,706 

92,217 

1,108,923 

1792  — 

- 

894,838 

■36,473 

1,031,31* 

1,086,519 

82,193 

I,l68;71  2 

1793  — 

- 

687,434 

135.031 

822,465 

876,524 

88,673 

964,897 

1794  — 

- 

871,812 

125,100 

996,912 

972,717 

90,879 

1,063,596 

1795  — 

— 

723.992 

179,294 

903,586 

1 766,507 

160,732 

927,239 

7 • Belly, 

AfiiiT  Reg! (ter  Gen1  of  Ship* 

27  April  1796. 
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A REPORT  of  the  Elder  Brethren  of  the  Corporation 
of  Trinity  Houfc  of  Deptford  Strond,  rdpeCting  the 
feveral  PLANS,  laid  before  them  by  Order  of  the  Committee 
of  the  Honourable  Houfe  of  Commons,  for  rendering  more  fafe, 
eal'y,  and  commodious,  the  Navigation  and  Trade  of  the  Port 
of  London,  as  well  as  affording  Difpatch  and  Security  to  the 
Revenue,  the  Merchant,  and  the  Ship  Owner. 


The  Elder  Brethren,  with  all  Diffidence  and  RefpeCt,  beg  Leave  in 
the  Firft  Place  to  obferve  generally,  that  each  Plan  has  confiderable  Merit 
in  obviating  One  of  the  Evils  complained  of,  namely,  the  Difficulty  Na- 
vigation has  to  contend  with  from  the  crowded  and  confufed  State  of  the 
River : But  it  will  be  feen,  from  this  Report,  that  the  Elder  Brethren  do 
not  conceive,  that  all  the  Plans  go  effentially  to  the  Relief  of  thofe  Evils 
and  Inconveniencies  which  Trade  and  Navigation  labour  under,  and  which 
gave  Birth  to  the  feveral  Propofitions  of  Reform. 

Some  of'  the  Plans,  whilft  they  provide  ample  Safety  to  Shipping,  and 
the  Navigation  of  the  River  Thames,  increafe  the  Difficulties  of  Com- 
merce, by  the  feveral  Rifks  which  would  be  incurred  in  the  Tranfit  to  the 
Quays  and  Warehoufes,  where  die  Ship  is  to  be  placed  at  a Diftance  from 
the  Depdfit. 

But  as  the  elder  Brethren  are  not  called  upon  to  Rate  comparative 
Merits,  in  thefe  feveral  Plans,  they  haften  to  ftate  their  Opinions,  as  to  the 
Advantages  and  Difadvantages  of  each  Plan  feparateiy,  viewing  them  as 
they  relate  to  Shipping  connected  with  the  Navigation  of  the  River,  and 
Shipping  as  concerned  with  Trade. 

And  Firft,  as  to  the  MLR C H AN TS  PI.  AN. 

“ Q^.  How  far  is  it  practicable  f” 

The  Brethren  are  of  Opinion,  that  ic  is  practicable  to  the  Extent  pro- 
pofed. 


“ What  would  be  the  EffeCt  of  this  Plan  re- 
fpeCting  the  Port  of  London,  in  regard  to  the 
Navigation,  and  ftationing  of  Shipping?” 

It  propofes  to  eflablifh  a Dock,  in  which  near  400  Ships  might  lay 
afloat,  and  land  their  Cargoes,  without  the  Intervention  of  Lighters, 
(p  p p)  which 
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v/hich,  the  Brerhrcn  arc*  of  Opinion,  would  miniftrr  to  the  Security  of  the 
Revenue  and  Commerce,  and  afford  fiich  an  Accommodatl:  i*  One 
Moiety  of  the  Ships  frequenting  die  Port  of  London,  as  would  ten  .!  t>*  the 
Security  of  thofe  who  fhouid  prefer  the  River  for  Delivery,  ; s well  sr  faci- 
litate the  landing  of  their  Cargoes  at  the  prefent  1 -gal  Quays. 

The  Entrance  from  Blackwal),  as  well  as  the  Entrance  into  the  River, 
th ev  are  of  Opinion,  would  both  be  advantageous ; as  they  wc-.dd  admit 
Vcffels  withouc  going  round  the  Iff  of  Dogs,  or  interfering  wit:  die  Pool : 
And  the  Length  of  the  propoled  Canal,  though  apparently'  ohprftionable, 
would  have  currefponding  Advantages,  as  along  its  Banks  Numbers  of 
Veffds  mighc  meet  Accommodation  and  S fety ; ami  in  ( Oiiffquence 
extend  the  Benefit  of  the  Dock  beyond  its  exact  Limits.  Its  having  a 
Communication  with  the  River,  fo  as  to  admit  a large  Number  of  Ships  in 
or  out  at  the  Height  of  the  Tide,  would  greatly  tend  to  the  Facility  of 
Rationing  Ships,  and  make  their  Tranfport  to  the  Moorings  without  Dif- 
ficulty. 

“ Qr.  What  would  be  generally  the  Advantages,  and 
what  the  Difadvantages,  of  this  Plan,  in  regard 
to  Trade  and  Shipping,  and  efpecially  with  re- 
gard to  the  King’s  Docks  at.Deptford,  and  other 
Public  Concerns  ?” 

The  Advantages,  in  the  Opinion  of  the  Brethren,  arc  very  many  ; but 
the  moft  obvious  are  as  follow  ; viz.  the  Contiguity  of  the  propofed  Dock 
to  the  Center  of  Eufinefs,  where  Labourers,  Ship  Wrights,  ami  '.  very  Kind 
of  Accommodation,  would  be  at  Hand:  Its  Vicinity  aiib  ro  the  Culkm 
Houfe  would  noc  be  among  the  leaft  of  its  Benefits.  The  Ships  laying 
alongfide  the  Quays,  and  delivering  their  Cargoes  into  Warehuufes  im- 
mediately, would  prevent  all  the  Evils  of  Fraud  and  Plunderage,  which 
take  Place  at  prefent  between- the  Ships  Warehoufes.  As  it  would  admit 
of  a certain  Number  of  Ships  only,  the  Diftribution  of  the  Trade  would 
not  be  confined  to  Wapping  alone,  but  might  be  extended  quite  up  to  the 
Cuftom  Houfe,  and  as  low  as  Limehoufe,  to  anfwer  the  Purpofe  of  Ac- 
commodation to  all  Descriptions  of  Merchants  and  Ship  Owners,  upon 
whom  there  would  be  no  Compulfion ; and  if  more  Dock  Room  were 
wanted,  the  Situation  of  the  Ground  would  admit  of  its  being  extended. 

The  Canal,  as  an  Outlet,  would  afford  a great  Convenience,  and  un- 
doubtedly fo  as  an  Inlet,  where  Ships  have  got  up  to  Blackwall  by  high 
Water,  as  they  might  enter  there  from  Three  Quarters  Flood  to  high  Water, 
and  pofilbly  lave  Two  Tides,  and  avoid  I’ wo  dangerous  Reaches  in  the 
River,  where  they  are  now  often  long  detained  both  on  their  outward  and 
homeward  Paffage. 

It  would  not  interfere  with  the  King’s  Docks,  or  any  Public  Concern, 
nor  would  the  Navigation  be  injured,  as  the  Removal  of  the  large  Ships;, 
generally  occupying  the  River  between  Limehoufe  and  Greenwich,  Would 
be  beneficial.  If  the  Canal  appears  objedionable  from  its  Length,  or  its 

Opening 
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Opening  being  below  Blackball,  a fliort  Canal  coming  in  at  Pelican  Stairs 
might  be  made  to  anfwcr  for  a Second  Inlet. 

It  has  been  fuggefted,  that  the  Cut  would  leave  an  Opening  for  Smug- 
gling. It  is  to  be  obfervedj  that  Smuggling  could  no  more  ex  it  there, 
than  any  where  on  the  River,  as  the  Ships  could  not  break  Bulk  without 
being  fubjeft  to  the  Penalties  under  the  A£t ; and  a few  Cuilrom  Houle 
Officers  along  its  Banks  might  more  effi  <5tually  be  a Cheque  upon  this 
Practice,  than  in  the  Reaches  of  the  River. 

Upon  the  Whole,  the  Elder  Brethren  are  of  Opinion,  that  the  Dock 
propofed  by  this  Plan,  being  intended  to  be  near  the  Center  of  Trade,  it 
would  afford  to  Shipping  and  Commerce  Security,  Accommodation,  and 
Difpatch ; and  to  the  Revenue,  the  Merchanr,  and  Ship  Owner,  Protec- 
tion againft  Plunder  and  Fraud  ; and  that  it  would  not  interfere  to  the 
Prejudice  of  any  Public  Concern. 


Secondly,  Mr.  OG-LE’s  PLAN. 

In  Anfwer  to  the  Three  Queftion9  propofed, 

The  Brethren  are  of  Opinion,  that  this  Plan  would  be  impracticable  to 
a great  Extent,  particularly  in  what  refpefts  the  River,  and  mooring  of 
Ships ; and,  having  this  fundamental  Defcdt,  the  Brethren  think  it  needlefs 
to  make  any  farther  Obfervation  upon  ic,  than  thac  it  does  not  go  to 
remedy  the  Evils  complained  ofj  having  no  Docks  to  leffen  the  Number 
•of  Ships  crowding  the -River. 


Thirdly,  The  CITY  of  LONDON'S  PLAN. 

" QL  How  far  is  it  practicable  f 

The  Brethren  are  of  Opinion,  that  it  is  certainly  prafticable,  if  neither 
Money  nor  Men  be  wanting,  nor  Property  be  confidcred.” 

“ QJ\  What  would  be  the  EffeA  of  this  Plan, 
refpefting  the  Port  of  London,  in  regard  to  the 
4,  Navigation  and  ftationing  of  Shipping  ?*’ 

It  would  facilitate  the  ftationing  of  Shipping  and  the  Navigation,  by 
the  Removal  of  a Number  of  Veffcls  out  of  the  River,  and  has  this  Pro- 
perty in  Proportion  to  the  Number  of  Ships  for  which  it  would  afford 
Accommodation.  The  Mode  for  making  additional  Wharfs  and  Cranes 
feems  admirably  contrived  for  the  Difpatch  of  Craft;  but  the  great  Ex- 
tension of  the  Quays,  130  Feet  into  the  River  in  fome  Places,  would  be 
unfavourable  to  the  Navigation,  however  guarded  in  its  Execution. 

■“  Qb  What  would  be  generally  the  Advantages, 
and  what  the  Diladvantages,  of  -this  Plan,  in  re- 
gard 
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gat'd  to  Trade  and  Shipping,  and  efpecially  with 
regard  to  the  King’s  Docks  at  Deptford,  and 
other  Public  Concerns  ?” 

The  Brethren  know  of  no  Difadvantage  it  might  be  to  the  King’s 
Docks,  or  other  Public  Concerns.  The  Situation  of  the  Docks,  fo  far 
removed  from  the  Center  of  Commerce,  and  the  Refidence  of  Ship 
Owners,  Artificers,  and  Labourers,  would  render  them  highly  inconvenient; 
and  confequrntly  the  Accommodation  to  the  Trading  Community  no 
Way  be  increaled  : And  there  can  be  no  flronger  Proof  how  inconvenient 
Docks  at  a Diflance  are,  than  the  little  Ule  made  either  of  Greenland 
Dock,  or  Mr.  Perry’s  Dock  at  Blackwall ; and  that  neither  Merchants 
nor  Ship  Owners  will  fuffer  their  Ships  to  lay  below  the  Pool,  if  they  can 
bring  them  up. 

The  great  Evils  of  Fraud  and  Plunder,  fo  much  complained  of,  would 
not  be  diminifhed  by  this  Plan  ; and  the  Tranlit  of  Cargoes  would  be 
tedious,  hazardous,  and  expenfive. 

Upon  the  Whole,  as  this  Plan  does  not,  in  the  Apprehenfion  of  the 
Brethren,  furnilh  all  the  Benefits  required  and  expe&ed  by  the  Public, 
they  are  of  Opinion  it  is  inadequate  to  the  End  propofed. 


Mr.  WYATT’s  PLAN. 

“ QU  How  far  is  it  pra&icable”  ? 

The  Brethren  are  of  Opinion,  that  it  is  practicable  without  a Doubt,  as 
far  as  relates  to  the  Formation  of  Docks,  and  the  Accefs  to  diem. 

Qr  What  would  be  the  EffeCt  of  this  Plan,  re- 
lpefting  the  Port  of  London,  in  regard  to  the 
Navigation  and  Rationing  of  Shipping  ?” 

They  are  of  Opinion,  that  it  would  afford  ample  Space  and  Accommo- 
dation for  large  Ships,  fo  as  to  facilitate  the  Rationing  of  the  rcR  in  the 
River,  and  confequcntly  tend  to  improve  the  Navigation  thereof ; the  ge- 
neral Fffeft  of  all  Docks.  Its  Inlet  and  Outlet  would  readily  admit  of 
Ships  and  Craft  at  a particular  Time  of  Tide  5 but  as  all  the  lfllded  and 
empty  Craft  muR  wait  till  the  opening  of  the  Gates,  at  a proper  Height  of 
Tide,  lefi  the  Ships  ground,  this  would  occafion  a Delay  to  thofe  Craft 
which  were  earlieR  laden,  and  prevent  the  Difpatch  which  can  even  now 
take  Place:  Lighters  alfo  not  down  ready  for  Admiflion,  would  be  obliged 
to  remain  there  ’till  the  Tide  fluted;  all  which  would  militate  both  againR 
the  Expedition  and  Safety  of  their  Conveyance.  And  if  a Multitude  of 
Lighters  were  floating  up  with  the  Tide  at  the  Time  Ships  were  proceed- 
ing to  their  Moorings,  great  Mifchief  and  Detention  might  enfue,  and  the 
Navigation  be  rather  obflructed  than  improved  by  the  Conduft  on  this 
Account  neceffary  to  be  obferved. 

<r  Qr.  What 
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ct  Qb  What  would  be  generally  the  Advantages,  and 
what  the  Difadvantages,  of  this  Plan,  in  regard 
to  Trade  and  Shipping,  and  efpccially  with 
regard  to  the  King’s  Docks  at  Deptford,  and 
other  Public  Concerns  ?” 

They  arc  of  Opinion,  that  no  Injury  would  be  fuftained  by  the  King’s 
Docks,  from  any  Part  of  this  Plan.  It  would  be  abundantly  more  bene- 
ficial to  the  Revenue  than  to  Commerce,  becaufe  the  exaft  Duties  might 
be  afccrtainetl  on  the  Cargoes,  and  thus,  chough  the  Merchant  might  lofe 
any  Part  of  his  Property  between  the  Ships  and  Warehoufe,  or  Wharf 
where  it  is  landed,  the  Duties  muft  be  paid  on  that  Lois  by  the  Merchant, 
the  fame  as  if  it  had  been  weighed  to  him  on  the  Quays.  The  Delay  in 
lading  Craft  would  certainly  be  much  more  than  is  conceived  by  the  Pro- 
jector ; for  if  every  Hoglhead  of  Sugar  is  to  be  firft  lowered  on  the  Plat- 
form for  weighing,  it  muft  be  out  of  the  Tackles,  which  are  again  to  be 
hooked,  and  the  Calk  hoifted  in  Part  up  to  be  put  into  the  Lighter ; and 
thus  the  Delivery  of  a Cargo  would  be  much  impeded,  to  the  great  Injury 
of  the  Owners  of  Ships,  and  Detention  of  Craft.  And  farther,  when 
Numbers  of  Craft  were  going  out  at  a particular  Time  of  Tide,  it  is  not 
very  obvious  how  a few  Cuftom  Houfe  Officers,  in  the  Buftle  to  get  out 
at  the  Dock  Gates,  could  make  the  neccflary  Infpeftion  to  prevent  either 
Theft  or  Smuggling.  It  is  well  known,  that  no  Lighterman  would  un- 
dertake to  guarantee  the  Delivery  of  the  Weight  he  receives  j it  would  be 
anfwering  for  the  Skill  and  Integrity  of  all  his  Men,  which  the  Commercial 
Part  of  the  Community  are  fenfible  cannot  be  done  wichout  an  additional 
Freight.  The  Evils  of  Lighte/age  would  therefore  not  be  diminiJhed, 
■but  rather  ipereafed,  as  all  Goods  are  propofed  to  be  landed  in  that  Mode. 
— The  more  the  Brethren  confider  the  Detail  of  this  Plan,  the  more  fully 
fenfible  they  are,  of  how  much  greater  Delay  would  alfo  arife  when  com- 
pared with  a Ship  laying  alongfide  a Quay,  and  delivering  her  Cargo  into 
Warehoufes  adjoining. 

The  Plan,  as  it  relates  to  Ship  Owners,  is  undoubtedly  objeftionable; 
as  it  removes  the  Ship  fo  far  from  Infpeftion,  fo  far  from  all  the  Rcfi- 
dences  of  Shipwrights,  &c.  (unlefs  a new  Town  were  to  be  built  conti- 
guous) ; where  even  a Boat  could  not  have  Accefs  to  the  Ship,  but  at 
particular  Times,  to  convey  Stores  to  and  from  her,  and  confequently  the 
Expence  of  a Cartage  of  fomc  Miles  muft  be  incurred  on  fuch  Occafions. 

It  appears  as  if  the  propofed  Docks  were  intended  to  contain  all  Vefiels 
coming  into  the  Thames,  excepc  Coafters,  and  to  operate  as  a compulfory 
Syftem,  which  would  be  a Reftraint  on  the  Mercantile  World,  beyond  their 
prefen t confined  Syftem ; for  nothing  can  more  fully  Ihew  how  little  accept- 
able Docks  at  that  Diftancc  would  be,  than  this  well  known  Faft,  that  it  is 
the  conftant  Practice  of  Ship  owners  never  to  have  their  Ships  (except 
thofe  in  the  Baltic  Trade)  mooted  below  the  Pool,  unlels  when  compelled 
-by  Neceffity. 

However  great,  therefore,  its  Merits  in  other  refpefts  may  be,  the  Loca- 
lity .of  the  propofed  Docks  is  an  infurmountable  Objection  to  this  Plan, 

(q  q q)  » 


ll. 

Printed  image  digitised  by  the  University  o-f  Southampton  l ibrary  Digitisation  Unit 


1 


Appendix  .(P  p.p)  continued , 

cs  a general  One.  A limll  Dock  at  the  Ifle  of  . Dogs,  for  thofe  who  chofe 
to  occupy  it,  would  have  its'Utility,  if  connefted  with  a more  extenfive  one 
.near  the  Metropolis. 

Upon  the  Whole,  the'Brethren  are  of  Opinion,  that  the  great  Diftancc 
of  the  Docks,  propofed  by  this  Plan,  from  the  Places  of  Depofit,  would 
render  the  Tranfit  of  the  Cargoes  liable  to  all  the  Evils  of  Infecurity  to 
Property, -Hindrance  of  Difpatcb,  and  .Increafe.  of  Fraud  and  Plunder,  al- 
ready fo  generally  complained  of. 


The  SOUT-HWARK  PLAN. 

In  Anfwer  to  the  Three. Queftions  on  this  Plan — 
The  Brethren- are  of  Opinion,  that  the  Dock  in  Southwark,  propofed 
: by  this  Plan,  might  prove  beneficial  to  Shipping  and  Trade,  like  all  other 
wet  -Docks,  by  clearing  the  River  of  a Number  of  Ships,  and  this  with- 
out any  Injury-  to  it  j but  that  this  Dock,  from  its  local  Situation,  could 
not  afford  that  exienfive  and  effcttual  .Benefit  to-.the  general  Trade  of  the 
Port  of  .London,  which  it  requires. 


;Mr.  SPENCE’s  PLAN. 

- In  Anfwer.  to  the  Queftions  thereon— 

The  Brethren  are  of  Opinion,  that  this  Plan,  for  a Number  of  Docks* 
is  very  ingenious  and  pradticable,  and  might  be  made  of  general  Advan- 
tage to  Trade  and  Navigation ; but  that  it  would  be  much  more  expen- 
live  and  inconvenient  than  One  Dock  of  an  Area  equal  in  Dimenfions 
to. that  of  the  Number  propofed  by  this  Plan. 


,Ma.  WALKER’S  PLAN. 

In  Anfwer  to  the  Three-Queftions  thereon — 

The  Brethren  are  of  Opinion,  that  -this  Plan  would  have  every  good 
Effect,  in  regai d to  the  Navigation  and  ftationing  of  Shipping  coming 
to  the  Port  of  London ; and  would  be  attended  with  great  Advantages 
to  the  Trade  thereof,  as  it  propofes  to  eftablifh  a wet  Dock  in  the.propereft 
Place  for  Accommodation,  without  the  Neceffity  of  employing  Lighters ; 
fecures  Property  and  Revenue,  and  leaves  Room  on  the  River  for  other 
Ships  to  deliver  at  the  prefenc  Quays,  fo  as  not  to  deprive  them  of  a fuf- 
ficiency  of  Bufinefs.  It  would  ,not  be  injurious  to  the  King’s  Docks  at 
Deptford,  or  otherwife,  nor  would  Navigation  be  injured  by  it;  but,  on 
the  contrary,  may  be  improved  to  the  utmoft  Extent. 


Mr.  REVELEY’a 
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Mr.  REVELEY’s  PLAN. 

•In  Anfwer  to  the  Three  Qtieftions  thereon — 

The  Brethren  are  of  Opinion,  that  it  would  be  impracticable  without 
efiential  Injury  to  the  River  and  its  Navigation,  and  might  alfo  endanger 
the. Depth  of  Water  near  the.King’s.Docks  at  Depcford. 

UPON  the  whole  Confideration  of  the  fever.il  Plans  beforemen- 
\tioned,  the  Brethren,  with  all  due  Deference,  fubtnit  their  Opinion,  that 
a proper  Dock,  made  as  near  to  the  City  of  .London  as  poflible,  would 
be  the  Means  of  rendering  the  mod;  effectual  Benefit  to  the  Trade  and 
Shipping  coming  to  the  Port  of  London,  and  alfo  to  the  Navigation  of 
the  River  Thames:  And  that  it  might  be  dangerous  to  permit  any  En- 
croachments on  the  Banks  of  the  River,  as  thereby  the  Pillage  up  and 
down  might  be  obftruCted,  and  His  Majdly's  Yards  at  Deptford  and 
Woolwich  materially  injured. 

•By  Command  of  the  C O R P O R AT  I O N, 

David -C/urt, 

Secr. 


Appendix  (Qj]  q). 

.A  REPORT  of  the  Elder  Brethren  of  the  Corporation  of  T rin:tv- 
Houfe  of  Deptford  Strond,  refpeCting  a further  Plan  of  Mr. 
WILLEY  REVELEY,  for  rendering  more  fafe,  eafv,  and 
commodious,  the  Navigation  and  Trade  of  the  Port  of  London,  as 
well  as  affording  Difpatch  and  Security  to  the  Revenue,  the  Mer- 
chant, and  Ship  Owner;  referred  to  them  for  Confideration  by  the 
Committee  of  the  Honourable  Houfc  of  Commons. 

'jp  H E Elder  Brethren  are  of  Opinion,  That  it  is  impofiibie  to  forefee 
what  ill  Effects  this  great  Undertaking,  of  altering  the  Cou:fe  of  the 
River,  might  produce  to  Navigation  in  general,  or  to  His  Majefty’s  Docks 
at  Deptford  and  Woolwich;  and  therefore  this  Plan  is  not  without  the 
Objection  Hated  in  their  Report  on  Mr.  Revdev’s  former  Plan.  Confi- 
dering  alfo  that  the  Alteration  of  the  Courle  of  the  River,  to  obtain  Docks, 
is  fo  hazardous  an  Attempt,  the  Elder  Brethren  cannot  fanCtion  it  with 
their  Approbation. 

.By  Command  of  the  CORPORATION, 

David  Court , 

Secr 
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